


Titan Saturn System IW UKXy (0) 71 





Final Report 

on the 

INPNSTA ety lagiaiiety mcs 
Joint Mission with ESA 


January 30, 2009 


a1 @@)ce(-ar NIV OPAC lstol 


ZF 


rN 
@ 
me 
a 


Z 





a 


WifZB 
OD 
~—/Y 
ab) 





Titan Saturn System Mission Study 
Final Report 


on the 


NASA Contribution to a Joint Mission with ESA 
Task Order #NMO710851 


30 January 2009 


Part of the research described in this report was carried out at the Jet Propulsion Laboratory, California Institute of Technology, 
under a contract with the National Aeronautics and Space Administration. Research described in this report was also carried out 
at the Applied Physics Laboratory, Johns Hopkins University and at the European Space Agency. 


The cost information contained in this document is of a budgetary and planning nature and Is intended for informational purposes 
only. It does not constitute a commitment on the part of JPL and Caltech. 


_S = Copyright 2009. All rights reserved. A DI 





Ss = 


Ya 
© 
—/N 
ab) 


——_— 


Titan Saturn System Mission Study 2008: 
Final Report 


Task Order #NMO710851 


30 January 2009 


PS 


Kim Reh 

Study Lead 

California Institute of Technology, 
Jet Propulsion Laboratory 


Dennis Matson 

NASA Study Scientist 

California Institute of Technology, 
Jet Propulsion Laboratory 


Jonathan Lunine 


Co-Chair, Joint Science Definition Team 
University of Arizona 


Chris Jones 
Director, Solar System Exploration Directorate 


California Institute of Technology, 
Jet Propulsion Laboratory 


JPL 





Lf OL, f [ESA 
Tom Magner — f 
Study Lead 
Johns Hopkins University, 


Applied Physics Laboratory 





Athena Coustenis 
Lead Scientist for ESA Study 
Observatoire de Paris-Meudon, France 


Jean-Pierre Lebreton 
Co-Chair, Joint Science Definition Team 
European Space Agency 


Tou —— 


Head, Space Department 
Johns Hopkins University, 
Applied Physics Laboratory 


APL 


ite 


T 


(_} 
wee 


ua 


) FINAL REPORT 30 JANUARY 2009 
2 aes TABLE OF CONTENTS TASK ORDER #NMO0710851 


an Saturr 


TABLE OF CONTENTS 
Fact Sheet 
Foreword 
1.0 => le) (etro\ 61a] LIC |e) eee ene ree ene ene nent one en ee at ne eee corer eee 1-1 
1.1 RV VV NGW sca ce pace aba Nears obvi antag daa ea densa ean etna sata enema ae es 1-1 
1.2 512 161.(0 1 £01890 Ratner eee orn DCC ee ee eer ee rte reer ete eee ee eee ee ere re 1-1 
1.3 HUY PD ROA GC I sess ital ncaa chetoteapjepaneaca sacha td teat. 2a he shun atesauengacadaaiictalh oe ahrtelsaeaeaasiads 1-2 
1.4 III Cs OV INC WN ssa acs erse cassette anen ence dedi agent cates seeubedeatecatlear doctoral catssssacestsiiseates Maeiee 1-2 
ies MISSION AICHITECIUFE ASSESSME MN ssscses1255 occtsycdsenedeceepsceesczelavnesanssehuraunshidsundezeeacbatedauesbaez: 1-4 
1.6 VIISSION TIMPIGMENLAMOM zeccscactteiesacac re heve elon dutocks taedescetteStnn caste teohe len sdad oust eattecemncendettess 1-5 
1.7 GOST SCHECUIS HANG TRISH cit ccteccithenets eater t tect eae tate ceed cece eee 1-7 
1.8 OUMIMANY GNGGONCIUSIOMS 22 cto ssastaatiossasnctesana tecuaaltaesisetaetb tons aate tana ctinan Measieesnadebutenasunassed 1-9 
2.0 SCIENCE Goals ANG: ODIECUIVES a. venice c.dsatctiaaweseshodnedetneaidteelte tater ehna a kewete donee hts 2-1 
2.1 The Relevance and Prominence of Titan Exploration ...........ccccccccssscsesssecscsreseeeeeeeeeees 2-2 
2.1.1 Titan as an Organic-Rich EnvirOnMent..........ccccccscsecsecsecsesessessessssseeeesseeeen 2-2 
2.1.2 Titan as a Model for Planetary Climates with Rapid Loss of Volatiles............. 2-4 
2.2 DCIONCE: BACK OFOUMG ae cie2525,ccacsdadacctendasacessecaeabcateseendinatacsdeindasasieecedhaahadeiedaceocsaaedbossemesere 2-4 
2.2.1 (SEO DY SICS xs steracvacesaetteutet hoes Madu tive estcdittantetianst thvoncevaeenadstes eon eneet? 2-4 
2.2.2 TEARS FACIIOSD IG (Cece h stnatics teeing tak Guides ode seenewatoen unctnnt aaaaaal ue udee taatra anaes 2-6 
2.2.3 MINAS SC OOO lect aathern cele Aa cet al, te ocean ig cat mueedn ees eon toate 2-9 
2.2.4 Titan’s Organic Chemistry and Astrobiology ..........cccccccccesessssseceseeseeeeees 2-14 
220) Evolution and Interaction with the Saturn SySteM ..........c cece 2-16 
2.2.6 © (6212 (6) Seen eae ee ee ee eee en ee ne ee eee etree 2-17 
2.3 Mission Goals, Science Objectives, and Investigations ..........cccccscscscscssssesssessesseeeees 2-20 
2.3.1 PHO CUCH OM iras3Sexsicnedtachts ced onic rastaast inte doud easdesnan delocbalssomincdusahalannalienita: 2-20 
2.3.2 Key Questions to be Addressed by TSSM............cccccccseessssssseeeeeeeeeen 2-21 
2.3.3 otructure of the Traceability Matrices ...........c.cccccssssessssessesssssessessesssssseeaeees 2-29 
2.3.4 Development of the Titan Mission Goals and Science Objectives ................ 2-26 
23.) Traceability from Guiding DOCUMENTS ............ccccccecseesessesssessesesssseeeseseeseeeees 2-26 
2.3.6 Mission Goals and Objectives Of TSSM ........ccccscscscssssssesssssessseeeseseeen 2-31 
2.3.1 Justification of the Science Investigations 
and the Required Measurements .............:cccccscccsessessecssessesssessesssesseeseeeneens 2-32 
2.4 SCISMCE: IMPIEMICMLATOM i isccsaeicasteetspectad ica otacaaaectterladeticadcetaercsdad cs dewsc tock sdebentennehancoaaiees 2-85 
2.4.1 F Ay OaG CONSIDERATIONS i suncsnstesscctactenhcddecne dasiatlastateuneehseiadnuduaaatieant 2-86 
2.4.2 FLAININIING) AVI O ea tescsttaes fect seasss dala a dale dace Shad eae eanaiehd edauedsaba thanaeeeee! 2-8/7 
2.4.3 Measurement Approaches and Implementation.............c.ccccccseesecsesseseeeees 2-88 
2.4.4 Instrument and Mission Requirement .............cccccccsccsecssssecssecsescsessseeeeees 2-110 
2.4.5 DATAPACGUISIION SU ALCO Y xxccacsccies sec ss eich loeiess ica aanee ip ieet tats meesa leat caidas resi deeees: 2-111 
2.4.6 ocience Operations and Planning ............cccceccsssssssssssssssssesseserseeseeeseseen 2-113 
2.4.1 Data ANalyS|S ANG AFCIIVING -sicitcecatcciiessncnudavaielstndlascautensbhotntinanitieceueeees 2-118 


Subject to NASA/ESA approval. 
| 


3.0 


4.0 


: W Wo) J J ' ) FINAL REPORT 30 JANUARY 2009 
o adavae HEN TABLE OF CONTENTS TASK ORDER #NMO071085 1 


ZO Opportunistic Science With TSSM ........ccccccsssssscssssescsecsesssecseseesesessesseseseseseeseeesaneeees 2-119 
20; | Ring Science during Saturn Orbit INSertion .......... cess csssecsesssssessseeseeeees 2-119 
2.9.2 ALUN AUTOS PHERIC: SCION CS ai sat caitensiancinateisesvaraayice eastian diy tad iasasleaiudaaeaneanalecanGuidents 2-120 
2.9.3 Additional Icy Satellite FIYDYS.........ccccccsssecscssscsecsssssscseessssessessesseseaesaneees 2-121 
2.6 synergy between the Orbiter and In Situ Element ............cccccccccesssesssessessesseseseeeeees 2-121 
2.1 PTAC VOM WG: ONDINE [ot 5a stnsisecasnctnaendh tainacetoanactentagnacedtaascasaaa taianndsdharaaecntsassertrstateenms 2-125 
MISSIONFATCAIKECIUIE: ASSESSING INL scisnscdeavinanavaiesateeceunevaneyaindananecriea alan ana inaeea apa aeS 3-1 
3.1 Introduction and Study Context ..........cceccssssssssssessecsreseesesseeseessrsseeseessesseeserseeseesereees 3-1 
Sed Constraints from the Study Charters ...........cccccsssccscsesecsessessesesessesseeeeeeees 3-1 
3.2 ALCHIREGIUFS SEIS COM ac issicssstsetadnus nositena¥ dapncsaneaitccnsidaaanrsboninug veaedacasimateaiinoadea totus ieaoenaae 3-2 
3.2.1 SCIECION PIOCESS: ANd CINE Ta sxicscsissensdeatnainaanGeicmndeunsd caine 3-2 
3.2.2 FRESUILS ANG: SUIMIMANY fit sercetient ciated isu ere tionn arate cared einte 3-4 
39 PAREN C UU A OOS geet causes tptacsiesthaytrcetosalsbinatd areata gigycieda naudeonacpaubbushacdnidoasneatonaanearsaaentane 3-5 
3.3.1 Baseline Architecture De@SCTIDtION ............cccccccecssessssessseeseessesseeseeesesseeseeeesees 3-6 
3.3.2 PARED ETS ACMI CTUCS ices sarorainciaesiesiictethanind candeadeaatpunGondten araniadcansdianenaanady 3-8 
3.3.3 Architecture Options Not AnalyZed ..........cccccccscsccscsscssssccsscesessessessesseseesees 3-9 
MISSION: GONCEDUIMPIS MS LEON sists zisissecctinscnactautasitnsiueandateabudndlbadsiapstacenaiyataeondandetoutvaluacasnenteniadands 4-‘ 
4.1 IVIFSSIOM-ATCMILE CINE OV EIVIOW oye ca actrees cecal data Sete vce Seatece adda dec anbedeasnbentads tanedion 4. 
4.1.1 Draft Level 1 Requirements (Science Only) ..........cccccscsessecssssesssesseeseeeseeeeens 4. 
4.1.2 Key Driving REQuirement............ccccccssccccssssssssssssssseessrsseesseseesseesrsseesaesereas 4-1 
4.1.3 BASEN MISSION DESCNDUOID scstuitiausarntcianatusteoanshavanteehonmiaeutonaioanon 4-2 
4.1.4 Floor (NASA/ESA and NASA-only) Mission DeSCription ..........ccccceeeeecreeee 4-2 
4.2 CIM Se IVES AUC Ne 22s soe cna ats docainca tulsa cad ances eatnu deeded set tx ttnoecocea cesecoanaeacaatedeetecuasete cess? 4-3 
4.2.1 FIAIIMIING! F AVIOA Gs cs8 Si tesdeds wacacathc venice ead Gatiude ie Restle nelgedaseuce aot ema: 4-3 
4.2.2 INSUUMENT DESC DUONMNS saiecazctscaieseind rant luereadcnstiaterataneeGan deen wen iaivataanuaeen 4-10 
4.3 VISSION: DESIGN OVEN WIEW o.inccais ata casciel anet cscneateistinaudsguhnon yiedesaes sunaciiatulcadeiei tata diasaeceeeeueets 4-31 
4.3.1 Mission Phase Definitions .............cccccccsecsssccssssesssecsessescsessesseseecaeseeseeeesteeees 4-31 
4.3.2 PECAN ING I saccrace ras siasinette oateatag taal astute Sodasss aN oaee sana sau ea aces tena ER magia seagate ohe 4-31 
4.3.3 Interplanetary “IA\GCIONY.. xa:"adecaseasetesacsenssesethaczaac codes setzadssastenccasateadeantuetecaase: 4-31 
4.3.4 ALUM OUP AJC CORY -siscie2 ace Seis cilst act Se Be tecatacee’ ice asics as ant aha ecitacea Sot ia meess 4-34 
4.3.5 Delivery of In Situ Element ............ccccccsccssssssssssssesessessesseseseseseseeseeseess 4-36 
4.3.6 HT SHE EEIOMOM INCIAY sess sites Senses etd cece ete sims eka teas lancet acketbeeiatenetasaetetestaacs! 4-37 
4.3./ MAT NCTODAKING Seicccinaesosectiediesn a ois he tentes uve nhs rete omer tee e acne ware tetieiest 4-38 
4.3.8 CIDE COMNCUI aN OL OM ivosecctisssontataant tee tacteaessesas cle. baat mattgamateaahien baataatieaadiesMadaneetias 4-41 
4.3.9 DECOMMISSIONING: ANG: DISDOS al ts:zccsan2esgezseorasvenscenceartosaedpasternsautanaddaausmneeaee: 4-41 
Ben” «INS SION ANY sa sees sala tesa as i secs asco ta vawantatnacte arumeceautanuastasaamedeatapesacntamaasalnio: 4-42 
4.3.11 Backup Launch OpportunitieS ............ccccsssecsccsssssecsessescsesesssecesessseseseneeees 4-43 
4.3.12 — Trajectory Modeling ASSUMPTIONS .............c:ccccecscsecsssssssssssessescsesesssessesesenees 4-44 
4.4 Flight System Design and Development............c.ccccccsscccsssessecssssessescsessrssescseseesseteseeeees 4-44 
44.1 FIGME SV STEM OVEIWIOW § gieiact..ihcsensthotes insendexunessledd dcmctasbdatiasxtenventaameoen 4-44 
4.4.2 SVSISIMS EMGINGSTING ssi.cte sins eats deasesitni asta aaeisiteicuaeuen acetal athe cieetauh Rs 4-45 
4.4.3 DUDSVSIEMt DESCIIDUOMS cass uesuat eet ncde taka ls cent ttant denver ale benalak tes 4-56 
444 2) ge 0 | en en ene clr ee ORE eee ee Caen ee eee 4-76 


Subject to NASA/ESA approval. 
i 


(sell 


9.0 


) FINAL REPORT 30 JANUARY 2009 


* LABLE OF CONTENTS TASK ORDER #NM0710851 

4.4.5 In Situ Element ACCOMMOAION .............cccccccsscsseeecsrsssscsessesssecseseseessseeaneeees 4-81 

4.4.6 VENITICATON: ANG: VACA UOW sist seosecsisia yin diusvedatuanitiatlystuaededsuandad ceondgedusdeteeinwn 4-82 

4.4.7 COMPIETEG 1 FACS: SUG IES stds ad. sestsslenteaat sea veteanstnatanaaladeadsaginnnaae at oaGadnunee 4-87 

4.5 KSPOURIG- SV SIM xs a2esceseteentcncnce atte testcasotsdebaieantadtelendtheitasinieituatialeatiateaienaeentiar inten 4-89 
4.5.1 Ground: SYStEM sAlCANCCIUIC  oreceresnsecish eccanae eu iain rieu.e one ieinss 4-89 

4.5.2 Ground System during the TSSM MISSION ..........ccccccccesesesseeseseseeeeee 4-94 

4.6 OVETaIONal SCCM ANOS uss estirneenrenceaerttaaindavindtandoaieida eine 4-95 
4.6.1 CODETATING IA) PRAM OCOM vies iattentecteacadacucrtene tek cack sesalese stn Gacaseananasieduamsianaatics 4-95 

4.6.2 MISSION SCENALIOS OVEFVIEW .........cccccecsccssseecsessesssecsesesesessesescatssesesesseeaneeees 4-96 

4.6.3 SCONANO DESCHOUONS -tssccssnvetessustmidcumeusinsensannisendsaguemindseenedaanuotuaianesen 4-100 

4.6.4 DatasKCtUIM: SUALCOY ihatccsaicakicacheecca nen dakchcedcd castes ctadica tatisa som ceehecucdats 4-109 

4.6.5 Data Processing and Science Planning ..........cccccsesecsecsecsecsessessssseseeseeeeen 4-113 

4.6.6 MISSION: PEMONMAN CE scare deariss avneziassinriadasindamieedegadianmasuadeaehal 4-114 

4/7 FP IAMG LAY TT OUG CHO Misuse fa25 seein ottsSacin secrete auaiscueaetnonaticaetisnaaiieeemsacitiansadtenanatenwiiuboctbelsacss' 4-117 
4.7.1 Overview of Planetary Protection ...........cccccccscscsssssssssessssssssssesssssseseeseseen 4-117 

4.7.2 FF PROQUIFCIMECIIS we. tietnaiercaceenieit acess eitesacnacins vareeaancrtienna.auhetaeiya a atats 4-117 

4.7.3 EF VOCMMIGA AD PROACH eszcex 3% sis dase sgnsaceaceosndu tata cdcnevnsaseenssaashaake saaeveagnrapaanes 4-117 

474 MISSIONS: OPEL AUONS scssarseaistnesextsayssanannasinadsanenanenaamagaaimaadaataan 4-118 

4.8 selected Activities for Phase A Study..........cccccccsscsssssssssssssessssessessesessessesessesseees 4-118 
4.9 JECHNOIOGY ASSESSME Il ctarssctsatrnsscariaetateteatnshaetehaNanimoneaaanun 4-119 
AO. ~“TSOMPRISK ASSCSSIMEN icassantinda:tesisnestauden tetaiuscaaaeinan tananentstentethacdsdanuagetepatendaninentte 4-121 
4.10.1 BVH SOTA Th NA cs cae ose coat ca ts sant star sacs SeeGareerassceteGaeeaheeseeeeeesabeetlace edeosean ast 4-122 

4.10.2 Launch Vehicle Logistics and Integration Of RPS.............ccceeeeeeeeeeeee 4-123 

ANO;3- “NEAT DOVEIO DMC sesiadciciasheressaniateraatiadasattadGetantauves nasdeuntnanasaameaaapiatantnin 4-123 

4.10.4 Radioisotope Power System Availability... ccc cccccsessessesssssseeeseeseees 4-124 

AAO. OQpefatlonal: COMPICKMY ssisuctnsdvanrwasetwnssadaatiasiacdiaalsiardienniioraabanndsgareusteulis 4-124 

AAU.O: . \PIAMGIATY PROUCCUOMcsiccccc.ctaicestetdsactecanldl ca thee a edatal tine thedsaeticncctacts 4-125 

ASA: “PROGRAMME Siccanascaccea:cedecaanssecasacansesesasancesaruasenqeaseasenasteceasesetesnasienese tenecammasecaeasmnescut: 4-125 
4.11.1 Mah aGeMment AD DlOACh iisarssscctnsedacevnasiaaravaedeamaaaeeiaaseadaecannmeanalceamen 4-125 

4.11.2 Organization and Decision MaKIng.............cccccscscsscsssssssesssssessessessesseeeaees 4-126 

AAV) WG ANTM Qhagetsteiezsicinies dh cats caiicachoatecssha Sect ccaiscevncisl Snmetaahaxtanvendaruelascteicesvaaaemica: 4-128 

4.11.4 Roles and ReESponsibilitieS 0.0.0... ccc ecsecsesscessscseessesseeeseeesssesseesseesseeeaeens 4-128 

4.11.5 Work Breakdown Structure .............ccccccccsecsecssessecseesescsecrsseseecsesseseaeeneeees 4-128 

BNO: —“SCMECUIG a2: a:serscanashad ssaasadesaaadon cence vanaasmnatnanaeataaaenenawieadeaatencuaninad maumcsadts 4-130 

ala JEStIMATEG IVISSION COSE «issansciscanscciceacescatisinaraseneacadeie pd cutannecignasaananoenn 4-133 

4.11.8 Risk Assessment and Management Strategy...........ccccccsssessseceeeeeees 4-141 

4.11.9 | NEPA Compliance and Launch Approveal.............cccccccccscssssecsssssssecseesreees 4-143 

AMG HALTS LAUITGM: OP POMUN ICS ssass saissiate desc ssodca bitiaceataetaaeisaaseleudoes werate gece seaseguaaans biatias Geabuae aati O-1 
5s SEP FGM INE FlOXIDINY davwaistretinntwavensnnaaeudt aadandiedanannaananto nino o-1 
9.2 Alternate Flight System Mission De@SIQNS............cccccscscccsscsscsssssscsecsessesesesessessessesaees o-1 
9.2, | DEP“ Fallback COONS sis: sactstecstacnastshavavawai aeninaaiendatnmcaananeaemtaiata 5-2 

0.2.2 Chemical Fallback Options..........c.cccccccssscsccscsssssscsessescsessrsssecsesseseseseeseeeeateeess 5-2 


Subject to NASA/ESA approval. 
lil 


: J as a J J J N FINAL REPORT 30 JANUARY 2009 
Timsiimosen isn ABLE OF CONTENTS TASK ORDER #NMO0710851 
6.0 Study Team Members and Role ...........c:ccccscsscsscssssssssssessessessessessessesssessesseseeseeseeseeseeseessensaesaeeass 6-1 
6.1 Ho): [gk ©." (21 AY 2\" are eper ere anor Rete een me R PRIOR CENT Aone ee CER a Rene ee eee TTS 6-1 
6.2 Jet Propulsion Laboratory Rolle .............cccccessssssssesssssssseessrsseeseseesseeseesseesessesersseesareeess 6-1 
6.3 UJ AIVENSICY OLN ZO Ma OLG etesi 25 cha sic acss ter danasatduletath dociataascats cueiue ba Weadaseddni tia Geadiashavin ween 6-4 
6.4 Johns Hopkins University-Applied Physics Laboratory Role...........cccccccssecssseseseeee 6-4 
6.5 National Aeronautics and Space Administration Role ...........ccccccccsssecscssesecsssssscsesseeeeees 6-4 
6.6 EUPOPeall SPACE AGENCY ROME skeet tiecstascesetacneicetedaeeced casa lateetunan hee doceslelaacdiateswbnstos 6-4 
6.7 Centre National d’Etudes Spatiales Role .........c.ccccccsccscssssecssssscsscsrsssecsessescessesseesneeees 6-4 
6.8 ASG SIG MINIS OlC ataaciivanstersstatonsstieinnsassenadayeniaceantassienad a nacesbanance: Sanauasoalieiemm senna ata 6-4 
6.9 APL-JPL Outer Planets SIGGninG: Grou seziczsssssiczchacesnrsarseasianscasesesetsatiatiagensiagsesensatenads 6-5 
6.10 SIG Y RESUS REVIEW IPIOCOSS ai acted deat ahead attneed yond eaten tue dual ae atetseteladauanln' 6-5 
APPENDICES 
A ACTONVINS al Cs ANOIIEVIQUONS esgos2ce5.cecscvscceatessasenassenceqanasadenaeteceseentassatensnvpecsenapeaesandeamumesatenag eae A-' 
B Bo) (21219 [Oo ls meme mer a ane Pn per nto RRR ee Oe oe een a eee ee B-1 
C TIS COMMUNICATIONS LINK SAN AIY SIS oss ctces ccstenencaceiucda ctisaiueeasedatcteciaedianiniewniusbattaetaatccbeaietiseuautieenetees C-1 
D COSUD Callicsaaitisettcvananivsteneiidacenciarinmbetiana tiara eaiaeiea deanna D-1 
E Flight System Design Supporting Detail .................ccccscssssssssssssssssssssseessesseeseeseeseeseeseeseeseessessenseeas E-1 
F FFEVIOUSHMISSIONCOTUGIES a: nec surnesvausinecnanesaacensbastegab’sAusvauyinacneniqsinseenanbaneduabanceneah saptaugatoiaigmanpanvoaes F-1 
G CST ATION Gl COMLEK assciscssectees saatence scterecadssecsaspioaiaassagiiaaad ct siubanisdlsetansia ugucsiea uareateh tetansethanendstaeapaaneans G-1 
H NEXT Thruster Technology for TSSM SEP Stage.........cccccccscsssssssssssssssssssessesesesesessessesees H-1 
| IMD ACUCOT IA: SHU ACCOM MOCALON c.towtauafananetiern aca ss rests ea paces iatlernaina tus sak aed emadeasaperemesncen I-1 
J European Space Agency /n Situ Concept Implementation ...........ccccccsesecssssscsecsssssecsesseseseeseeees J-1 
K Mission Operations Lessons Learned Study .........cccccsccscscsssssssssessessssssssessessesssessesseseeseseeseeseess K-1 
L support to TSSM by Cassini Extended Extended MISSION ...........ccccccscscsessssscsecsssssecsesseseseesneeees L-1 
M EGTIErS OF SUPDON AMG: COMMUNE sesceszustnavarsdnceetidveediatiuiseditaetianditiaeaaa nanan M-1 
N CS OWING Se IN LUN sess iense ss acprtie tina tatiana abstivea/gath aaistaa ta painted ieee aanaentaNaal N-1 
FOLDOUTS 
O21, TIMISSION DCS GMA. :tccre.chscendeessastotveet dt nesses ieuetiesiacscstoteedde easiecentuntdaonaeitoit neenenenened: 4-33 
FO=2: - FIGHT OVSIeMiBIOCK DIAQlal 26.4. cesx ccs tcaat suet ateninte ive ciated Saad coat nena tada al ic aleant tattle 4-52 
Fe ACG) DC INS essed ie pect at ceeds tence dacatlene ceaden casas ooutatse teeea aeameat eye voceadeenci te eee neha 4-79 
FO-4  Ofbiter Verification and Validation ...........cccccscsssssssssssssssssssssssessecsessesssessesseseeseeseeseesesseseaeeesesens 4-86 
Be VOLANDO TUUMN seca cect avis tenact thanaceentatetaceedhase cetitaaneseiuraaecesannaeus ecvatcace ae dettcansetaaraceentateinomataseieuens 4-99 
FOO. iIWASTET: SCMOGUIC sircesicssectatoncstedcsncenrnnasiadetua eee ease aade aaa 4-132 
OR OS Ta cerns seh ca eet aces cmcane boamarpec ccs os one caaSete nas seanas oahoas eet eae oiesoceareae es eee D-49 


Note the document number for the Final Report delivered to NASA Headquarters on 11/3/2008: JPL D-48148. 


Subject to NASA/ESA approval. 
IV 





fos 


Titan Saturn System Mission 


Why TSSM? 


Rugged shorelines, laced with canyons, leading to ethane/methane seas 
glimpsed through an organic haze, vast fields of dunes shaped by alien 
SCIFOCCOS... 


An icy moon festooned with plumes of water-ice and organics, whose warm 
watery source might be glimpsed through surface cracks that glow in the 
infrared... 


The revelations by Cassini-Huygens about Saturn’s crown jewels, Titan and 
Enceladus, have rocked the public with glimpses of new worlds unimagined a 
decade before. The time is at hand to capitalize on those discoveries with a 
broad mission of exploration that combines the widest range of planetary 
science disciplines—Geology, Geophysics, Atmospheres, Astrobiology, 
Chemistry, Magnetospheres—in a single NASA/ESA collaboration. 


The Titan Saturn System Mission will explore these exciting new environments, 
flying through Enceladus’ plumes and plunging deep into Titan’s atmosphere 
with instruments tuned to find what Cassini could only hint at. Exploring Titan 
with an international fleet of vehicles; from orbit, from the surface of a great 
polar sea, and from the air with the first hot air balloon to ride an extraterrestrial 
breeze, TSSM will turn our snapshot gaze of these worlds into an epic film. 


Orbiter Plann 


= Orbiter Planning Payload Instrument Capabilities 


1-6 um global mapping at 50 m/pixel in three colors. 
Adjustable spectral editing for surface/atmosphere studies. 
>20 MHz global mapping of subsurface reflectors with 

10 m altitude resolution in altimetry mode & >10 m depth 
resolution. Lower data rate sounding mode with ~100 m 
depth resolution. ~1 km x 10 km spatial resolution. 
TOF MS with M/AM ~10,000 for masses up to 10,000 Da. 
From 600 km to upper atmospheric in situ analysis of 


High-Resolution Imager and 
Spectrometer (near IR) 





Titan Penetrating Radar and 


LUPE PN antsvics 


Polymer Mass Spectrometer 
gases and aerosol precursors. 


Sub-Millimeter Spectrometer 


TIRS | Thermal Infrared Spectrometer 
mapping 30-500 km. 


Magnetometer 


Langmuir Probe 
aerosampling. 


Plasma Spectrometer 
NV TAN fool 10 
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Accelerometer 


Heterodyne spectrometer with scanning mirror. Direct 
winds from Doppler and temperature mapping from ~200- 
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Passively cooled Fourier spectrometer, 7-333 ym. 
Organic gas abundance, aerosol opacity and temperature 


Eneraetic Particle Shee ran aren TOF Analyzer w/ss detectors to measure magnetospheric 
: : particle fluxes, ~10 keV to >MeV with 150° x 15° FOV. 


Swept voltage/current probe. /n situ electron density and 


temperature, ion speed constraint, including during 





Electrostatic analyzer with Linear electric field TOF MS. 
Measures ion and electron fluxes at ~5 eV to ~5 keV. 


All components part of spacecraft telecom system. Lower 
Stratosphere and troposphere T profile. Gravity field. 















TSSM Science Goals & Objectives 


Goal A: Explore Titan, an Earth-like System 
How does Titan function as a system? How are the similarities and 
differences with Earth, and other solar system bodies, a result of the interplay 
of the geology, hydrology, meteorology, and aeronomy present in the Titan 
system? 


Goal B: Examine Titan’s Organic Inventory — A Path to Prebiological 
Molecules 
What is the complexity of Titan’s organic chemistry in the atmosphere, within 
its lakes, on its surface, and in its putative subsurface water ocean? How 
does this inventory differ from known abiotic organic material in meteorites 
and contribute to our understanding of the origin of life in the Solar System? 


Goal C: Explore Enceladus and Saturn’s Magnetosphere — Clues to 
Titan’s Origin and Evolution 

What is the exch 
magnetosphere, s 
Enceladus? Doe 






Montgolfiere Planning Payload 
(10 km altitude in equatorial region) 





Magnetometer 
MRST Radio Science using spacecraft / 
montgolfiere telecom system 


Lander 






Tri-axial fluxgate sensors. Noise level ~11pT,,.. Interaction 
of field with ionosphere: internal and induced field. 


Lake Lander Planning Payload 


TLCA Titan Lander Chemical Analyzer (GCMS) 
Titan Probe Imager + Lamp 


ASI/MET- | Atmospheric Structure Instrument/ 
TEEP Meteorological Package + Titan 


Electric Environment Package 


Surface Properties Package + Acoustic 
Sensor Package with Magnetometer 


LRST Radio Science using spacecraft/lander 


telecom system 
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A Future Mission Concept 





























« 3-axis stabilized spacecraft 


Mission Design 





540 W at end of mission (Design also compatible with MMRTG RPS) 
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¢ Orbiter dry mass 1613 kg (includes 35% system margin) 

« Provides accommodation for two in situ elements (833 kg total allocation) 
¢ SEP stage included for inner solar system thrusting 


¢ 3 NEXT ion thrusters 
« Two 7.5 kW Orion CEV-derived Ultraflex solar arrays 


¢ Total launch mass 6203 kg on Atlas V 551 


Mission & Spacecrait Overview - 


NASA Orbiter with ESA in situ elements 

¢ Orbiter + Solar Electric Propulsion (SEP) 

¢ Lake Lander and Montgolfiére Balloon 

« NASA provided launch vehicle and Radioisotope Power System 


¢ 2020 gravity assist SEP trajectory 

9 years to Saturn arrival 

SEP stage released ~5 yr after launch 
Montgolfiére released on 1* Titan flyby, Lander on 2"° Titan flyby 
~4 year prime mission: 2 yr Saturn tour, 2 mo Titan aerosampling, 20 mo Titan orbit 


4m High Gain Antenna with 35 W Ka-band amplifier gives high data downlink 
5 Advanced Stirling Radioisotope Generators (4 baselined, 1 spare) provide 


=> 





Montgolfiare 


« Buoyancy provided by US-supplied 
Multi-Mission Radioisotope Thermoelectric 
Generator (MMRTG) (~1700 W thermal) 


¢ 10.5 m diameter envelope 

¢ 10 km nominal cruise altitude 

¢ 6 mo nominal mission length 

Up to 600 kg launch mass including aeroshell 
Telecom relay through orbiter via 0.5 m HGA 





Lander 

Lander targeted for northern mare 

¢ Battery operated 

CM aol lm are)anliacelmanlisssi(eyamelelesiiceyal 

¢ 190 kg launch mass including aeroshell 

¢ Telecom relay through orbiter via X-band 
Danae lalicalats 








Science Team 


Jonathan Lunine, Co-Chair (University of Arizona) 
Jean-Pierre Lebreton, Co-Chair (ESA/ESTEC) 


Athéna Coustenis, Lead Scientist for ESA Study (Observatoire de Paris-Meudon) 


Dennis Matson, NASA Study Scientist (JPL) 
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Julie Castillo-Rogez (JPL) 

Andrew Coates (Mullard Space Science Laboratory, Dorking) 
Michele K. Dougherty (Imperial College London) 

Candice Hansen, NASA Deputy Study Scientist (JPL) 
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Ralf Jaumann (DRL Institute of Planetary Research, Berlin) 
William Kurth (University of lowa) 

Luisa M. Lara (Instituto de Astrofisica de Andalucia, Granada) 
Rosaly Lopes (JPL) 
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Chris McKay (ARC) 
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Olga Prieto-Ballesteros (Laboratorio de Geologia Planetaria, Madrid) 
Frangois Raulin (LISA Universités Paris 12 & Paris 7) 
Amy Simon-Miller (GSFC) 

Ed Sittler (GSFC) 

Jason Soderblom (University of Arizona) 

Frank Sohl (DLR Institute of Planetary Research, Berlin) 
Christophe Sotin (JPL) 

Dave Stevenson (Caltech) 

Ellen Stofan (Proxemy Research) 

Gabriel Tobie (Université de Nantes) 

Tetsuya Tokano (Universitat zu Koln) 

Paolo Tortora (Universita di Bologna) 

Elizabeth Turtle (JHU/APL) 

Hunter Waite (SwRI) 





Cost & Schedule 


TSSM offers a low-risk mission, employing flight-proven designs 
for spacecraft, instruments, and ground system. 


Mission safety is enhanced for TSSM through the implementation of a 
fully funded risk management and mission assurance program, and 
through the application of lessons learned from Cassini-Huygens and 
other recent deep space missions. Ample reserves for all systems 
reduce cost, schedule risk and help ensure mission success. 


Total mission costs of TSSM are estimated to be respectively $3.7B 
(RY) or $2.5B (FY07) for NASA and up to €650 M (FY07) for provision of 
the in situ elements. The mission will benefit from substantial 
investments from CNES for the development and provision of the 
montgolfiere. European instrumentation will be provided through 
national funding. 
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Foreword 

A parachute descent—like that of the 
Huygens probe in 2005 —is happening again, but 
this time in the Saturn-cast twilight of winter in 
Titan’s northern reaches. With a pop, the 
parachute is released. A few hours later, a 
muffled splash signals the beginning of the first 
floating exploration of an extraterrestrial sea— 
this one not of water but of liquid hydrocarbons. 





Thousands of kilometers away, a hot air balloon (a 
montgolfiere) cruises 10 kilometers above sunnier 
terrain, imaging vistas of dunes, river channels, 
mountains and valleys carved in water ice, and probing 
the subsurface for vast quantities of “missing” methane 
and ethane that might be hidden within a porous icy 
crust. The data are relayed to a Titan orbiter equipped to 
unveil Titan’s mysteries with instruments for imaging, 
radar profiling, and atmospheric sampling, much more 
powerful and more complete than done by Cassini. 


This spacecraft, preparing to enter a circular orbit 
around Saturn’s cloud-shrouded giant moon, has just 
completed a series of flybys of Enceladus, a tiny but 
active world with plumes composed of water and 
organics being blown outward from its interior into space. As it flew by Enceladus, the 
Titan orbiter analyzed 
these plumes _ directly. 
Titan and Enceladus 
could hardly seem more 
different, and yet they are 
linked by their origin in 
the Saturn system, by a 
magnetosphere that 
Sweeps up mass and de- 
livers energy, and by the 
possibility that one or 
both worlds harbor life. 





It is the goal of the 
NASA/ESA Titan Saturn 
System Mission (TSSM) 
to explore and investigate 
these exotic and inviting 
worlds, to understand 
their natures and assess 
the possibilities of 
habitability in this system 
so distant from our home 
world. 
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Orbiting, landing, and ballooning is a new and exciting approach to exploring Titan. 
The TSSM mission architecture provides the optimal balance between science, risk, and 
cost using three guiding principles: 


Achieve “Decadal” science well beyond the high bar set by Cassini-Huygens. 

The TSSM orbiter, lander, and balloon have been configured with instruments and an 
operational concept that go well beyond the capabilities of Cassini-Huygens, thus en- 
suring dramatic remote observations and in situ scientific discoveries. 


Build upon lessons learned from successful design and operational experience. 

With Huygens, ESA demonstrated that it can design and land probes on Titan, and with 
Cassini, NASA has demonstrated that it can accurately deliver in situ spacecraft and 
implement long-lived orbiters at Saturn. Long-life design rules and extensive opera- 
tional experience in the Saturn system have been applied to form the TSSM concept. 
Lessons learned from Galileo, Cassini, New Horizons, and Mars Reconnaissance Or- 
biter have been applied to reduce risk and lower cost. Development of the montgolfiere 
by ESA combines prior experience with Earth and planetary balloon systems to enable 
innovative science and unprecedented mobility for exploring Titan’s lower atmosphere, 
surface, and subsurface. 


Leverage international collaboration. 

TSSM would be a collaborative effort between NASA and ESA that has been designed 
to provide the best mission possible but at relatively low costs to NASA and to ESA. 
This NASA/ESA partnership uses international resources to maximize science return, 
reduce risk, and ensure technical readiness. 


TSSM will revolutionize our understanding of the Titan system well beyond what 
Cassini-Huygens has done and will accomplish during its extended mission. 
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1.0 EXECUTIVE SUMMARY discovery of active geysers on Enceladus 
revealed a second icy moon in the Saturn 
system that is synergistic with Titan in under- 
standing planetary evolution and in adding 
another potential abode in the Saturn system 
for life as we know it. These discoveries have 
dramatically escalated the interest in Titan as 
the next scientific target for an outer Solar 
System mission. 

Although the scope of science possible at 
Titan covers the entire range of planetary 
science disciplines, the TSSM team has devel- 
oped a mission that focuses NASA and ESA 
resources on the highest priority science ques- 
tions. Results of this study confirm that a 
flagship-class mission to Titan (including the 
Saturn system and Enceladus) can be done at 
acceptable risk within the specified budgetary 
constraints and can proceed now. 


1.1 Overview 


Artist’s rendering 





— — 1.2 Background 
Titan is a high Ory for exploration, as NASA and ESA are completing Pre-Phase 
- ecommended by NASA's 2006 Solar System 4 concept studies in support of a joint selec- 
Exp a2 ation (SSE) Roadmap (NASA 2 006), tion process for the next Outer Planet Flag- 
NASA’s 2003 National Research Council ship Mission (OPFM). 
(NRC) Decadal Survey (NRC Space Studies The Titan Saturn System Mission (TSSM) 
Board 2003) and ESA’s Cosmic Vision Pro- study was directed to redesign the 2007 Titan 
gram Themes. Recent revolutionary Cassini- Explorer mission concept to meet new con- 
Huygens discoveries have dramatically esca- straints specified under the revised Require- 
lated interest in Titan as the next scientific ™ents and Ground Rules document (2008) and 
Statement of Work (2008), key elements of 
which are listed below. 
e Respond to the 2007 Study independent 
review board findings. 
e Produce a mission concept that optimally 


target in the outer Solar System. This study 
demonstrates that an exciting Titan Saturn 
System Mission (TSSM) that explores two 
worlds of intense astrobiological interest can 


be initiated now as a single NASA/ESA col- balances science, cost, and risk. 
laboration. e Define a NASA/ESA Baseline and Floor 
The Cassini-Huygens mission has revealed mission that includes a NASA-provided 
the Earth-like world of Saturn's moon Titan Titan orbiter that does not utilize aerocap- 
and showed the potential habitability of an- ture. The orbiter shall have the capability 
other moon, Enceladus. As anticipated by the of delivering and providing relay commu- 
2003 Decadal Survey, recent Cassini-Huygens nications for multiple Titan in situ ele- 
discoveries have revolutionized our under- ments that would be provided by ESA as 
standing of the Titan system and its potential part of a collaborative program. 
for harboring the “ingredients” necessary for e Define a NASA-only mission and Floor 
life. These discoveries reveal that Titan is very mission that can be implemented by NASA 
rich in organics, possibly contains a vast sub- in the event ESA does not participate. 
surface ocean, and has energy sources to drive e Include Saturn system and Enceladus as 
chemical evolution. The complex interaction Level 1 science requirements to the extent 
between the atmosphere and surface produces they inform us about Titan. 
lakes, dunes, and seasonal changes that are » [pclude minimum of 33% reserves/margins 
features that Titan shares with Earth. Cassini’s in all areas. 
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e Use a launch date of 2020 for schedule and 
cost purposes. Alternative launch dates 
from 2018 through 2022 should be identi- 
fied. 


This study and its predecessors are intended 
to support a joint NASA-ESA down-select to a 
single OPFM expected in February 2009. 


1.3. Study Approach 

TSSM builds upon the results of more than 
a decade of previous studies as well as thor- 
ough science assessment, rigorous systems 
engineering, and experience gained from the 
Cassini-Huygens mission to develop a high 
fidelity concept in support of the NASA/ESA 
OPFM down-selection process. 

An international science and technical team 
was formed with the goal to develop a fo- 
cused, cost-effective TSSM (Figure 1.3-1). 
NASA and ESA formed a Joint Science Defi- 
nition Team (JSDT) with 16 US and 15 Euro- 
pean members. It was led by a NASA- 
appointed co-chair (from the University of 
Arizona, UA) and an ESA-appointed co-chair 
(from ESA/ESTEC) that established science 
objectives and participated in the design of the 
mission. JPL and ESA jointly formed the 


technical team with members from JPL, APL, 
NASA Glenn, ESA/ESTEC, ESA/ESOC, and 





Study Mgmt, 
_Mission and Systems, ... 
SSDT 


SECTION 1.0—EXECUTIVE SUMMARY 


-— Cosmic Vision Sponsor, — 


30 JANUARY 2009 
TASK ORDER #NMO710851 


CNES. It designed the mission and its ele- 
ments. The JSDT and technical team worked 
as an integrated unit to define a mission that 
fully responds to the Statement of Work and 
Ground Rules for this study. This was 
achieved by establishing science goals and 
objectives that derive directly from guiding 
documents and then tracing these forward to 
define a planning payload and technical re- 
quirements on the mission as described in §2.0 
and §4.1.1. These provided the basis for the 
team to develop a concept that balances cost 
and risk and achieves the science goals estab- 
lished by the JSDT as described in §2.0. 

The Baseline Mission concept developed by 
the study team includes a NASA orbiter with 
Solar Electric Propulsion (SEP) stage and ESA 
provided lander and montgolfiere balloon. The 
floor for this NASA-ESA mission preserves all 
flight elements except the SEP stage with the 
impact of taking as much as 1.5 years longer to 
reach Saturn. 


1.4 Science Overview 

Titan, a rich, diverse body offering the po- 
tential for extraordinary scientific return, is 
emerging as the compelling choice for the next 
Outer Planet Flagship Mission. 
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Fi igure I. 13-1 L NASA/ESA eeaeaniindD diverse team operates as a seamless pera unit 
incorporating lessons learned from the Cassini-Huygens model. 
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Titan, a complex, Earth-like moon with or- 
ganics, shares features both with other large 
icy satellites and the terrestrial planets. It is 
subjected to tidal stresses, and its surface has 
been modified tectonically to form mountains. 
It is likely that cryovolcanism exists where 
liquid water, perhaps in concert with ammonia 
and carbon dioxide, makes its way to the 
surface from the interior. Cassini revealed that 
Titan has the largest accessible inventory of 
organic material in the solar system aside from 
Earth, and its active hydrological cycle is 
analogous to that of Earth, but with methane 
replacing water. Titan’s clouds, rain, flash 
floods, and greenhouse and anti-greenhouse 
effects might provide important lessons for 
Earth’s long-term climate evolution. Albeit 
with dramatically different chemistry, Titan’s 
landscape appears remarkably Earth-like, 
featuring dunes, fluvial channels, and moun- 
tain ridges, as well as polar lakes filled with 
liquid hydrocarbons. Titan’s dense atmosphere 
is mostly nitrogen—like Earth’s—and varies 
seasonally in temperature, dynamical behav- 
ior, and composition, including a winter polar 
structure analogous to Earth’s ozone hole. 
Finally, although Titan is similar to Earth in 
many ways, its atmosphere is unique in the 
solar system, experiencing strong dynamical 
forcing by gravitational tides (a trait Titan 
may share with many extrasolar planets). A 
mission launched in the 2018—2022 timeframe 
provides a unique opportunity to measure a 
seasonal phase complementary to that ob- 
served by Voyager and by Cassini, including 
its extended missions. 

Recent discoveries of the complex interac- 
tions of Titan’s atmosphere with the surface, 
interior, and space environment demand 
focused and enduring observation over a 
range of temporal and spatial scales. The 
TSSM_ two-year orbital mission at Titan 
would sample the diverse and dynamic condi- 
tions in the ionosphere where complex or- 
ganic chemistry begins, observe seasonal 
changes in the atmosphere, and make global 
near-infrared and radar altimetric maps of the 
surface. This study of Titan from orbit with 
better instruments has the potential of achiev- 
ing a 2-3 order-of-magnitude increase in 
Titan science return over that of the Cassini 
mission. 
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Chemical processes begin in Titan’s upper 
atmosphere and could be extensively sampled 
by an orbiting spacecraft alone. However, 
there 1s substantial additional benefit of ex- 
tending the measurements to Titan’s lower 
atmosphere and the surface. Titan’s surface 
may replicate key steps toward the synthesis of 
prebiotic molecules that may have been pre- 
sent on the early Earth as precursors to life. Jn 
situ chemical analysis, both in the atmosphere 
and on the surface, would enable the assess- 
ment of the kinds of chemical species that are 
present on the surface and of how far such 
putative reactions have advanced. The rich 
inventory of complex organic molecules that 
are known or suspected to be present at the 
surface makes new astrobiological insights 
inevitable. Jn situ elements also enable power- 
ful techniques such as subsurface sounding to 
be applied to exploring Titan’s interior struc- 
ture. Understanding the forces that shape 
Titan’s diverse landscape benefits from de- 


4 
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Artist's rendering” 


Figure 1.4-1. The TSSM orbiter will have 
multiple opportunities to sample Enceladus’ 
plumes. 
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tailed investigations of various terrain types at 
different locations, a demanding requirement 
anywhere else, but one that is uniquely 
straightforward at Titan using a montgolfiere 
hot-air balloon. TSSM?’s montgolfiere can 
circumnavigate Titan carried by winds, explor- 
ing with high resolution cameras and subsur- 
face-probing radar. The combination of orbit- 
ing and in situ elements is a powerful and, for 
Titan, unprecedented opportunity for synergis- 
tic investigations—synthesis of data from 
these carefully selected instrumentation suites 
is the path to understanding this profoundly 
complex body. 

En route to Titan, opportunities exist to sig- 
nificantly extend our understanding of Saturn’s 
magnetosphere. Furthermore, the tour through 
the Saturn system will take the orbiter through 
the plumes of Enceladus (Figure 1.4-1). Using 
more capable instrumentation not available on 
the Cassini spacecraft, these investigations 
would not only inform us about these fascinat- 
ing parts of the Saturn system, but would help 
us address important questions about Titan as 
well. 

The TSSM Science Goals as shown in Ta- 
ble 1.4-1 respond directly to NASA’s science 
objectives, ESA’s Cosmic Vision themes, and 
science questions raised by the extraordinary 
discoveries by Cassini-Huygens. TSSM 
science would embrace geology, meteorology, 
chemistry, dynamics, geophysics, space phys- 
ics, hydrology, and a host of other disciplines. 
Thus, it would engage a wider community than 
for virtually any other target in the outer Solar 
System. Clearly, Titan, a rich, diverse body 
offering the promise of extraordinary scientific 
return, is emerging as the compelling choice 
for the next NASA Flagship mission. 


Table 1.4-1. TSSM science goals. 


Goal Summary 


Goal A: Titan: an How does Titan function as a system; to 

Earthlike System what extent are there similarities and 
differences with Earth and other solar 
system bodies? 


Organic Invento chemistry evolved in the Titan system? 
Goal C: Enceladus What can be learned from Enceladus 
and Saturn's and from Saturn's magnetosphere about 


magnetosphere the origin and evolution of Titan? 
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Increasing Science Value 
Increasing Cost 





Orbiter Orbiter+ Orbiter+ Two- Two- 
Only Lander Lander Launch Launch 
+ Balloon w/SEP ~~ w/SEP 
w/SEP Stage Stage Plus 

Stage Extended 

Mission 


Mission Architecture Options 


Figure 1,.5-1. TSSM’s Baseline architecture 
maximizes science return to investment ratio 
within NASA and ESA resources, at risk com- 
parable to Cassini-Huygens. 


1.5 Mission Architecture Assessment 


A robust architecture has been developed 
that enables NASA/ESA or NASA-only mission 
options that respond comprehensively to the 
science requirements. 

Many different mission architectures and 
trades were explored. Various combinations of 
orbiter and in situ elements, propulsion ele- 
ments, single-launch versus multiple-launch 
scenarios and delivered mass versus trip time 
performance were assessed. Per the study 
ground rules, aerocapture concepts were not 
pursued as part of this study but can be found 
in the 2007 Titan Explorer study report. 

The TSSM Baseline mission was chosen 
from a comprehensive assessment of alterna- 
tive concepts and was found to be the optimal 
balance between science, cost, and risk. Re- 
sults shown in Figure 1.5-1 indicate that the 
combination of orbiter, solar electric propul- 
sion, lander, and montgolfiere provides the 
highest science value per unit of currency 
invested. 

This Baseline mission architecture provides 
descope options for both NASA and ESA to a 
scientifically attractive NASA/ESA Floor 
mission (as shown in Figure 1.5-2 and de- 
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Baseline Mission ; 
(Orbiter + SEP + Lander + Montgolfiere) 


NASA/ESA Floor ; 
(Orbiter + Lander + Montgolfiere) 









NASA-Only Mission Involvement § Involvement 


(Orbiter + SEP) 
| 


zz ig: Descopes 


Science Value 


NASA Only Floor 
(Orbiter) 


0 O58 10 15 20 25 30 35 4.0 
Total Mission Cost to NASA ($B RY) 
Figure 1.5-2.. NASA/ESA and NASA-only 
mission architectures include robust descopes 
while remaining above the science floor. 


scribed in §3.3.1.2), yielding a very robust 
project implementation plan. The Baseline is 
comprised of a NASA orbiter with SEP stage 
and ESA-provided lander and montgolfiere hot 
air balloon. The floor for this NASA/ESA 
mission would not include the SEP stage, in 
addition to other potential descopes 
($4.11.7.8), and would result in a 1.5-year 
longer interplanetary trajectory. The impact to 
science is limited to later return of science 
data. The impact to the mission is reduced 
flexibility. 

In the event of an ESA decision not to par- 
ticipate, a NASA-only mission could proceed. 
If this decision is made late in the process an 
exciting orbiter-only mission would be feasible 
that fully meets the Level 1 science require- 
ments. However, if the decision occurred 
during or prior to Phase A there would be the 
possibility of a mission with US provided in 
situ elements (and/or possibly other interna- 
tional contributions). Investigating non-ESA 
provided in situ elements was beyond the 
scope of this study and therefore the orbiter- 
only option was assessed. The orbiter-only 
architecture described in this report preserves 
Titan, Saturn system, and Enceladus Level 1 
science but gives up montgolfiere and lander 
measurements. The impact to science of the 
fully descoped NASA-only orbiter mission 1s 
limited to later return of science data. The 
impact to the mission is reduced flexibility. 
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An orbiter-only mission with the instrument 
complement described here provides a qualita- 
tively different and quantitatively more power- 
ful data set about Titan than did Cassini- 
Huygens, and will fundamentally revolutionize 
our understanding of Titan. It will do likewise 
for Enceladus. The orbiter-only mission has 
been judged by the JSDT to be well worth the 
price of a Flagship-class mission. 

Transition to a viable NASA-only mission 
can occur at any time and at any point in any 
descope sequence from the Baseline mission to 
the NASA/ESA Floor mission. An important 
characteristic of this structure is that if an ESA 
decision not to participate occurred, even up to 
launch, there are clear transition pathways 
from the NASA/ESA mission to a viable 
NASA-only mission. 


1.6 Mission Implementation 

TSSM implementation options include or- 
biter and in situ elements that build upon and 
apply the design, operational experience and 
lessons learned from Cassini-Huygens, Gali- 
leo, Mars Orbiter, New Horizons, Dawn, 
MESSENGER, Beagle-2 and Exomars mis- 


sions. 

The flight elements shown in Figure 1.6-1 
would be launched on an Atlas V 551 launch 
vehicle in 2020 using a gravity-assist SEP 
trajectory to achieve a trip time of 9 years to 
Saturn. Following Saturn orbit insertion, the 
orbiter would conduct a Saturn system tour, 
including 7 close Enceladus flybys and 16 
Titan flybys. This phase will allow excellent 
opportunities to observe Saturn, multiple icy 
moons and the complex interaction between 
Titan and Saturn’s magnetosphere. The mont- 
golfiere would be released on the first Titan 
flyby, after Saturn orbit insertion, and would 
use an X-band relay link with the orbiter for 
communications. The lander would be released 
on the second Titan flyby and communicate 
with the orbiter during the flyby only. This 24- 
month period will also mark the mission phase 
when all of the Titan in situ data is relayed 
back to Earth. Following its tour of the Saturn 
system, the orbiter would enter into a highly 
elliptical Titan orbit to conduct a two-month 
concurrent Aerosampling and Aerobraking 
Phase in Titan’s atmosphere, sampling alti- 
tudes as low as 600 km. The orbiter would 
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Figure 1.6-1. Baseline mission concept in- 
cludes coordinated orbital observation and in 
situ elements. 


then execute a final periapsis raise burn to 
achieve a 1500-km circular, 85° polar-mapping 
orbit. This Circular Orbit Phase will last 20 
months. 

On completion of the mission, a Decom- 
missioning and Disposal Phase would be 
initiated by performing a moderate sized ma- 
neuver that begins the orbit decay. Small 
maneuvers during the decay will target the 
final impact site to ensure planetary protection 
requirements are met. 

The orbiter concept has mass allocations of 
165 kg for its remote sensing instruments and 
830 kg for ESA-provided in situ elements. 
Payload and operational scenarios were devel- 
oped with the JSDT to meet the prioritized 
science objectives. Flight and ground systems 
are sized to provide the data volumes neces- 
sary to return measurement data from the 
orbiter and in situ elements. 

The integrated JSDT has defined a mod- 
el/planning payload for the purposes of con- 
ducting this study. Instrumentation for the 
orbiter, lake lander, and montgolfiere elements 
were configured in an optimal way to collabo- 
ratively achieve the mission science goals. It 1s 
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Table 1.6-1. Key mission characteristics of 
the TSSM Baseline mission concept. 


Architecture Orbiter with in situ elements 
Launch vehicle Atlas V 551 


Launch date 9/2020 


Trajectory Earth-Venus-Earth-Earth 
gravity assist 


Flight time to Saturn 9 years 


Saturn System Tour Phase 24 months 


Number of close Enceladus i 
encounters during the Saturn 
Tour 
Number of Titan encounters 16 
during the Saturn Tour 
Titan Aerosampling Phase 


Titan Orbital Phase 20 months 
Radiation Design Point* <15 krads 


Science Instruments, mass 
allocation 





6 plus radio science; 165 kg 
7 plus radio science; ~25 kg 
9 plus radio science; ~32 kg 


Orbiter 
Montgolfiére 
Lake Lander 


from Titan orbit 
Cumulative data volume 
Orbiter 
Montgolfiére 


Lake Lander 
*Behind 100 mils of Al, RDF of 1 


5.4 Gb/Earth day 
(compressed) 


>4.9 Tb 
>300 Gb - 1.3 Tb 
>500 Mb — 3.4 Gb 


anticipated that NASA and ESA would issue 
coordinated announcements of opportunity 
(AO) for the mission instrumentation, respec- 
tively for the orbiter and for the in situ ele- 
ments. It 1s anticipated that instruments related 
to each of the mission elements would be open 
for competition throughout the international 
community as this was the case for Cassini- 
Huygens. 

TSSM benefits from proven experience, 
proven Flight Systems, existing launch capa- 
bilities, lessons learned and well-understood 
trajectory options. The design relies on tradi- 
tional chemical propulsion (similar to Cassini 
and Galileo), proven solar electric propulsion, 
a power source consisting of five Advanced 
Stirling Radioisotope Generators (ASRGs) and 
a robust data relay and downlink system. The 
concept is also fully compatible with Multi- 
mission Radioisotope Thermoelectric Genera- 
tors (MMRTGs). Table 1.6-1 lists major char- 
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acteristics of the Baseline mission. NASA will 
decide which RPS would be used. 

The TSSM concept meets or exceeds re- 
serves and margins prescribed in the study 
ground rules that exceed JPL’s Flight Project 
Practices and Design Principles developed and 
used successfully over the past several dec- 
ades. Design life of the flight system is based 
on design rules and techniques manifestly 
demonstrated by Voyager, Galileo, and Cassini 
during their long-life missions. Environmental 
risk factors are minimal and well-understood. 

The same organizations that partnered on 
Cassini-Huygens have partnered to bring their 
experience to carry out TSSM: 

e JPL has built and is currently operating the 
Cassini orbiter at Saturn. 

JPL is the only organization to have deliv- 
ered probes to the outer planets. 

JPL and APL are the only organizations to 
have sent RPSs to the outer planets. 

ESA (through CNES) has an active terres- 
trial ballooning program and has previ- 
ously worked on balloons for both Mars 
and Venus. 

ESA is the only organization to have landed 
a probe (Huygens) on Titan. 


1.7 Cost, Schedule, and Risk 

The TSSM Baseline concept provides a 
comprehensive response to science objectives 
that leverages NASA and ESA resources and 


reduces risk to ensure technical readiness. 

As shown in Figure 1.5-1, NASA/ESA and 
NASA-only options have been defined with 
associated descope paths. 

The total cost to NASA (rounded up) is es- 
timated to be $3.7B in real year dollars (RY) 
for the NASA/ESA Baseline mission and 
$3.3B (RY) for the NASA/ESA Floor mission. 
This cost to NASA does not include ESA’s 
costs. The costs to ESA are commensurate 
with the budget envelope for an L-class mis- 
sion of the Cosmic Vision 2015-2025 program 
(6SOM€E Cost-at-Completion). These ESA 
costs do not include the development and 
delivery of the balloon envelope, which will be 
provided by CNES. Furthermore the provision 
of science instruments is expected from Euro- 
pean national funding, and is therefore also not 
included in ESA’s costs. Clearly this collabora- 
tive partnership provides a very significant 
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science-to-cost ratio benefit to both NASA and 
ESA. In the event that ESA makes the decision 
not to participate, the cost of a NASA-only 
mission is estimated to be $3.6B (RY) and the 
fully descoped NASA-only Floor mission 1s 
estimated to cost $3.2B (RY). 

Budget reserves for these costs were estab- 
lished by comparing a top down architectural 
assessment of risk with a bottoms-up WBS 
assessment based upon perceived risk. Re- 
serves estimates from each of these two meth- 
ods were triangulated with the reserves floor 
of 33% as called out by the Ground Rules. The 
larger of the three values was used by the 
project. As determined from the process de- 
scribed above, the TSSM budget reserves are 
calculated as: 

e Phase A= 10% 

Phase B through D = at 35% per Bottoms 
Up analysis. The Cost Risk Subfactors 
analysis yielded a 34% estimate. Further 
details are discussed in Appendix D. 

e Phase E= 15% 


The reserves base is the current best esti- 
mate cost including RPS but excludes DSN 
Aperture, Launch System, and EPO. 

The TSSM project implementation sched- 
ule 1s based on experience from prior Flagship 
missions and the unique aspects of this mis- 
sion. It includes milestones and funded sched- 
ule margins consistent with NASA directive 
NPR 7120.5D and JPL Flight Project Prac- 
tices. This schedule is driven primarily by long 
lead procurements, an extensive Verification 
and Validation (V&V) program, and mission 
trajectory considerations. Coordination with 
ESA during development and integration of 
the in situ elements is planned. A timeline for 
the mission with phase durations, key decision 
points, and operational modes is shown in 
Figure 1.7-1. The current schedule is based on 
a 2020 launch as directed in the ground rules 
for this effort. If a 2018 launch opportunity is 
preferred, the schedule could be adjusted for 
the two year advance. Later dates are easily 
accommodated as well. 

An ESA baseline schedule was derived dur- 
ing the assessment study of the ESA provided 
in situ elements and it is confirmed as being 
compatible with a 2020 launch. Earlier launch 
dates are also possible. 
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While the science resulting from TSSM is a 
giant leap beyond Cassini-Huygens, the devel- 
opment risk for the Baseline TSSM is compa- 
rable to that for Cassini-Huygens. Long-lead 
items such as radioisotope power systems 
(RPS), propulsion systems, and structure are 
planned to be initiated early in the develop- 
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ment process to ensure on-time availability for 
integration. Because the NASA orbiter and 
ESA in situ elements build upon Cassini- 
Huygens, MRO, MESSENGER, Dawn, New 
Horizons, Beagle-2 and Exomars experience 
and lessons learned, the technical develop- 
ment, and cost risks are well understood. 
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Figure 1.7-1. Top-level Baseline mission timeline. 
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1.8 Summary and Conclusions 

Important science questions are now well 
established for Titan and the time is right to 
initiate a dedicated robust mission to answer 
them. TSSM would provide unequalled value 
by exploring two worlds of intense astrobi- 
ological interest (Titan AND Enceladus) as a 
single NASA/ESA collaboration. The excite- 
ment can continue! 

A mission to study Titan in depth is a high 


priority for exploration, as stated by the 2003 
NRC Decadal Survey large satellites panel. 


Europa and Titan stand out as the highest- 
priority targets....[t cannot now be pre- 
dicted whether Europa or Titan will ulti- 
mately prove to be the most promising sat- 
ellite for long-term exploration. However, 
Cassini-Huygens will surely revolutionize 
our understanding of Titan... 
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Since the 2003 Decadal Survey, Cassini- 
Huygens discoveries have revolutionized our 
understanding of Titan and its potential for 
harboring the “ingredients” necessary for life. 
With these recent discoveries, the high priority 
of Titan is reinforced (NAI letter, Appendix 
M). 

Remarkably, the picture that has emerged is 
one in which all the aspects of astrobiological 
interest are packaged in one body. Titan ap- 
pears to have an ocean beneath its crust, al- 
most certainly mostly of liquid water. Contact 
with rock during the early history of Titan, as 
the body differentiated, would have led to a 
salty ocean. The ocean would be suffused with 
organics from Titan's interior and from its 
surface (delivered by impacts), leaving Titan 
with a warm, salty, organic-laden ocean. 
Added to this 1s a dense atmosphere with 
active climate and organic chemistry, a surface 
of hydrocarbon seas and river channels, and a 
climate system that is more Earth-like in its 
operation than that of any other place in the 
solar system. 


The Titan Saturn System Mission represents the logical next step in outer planets explora- 
tion with a host of features, ready to be implemented now. 


e Unequalled exploration of two worlds of intense astrobiological interest (Titan 
AND Enceladus) in a single NASA/ESA collaboration. 

e Major advance beyond Cassini-Huygens in accomplishing Decadal objectives. 

e Science engagement over the full range of planetary science disciplines— 
Geology, Geophysics, Atmospheres, Astrobiology, Chemistry, Magneto- 
spheres—through deployment of new instruments in orbit, in atmospheric 
flight, and on a large sea, and investigate the plumes of Enceladus in ways that 


Cassini could not do. 


e Built upon a demonstrated capability to design, land, and operate probes on Ti- 
tan (e.g., ESA Huygens), and Saturn-based orbiters (e.g., NASA Cassin1). 


e Baseline mission options provide feed forward SEP stage to enable other sci- 


ence missions. 


e Leverages synergistic NASA/ESA resources, reduces risk, and ensures techni- 


cal readiness. 


e Ensures programmatic flexibility with frequent launch opportunities. 
e Offers NASA-only options in the event ESA decides not to participate. 


A unique mission for an extraordinary world, the Titan Saturn System Mission provides a 
kind of planetary exploration never before attempted by humans and ideally suited to the 
environment of Titan. This study confirms that the mission is ready to proceed. 
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The Titan Saturn System Mission (TSSM) 
represents a unique opportunity to execute a 
comprehensive study of Titan, in a joint 
NASA/ESA collaboration that combines or- 
bital observations with detailed in situ meas- 
urements from both aerial and surface plat- 
forms. Its goal is Titan, a moon of Saturn 
larger than the planet Mercury, with a dense 
atmosphere of nitrogen and methane, surface 
lakes and seas of liquid hydrocarbons, and a 
varied landscape that includes dunes, moun- 
tains, and liquid-carved valleys. As stipulated 
by the NASA Statement of Work (2008), the 
mission addresses both Titan itself and those 
aspects of the Saturn system that inform us 
about Titan’s origin and evolution. Thus, the 
same instruments that provide orbital coverage 
of Titan will be used to gain unique insights 
into Enceladus during targeted flybys that 
promise to greatly expand on answers to many 
of the most intriguing questions raised by 
Cassini (Figure 2-1). Additionally, TSSM will 
make measurements that shed light on how 
Saturn’s magnetosphere exchanges mass and 
energy with Titan and in particular feeds ions 
from other moons such as Enceladus into 
Titan’s atmospheric chemistry. Although not 
encompassed by the Statement of Work, other 
targets in the Saturn system—trings, Saturn’s 
atmosphere and icy moons other than Encela- 
dus—can be observed as targets of opportunity 
during various phases of the mission. 

The Baseline mission described in this re- 
port involves a full complement of NASA and 
ESA exploration elements. An orbiter, devel- 
oped by NASA, would provide accommoda- 
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tion for two ESA-provided Titan in situ ele- 
ments; a montgolfiére aerial vehicle that would 
provide global coverage over a planned six 
month operating life from a nominal altitude of 
10 km, and a short-lived (~9 hr nominal life) 
lander targeted to a northern hydrocarbon sea. 
The orbiter would deliver these elements to 
Titan, and provide data relay during their 
missions prior to its own insertion into Titan 
orbit. 

The orbiter would provide global coverage 
of Titan with a rich complement of instruments 
from a 1500 km circular orbit over a nominal 
duration of 20 months. Prior to establishing 
this orbit the orbiter would perform revolu- 
tionary science measurements by dipping deep 
into Titan’s atmosphere—hundreds of kilome- 
ters deeper than did Cassini—during a two 
month Aerobraking Phase. 

The Titan Saturn System Mission explores, 
in ways not previously possible, two worlds of 
intense astrobiological interest (Titan and 
Enceladus) in a single NASA/ESA collabora- 
tion. The mission would investigate Titan 
across the full range of planetary science 
disciplines—Geology, Geophysics, Atmos- 


pheres, Astrobiology, Chemistry, Magneto- 
spheres—through deployment of new instru- 
ments in orbit, in atmospheric flight, and on a 
large sea, as well as investigate the plumes of 
Enceladus 1n ways that Cassini could not do. 
While the Baseline NASA/ESA mission 1s 
the focus of this report and the following 





Figure 2-1. Plumes blast out of the polar 
region of Enceladus. 
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sections, it should be noted that several varia- 
tions are derived from the baseline and are 
discussed. They still maintain extraordinary 
science missions all the way down to the 
science floor, defined as the NASA orbiter 
alone. This Floor mission would give up in situ 
measurements from dedicated vehicles, but 
would retain the full set of orbital science 
investigations at Titan, as well as in situ at- 
mospheric sampling through the Aerobraking 
Phase, detailed Enceladus science through 
seven close flybys, and Saturn system science 
during the Saturn Tour Phase. 


2.1 The Relevance and Prominence of Titan 
Exploration 

Saturn’s largest moon Titan has been an en- 
igma at every stage of its exploration. For 
three decades after the hazy atmosphere was 
discovered from the ground in the 1940s, 
(Kuiper 1944) debate ensued over whether it 
was a thin layer of methane or a dense shield 
of methane and nitrogen. Voyager | settled the 
matter in favor of the latter in 1980, but the 
details of the atmosphere it determined raised 
an even more intriguing question about the 
nature of the hidden surface, and the sources of 
resupply of methane to the atmosphere. The 
simplest possibility, that an ocean of methane 
and its major photochemical product ethane 
might cover the globe (Lunine et al. 1983), 
was cast in doubt by Earth-based radar studies 
(Muhleman et al. 1990), then eliminated by 
Hubble Space Telescope and adaptive optics 
imaging in the near-infrared from _ large 
ground-based telescopes in the 1990s (West et 
al. 2005 and references therein). These data, 
however, did not reveal the complexity of the 
surface that Cassini-Huygens would uncover 
beginning in 2004. A hydrological cycle ap- 
pears to exist in which methane (in concert 
with ethane in some processes) plays the role 
on Titan that water plays on Earth (Figure 2.1- 
1). Channels likely carved by liquid methane 
and/or ethane, lakes and seas of these materi- 
als—some rivaling or exceeding North Amer- 
ica’s Great Lakes in size—vast equatorial dune 
fields of complex organics made high in the 
atmosphere and shaped by wind, and intrigu- 
ing hints of volcanic flows of water across an 
ice crust suggest a world with a balance of 
geological and atmospheric processes that are 
similar to those operating on Earth. Deep 
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underneath Titan’s dense atmosphere and 
active, diverse surface 1S an interior ocean 
discovered by Cassini and thought to be 
largely composed of liquid water. 
Cassini-Huygens will leave us with many 
questions that will require a future mission to 
answer. These include whether methane 1s 
outgassing from the interior or ice crust today, 
whether the lakes are fed primarily by rain or 
underground methane-ethane aquifers (more 
properly, “alkanofers’), how often heavy 
methane rains come to the equatorial region, 
whether Titan’s surface supported vaster seas 
of methane in the past, and whether complex 
self-organizing chemical systems have come 
and gone in the water volcanism, or even exist 
in exotic form today in the high latitude lakes. 
The composition of the surface and the geo- 
graphic distribution of various organic con- 
stituents remain poorly known. Key questions 
remain about the ages of the surface features, 
specifically whether cryovolcanism and tec- 
tonism are actively ongoing or are relics of a 
more active past. Ammonia, circumstantially 
suggested to be present by a variety of differ- 
ent kinds of Cassini-Huygens data, has not 
been seen. The presence of a magnetic field 
has yet to be established. The chemistry that 
drives complex ion formation in the upper 
atmosphere was unforeseen and is_ poorly 
understood. A large altitude range in the at- 
mosphere, from 400—900 km in altitude, re- 
mains poorly explored after Cassini. Much 
remains to be understood about seasonal 
changes of the atmosphere at all levels, and the 
long-term escape of constituents to space. 


2.1.1. Titan as an Organic-Rich Environment 

A key characteristic of Titan is its massive 
inventory of organic chemicals. The first step 
in the path toward understanding the role of 
organics in Titan’s atmosphere was the discov- 
ery of methane (CH,) by Kuiper in 1944. 
Subsequent polarization measurements by 
Veverka and separately Zellner, both in 1973, 
indicated the presence of a solid phase compo- 
nent in the atmosphere. These observations 
were the impetus for the laboratory experi- 
ments of Khare and Sagan (1973), which first 
suggested that methane photolysis could result 
in solid organic aerosols that Sagan referred to 
as “tholins” (Sagan and Khare 1979). 
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When Voyager | flew past Titan in the early 
1980s, it discovered nitrogen to be the primary 
atmospheric constituent and verified the pres- 
ence of methane. It detected a host of more 
complex hydrocarbons and nitriles, only a 
handful of which had been seen from Earth, 
that resulted from the photolysis and energetic 
particle bombardment of the atmosphere. It 
measured the properties of the thick organic 
haze that both scattered and absorbed visible 
and infrared photons, thereby playing an 1m- 
portant role in determining the satellite’s ther- 
mal structure. The laboratory studies carried 
out on the basis of the Voyager observations 


thus provided a tholin that was a good model 
for the Titan haze. Based on this model, it was 
possible to conclude that the haze on Titan 1s 
composed of refractory organics that, once 
condensed, do not evaporate and are ultimately 
deposited on the surface with a net production 
rate of ~10°'* g cm~ s' (McKay et al. 2001). 
Voyager demonstrated that very little oxygen 
exists in the atmosphere, mainly in the form of 
CO, with subsequent Earth-based studies 
providing evidence for water-ice and possibly 
carbon dioxide on the surface (Lellouch et al. 
2003; Griffith et al. 1991; Coustenis et al. 
1995). 
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2.1.2 Titan as a Model for Planetary Climates with 
Rapid Loss of Volatiles 

Far from the Sun, methane plays the active 
role on Titan that water plays on Earth, acting 
as a condensable greenhouse gas, forming 
clouds and rain, and pooling on the surface as 
lakes. Titan’s icy surface is shaped not only by 
impact craters and tectonics, but also by vol- 
canism in which the lava is liquid water (“cry- 
ovolcanism’’), by rivers of liquid methane, and 
by tidally driven winds that shape drifts of 
aromatic organics into long linear dunes (Fig- 
ure 2.2-1). 

And yet this varied landscape, seascape, 
and weather lacks a methane ocean. Earth’s 
ocean regulates the availability of water for 
mid-latitude storms and serves as a huge heat 
sink for climate. Our ocean exists stably on the 
surface because, at the Earth’s distance from 
the Sun and present solar luminosity, the at- 
mosphere has a profound cold trap at the 
15 km altitude level. Over the next one to 
several billion years, increasing solar bright- 
ness will warm our own planet’s atmosphere, 
raise the temperature of the cold trap and allow 
water to flow into the stratosphere and be 
broken apart by ultraviolet light. This breakup 
is irreversible, as the hydrogen will escape, 
leaving the Earth essentially dry. Residual 
crustal water will outgas and be resident 
mostly at the poles, while occasional mid- 
latitude storms will carve channels amidst a 
vast equatorial belt of dunes formed by the 
ocean floor carbonate and silica sediments left 
behind by the loss of water. Isotopic evidence 
suggests this happened on Venus billions of 
years ago, when so much carbon dioxide was 
available during loss of water to space that the 
end state of the evolution was a_ super- 
greenhouse atmosphere of carbon dioxide and 
a completely dry surface. 

No planet in the solar system is in the state 
of rapid loss of volatiles today. Titan—a moon 
rather than a planet—is in such a state. Meth- 
ane flows into the stratosphere where it 1s 
destroyed at a rate limited by the amount of 
solar UV—not by the amount of methane. 
Thus, Titan’s methane cycle provides a model 
that can be studied today where the key vola- 
tile that provides surface liquids and atmos- 
pheric greenhouse opacity is in a state of 
escape and photo-destruction—an analogue for 
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aspects of the ancient catastrophe on Venus 
and a plausible fate of our own planet far in 
the future. 


2.2 Science Background 

This narrative is provided as a brief intro- 
duction to our knowledge of Titan from Cas- 
sini-Huygens and thus makes §2.0  self- 
contained. Readers who are already familiar 
with the current state of knowledge may wish 
to skip to §2.3. 


2.2.1 Geophysics 

Titan’s overall density requires it to have 
roughly equal proportions of rock and ice. The 
extent of its differentiation (ice from rock, 
rock from metal) constrains temperatures in 
the early Saturnian nebula: Titan was almost 
certainly warm enough to allow differentiation 
into a rocky core with a water/ice envelope, 
but whether an iron or iron-sulfur core formed 
is not known. Thermal evolution models sug- 
gest that Titan may have an ice crust between 
50 and 150 km thick, lying atop a liquid water 
ocean a couple of hundred kilometers deep, 
with some amount (a few to 30%, most likely 
~10%) of ammonia dissolved in it, acting as an 
antifreeze. Beneath lies a layer of high- 
pressure ice (Figure 2.2-1). The presence of 
ammonia, from which Titan’s nitrogen atmos- 
phere was presumably derived, distinguishes 
Titan’s thermal evolution from that of Gany- 
mede and Callisto. Cassini’s measurement of a 
small but significant asynchronicity in Titan’s 
rotation 1s most straightforwardly interpreted 
as a result of decoupling the crust from the 
deeper interior by a liquid layer (Lorenz et al. 
2008b). 

Both the Cassini Ion and Neutral Mass 
Spectrometer (INMS) and Huygens Gas 
Chromatograph Mass Spectrometer (GCMS) 
measured argon in the atmosphere, with. the 
latter obtaining values for both primordial ~~ Ar 
and radiogenic “’Ar. The low value of the 
former relative to atmosphere N> is indirect 
evidence that Titan acquired its nitrogen origi- 
nally in the form of ammonia, while the pres- 
ence of the latter suggests Titan has experi- 
enced substantial outgassing over its history 
(Niemann et al. 2005). A key piece of informa- 
tion that Huygens did not, and Cassini will not, 
provide is detection and abundance of noble 
gases other than argon. The presence or 
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Figure 2.2-1. Schematic illustration of the connections between Titan’s interior, surface, atmos- 
phere, and cosmic environment. Images show lakes at north and south poles, mid-latitude ter- 
rains with dunes, and fluvial features carved in the ice crust. Based on an original figure in 
Lunine (1993) with Cassini VIMS, Radar and Huygens DISR images added. TSSM is designed to 
quantify these connections. (Features not presented to scale.) 
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absence of krypton and xenon is crucial to 
constraining the origin of methane as either a 
primordial gas or one manufactured from 
carbon dioxide deep in Titan’s interior (Atreya 
et al. 2006). 

Titan’s interior has surely been affected by 
tidal evolution, since tidal dissipation with the 
present large (and unforced) eccentricity can 
be significant. A thermal evolution model by 
Tobie et al. (2005) suggests that Titan’s ice 
crust was in fact as thin as Europa’s (~15 km) 
for much of Titan’s history, and only thickened 
to ~50 km in the last 500 million years or so 
(perhaps not coincidentally, the crater retention 
age determined by Porco et al. 2005 and Lo- 
renz et al. 2007b). 

Cassini has made the last of four gravity 
measurements during the prime mission to 
determine the gravity coefficients Jo and C22 
near apoapsis and periapsis. These coefficients 
will change appreciably if the interior 1s fluid 
enough to respond to the changing tidal poten- 
tial. Determination of the tidal Love number k> 
with modest precision (~0.1), enough to dis- 
criminate between the internal ocean and no- 
ocean cases, will require additional gravity 
flybys. Measurements by a Titan orbiter would 
more quantitatively constrain the internal 
structure, measuring kz more precisely through 
the lag in tidal response and determining 
higher-order (up to 5 or 6) gravity coefficients. 
(Even after only a few days the tracking data- 
set for the orbiter will surpass the Cassini 
data.) The gravity coefficients will shed light 
on whether continental-scale features on Titan 
such as Xanadu are associated with gravity 
anomalies. 

Titan’s rotational dynamics are also a win- 
dow into its interior. As on Earth, the rotation 
period of the surface can change over the 
course of a year as a result of changes in at- 
mospheric angular momentum. On Titan these 
changes are significant, altering the day length 
by some hundreds of seconds, leading to many 
tens of kilometers of displacements if the crust 
is decoupled from the interior by an ocean, as 
seems to be the case (Lorenz et al. 2008b). The 
pole position of Titan also has significance— 
gravitational torques should cause this to 
precess (in a Cassini state, the orbit normal and 
rotational pole precess together, with the 
obliquity between them dependent on the 
body’s moment of inertia) with a period of 


SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


around 600 years, perhaps a short enough 
timescale for differences between a Cassini 
determination and a follow-on mission to be 
noticeable. Radar imagery is_ particularly 
suited to rotation determination, although with 
adequate orbital position and attitude knowl- 
edge, near-IR sensing may work too. 


2.2.2  Titan’s Atmosphere 

Meteorologically, Titan is an outstanding 
body for comparative planetology. In some 
senses it resembles Venus (in being a slowly 
rotating body with a massive, optically thick 
atmosphere—conditions that might lead to 
super-rotating zonal winds). In other respects it 
may resemble Mars, in having a seasonal cycle 
forced by an appreciable obliquity (Titan 26°, 
Mars 25°) and having asymmetric seasons, 
since their orbits around the sun are eccentric. 
Titan’s southern summer (like that of Mars) 1s 
shorter but more intense than the correspond- 
ing season in the North. The seasonally chang- 
ing solar forcing leads to an asymmetric hemi- 
sphere-to-hemisphere meridional (‘Hadley’) 
circulation, with only a transient epoch of 
symmetric equator-to-pole Hadley circulation 
around equinox characteristic of our world. 
Titan’s thermally-direct stratospheric merid- 
ional circulation transports organic gases and 
haze, leading to the seasonal north-south 
albedo asymmetry in the haze observed by 
Voyager. The northern hemisphere, observed 
by Voyager at northern spring equinox in 1980 
had more haze and was thus darker at blue 
wavelengths. This situation had reversed half a 
Titan year later when the Hubble Space Tele- 
scope re-observed Titan. Substantial changes 
in the haze structure are apparent even after 
only one or two years (Lorenz et al. 1999). 

Titan’s upper atmosphere is a region where 
mass and energy are exchanged with the mag- 
netosphere of Saturn, just as the Earth interacts 
with the solar wind. However, there are three 
differences: first, Titan has at best a weak 
intrinsic magnetic field, or none, and so its 
1ionosphere—the region of charged particles— 
carries the imprint of Saturn’s magnetic field 
(Bertucci et al. 2008). In this respect Titan 1s 
more like Venus than the Earth. Second, Sat- 
urn’s magnetosphere breathes as the solar wind 
pushes on it with lesser and greater force so 
that sometimes Titan is in the solar wind (Fig- 
ure 2.2-2) and sometimes it is not. Finally, 
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Titan’s gravity is much weaker than the Earth’s 
and so loss of molecules is a more important 
process for Titan than for our home planet. 

The two most powerful atmospheric analo- 
gies of Titan are those with the Earth. First, 
most obvious, is the existence of a hydrologi- 
cal cycle involving methane clouds, rain and at 
least transient rivers. While the possibility of 
such a cycle had been noted as soon as the 
proximity of Titan’s surface conditions to the 
methane triple point had been noted in Voy- 
ager data, the first evidence of clouds emerged 
in spectroscopic data (Griffith et al. 1998) and 
in Hubble Space Telescope (HST) images 
(Lorenz and Mitton 2002). Subsequent obser- 
vations showed clouds to be evolving on 
timescales of only hours, suggesting that 
precipitation may be occurring, and several 
years prior to Cassini, large ground-based 
telescopes with adaptive optics systems 
showed massive variable cloud systems 
around the south pole (where it was approach- 
ing midsummer) (Brown et al. 2002). Cassini 
observations soon after its arrival in 2004 
Showed much detail on these clouds, and 
showed that the cloud tops ascended at veloci- 
ties of order a meter per second, comparable 
with those predicted in models (Porco et al. 
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2005). These clouds, then, seem fully consis- 
tent with cumulus convection like those seen 
on Earth in desert summer. 

From a thermodynamic viewpoint, the rela- 
tive scarcity of Titan’s clouds compared to the 
Earth can be understood as a consequence of 
the efficient utilization of a much smaller 
thermal flux (Lorenz et al. 2005). The geo- 
graphical distribution, however, is rather dif- 
ferent—on Earth rainclouds occur dominantly 
in the inter-tropical convergence zone, while 
on Titan models predict that they will broadly 
speaking track the subsolar latitude (e.g., 
Mitchell et al. 2006), although the details 
among models differ (e.g., Rannou et al. 
2006). 

Titan presents an interesting variation on 
the Earth’s hydrological cycle. While the 
overall intensity of the cycle is weak, the 
available solar heating to evaporate surface 
moisture and drive the cycle is tiny, and not 
substantially compensated by the lower latent 
heat of methane compared with water. Thus, 
instead of the ~100 cm of annual rainfall 
observed on Earth, Titan must see on average 
only about 1 cm per (Earth) year (Lorenz 
2000). However, Titan’s thick atmosphere can 
hold a prodigious amount of moisture, equiva- 
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lent to several meters of liquid. Thus, where 
Titan dumps the moisture out of its atmosphere 
(which to a crude approximation, is what 
happens in violent rainstorms, as indicated in 
models of Titan rainclouds, e.g., Hueso and 
Sanchez-Lavega 2006; Barth and Rafkin 
2007), it would require ~1000 years to re- 
charge the atmosphere. (The corresponding 
numbers are ~10 cm and a month for the pre- 
sent-day Earth.) A warmer atmosphere can 
hold more moisture, and may thus see more 
intense storms separated by longer droughts, a 
pattern being discerned in the present epoch of 
global warming. Titan thus has a greenhouse 
hydrology taken to extremes. 

Titan’s clouds are not limited to convective 
cumulus (Figure 2.2-3). A pervasive, lingering 
cloud of ethane particles has been observed 
over the northern polar regions in the present 
season (northern late winter), probably related 
to the down-welling of organic-rich air over 
the winter pole (Rannou et al. 2006). Addi- 
tionally, sporadic small cloud streaks have 
been noted at mid-latitudes with a possibly 
non-uniform longitude distribution. There is 
presently debate as to whether these might be 
associated with the Hadley circulation and/or 
tides, or whether they are tied to surface fea- 
tures, either as orographic clouds, or clouds 
triggered by surface venting of methane. Some 
support for a low-latitude methane supply has 
been noted in models (much as the Martian 
climate causes water to migrate to high lati- 
tudes) that point out that the low latitudes on 
Titan should progressively become desiccated 
in methane (e.g., Rannou et al. 2006), unless 
replenished by a surface source. 

Another point of comparison with the Earth 
is the polar stratosphere. Titan was observed 
by Voyager to have a UV-dark ‘polar hood,’ a 
dark haze cap over the winter pole. This cap 
was seen in high phase-angle images to stand 
above the main haze deck, and connect with 
the detached haze layer. Circulation models 
(e.g., Rannou et al. 2006) are able to reproduce 
this behavior. These same latitudes are also 
known to have both the warmest and coldest 
parts of the stratosphere, as well as enhance- 
ments by factors of ~100 in the abundance of 
certain nitrile gases. Evidently the upper at- 
mospheric meridional flow converges at the 
pole and down-welling brings organic-rich air 
to lower levels. At low altitudes in this feature, 
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Figure 2.2-3. Cassini near-infrared image of 
an ethane cloud capping Titan's north polar 
region. Red is the longest wavelength (5 um), 
blue and green are 2 and 2.7 um respectively. 
Courtesy NASA/JPL/U. Arizona. 


low temperatures are found because the region 
is in winter shadow, and the rich supply of gas 
and haze provides efficient radiative cooling. 
In contrast, higher altitudes are illuminated, 
and also heated adiabatically by the descend- 
ing air. While connected to the detached haze 
at high altitude, the region is dynamically 
isolated by the circumpolar vortex. On Earth, 
the corresponding circumpolar winds isolate 
the winter stratosphere from the rest of the 
atmosphere: the catalytic surfaces of polar 
stratospheric clouds that form in the winter 
night cause the destruction of ozone whose 
concentration becomes locally depleted —the 
ozone hole (Flasar et al. 2005). 

A rich set of chemical, radiative, and dy- 
namical feedbacks is associated with the evo- 
lution of the polar hood, with many analogies 
to the ozone hole on Earth. Cassini may ob- 
serve the early decay of that in the north, but a 
subsequent mission will be able to observe the 
formation of a corresponding feature in the 
south—HST observations of the decay of the 
south polar hood (Lorenz et al. 2005) at the 
same season (2002—2003) show that there are 
substantial year-to-year changes to observe. 
An important aspect of studies of these fea- 
tures with a follow-on mission is not only to 
observe the optical albedo (possible only in 
illuminated areas) but to observe the coupled 
temperature, composition, haze and wind 
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fields, at both poles, in order to disentangle the 
chain of cause and effect. 

The direct analysis of the 1onosphere by the 
INMS instrument during the closest Cassini 
flybys of Titan shows the presence of many 
organic species, in spite of the very high alti- 
tudes (1100-1300 km) (Waite et al. 2007). 
Extrapolation of the INMS measurements 
(limited to mass up to 100 Da) and of Cassini 
Plasma Spectrometer (CAPS) data, strongly 
suggests that high-molecular-weight species 
(up to several 1000 Da) may be present in the 
ionosphere. These new data—if confirmed— 
revolutionize understanding of the organic 
processes occurring in Titan’s atmosphere, 
with a strong implication that ionospheric 
chemistry plays a role in the formation of 
complex organic compounds in Titan’s envi- 
ronment, which was not envisaged before 
(Waite et al. 2007). Thus, it appears that Titan 
is a chemical factory in which the formation of 
complex positive and negative ions is initiated 
in the high thermosphere as a consequence of 
magnetospheric-ionospheric-atmospheric — in- 
teraction involving solar EUV (Extreme Ultra- 
violet), UV (Ultraviolet) radiation, energetic 
ions and electrons. The implications for the 
prebiotic Earth’s atmosphere have yet to be 
considered in detail but will certainly increase 
the number and diversity of organic molecular 
sources on our home planet. 

With the current picture of Titan’s organic 
chemistry, the chemical evolution of the main 
atmospheric _constituents—dinitrogen and 
methane—produces complex refractory organ- 
ics which accumulate on the surface, together 
with condensed volatile organic compounds 
such as HCN and benzene. The second most 
abundant constituent, methane, is dissociated 
irreversibly to produce hydrocarbons (e.g., 
C,H», CoHy4, CoHo and C3Hs) and nitriles, (e.2., 
HCN, HC3N), from the coupled nitrogen 
chemistry. The Composite Infrared Spectrome- 
ter (CIRS) on board Cassini has detected these 
organics in Titan’s stratosphere and determined 
their spatial and vertical distributions (Cous- 
tenis et al. 2007). Comparisons with previous 
Voyager and Infrared Space Observatory (ISO) 
results (Coustenis et al. 2003) have not yet 
pointed to any significant temporal variations 
of these species, but the seasons of these 
measurements were very similar. On the other 
hand, many of the neutral constituents pre- 
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dicted by models and laboratory measurements 
and listed on CIRS “shopping list” have failed 
to turn up (Flasar et al. 2004). The reason 
could be the geometry or the rareness of the 
observations, or the detectability limit of the 
instrument. 

A final, and perhaps unexpected, connec- 
tion may be between Titan and extrasolar 
planets. Many of the known planets are close 
enough to their primary to be tidally locked 
and thus rotate synchronously. However, 
nonzero eccentricity (as for Titan) may mean 
that nonetheless there are significant tidal 
effects. Walterscheid and Schubert (2006) have 
suggested that tidal forcing may be responsible 
both for the anomalous and unexpected layer 
of “negative” wind shear (sharp decrease in the 
wind during descent) measured by Huygens 
doppler tracking, and for the distinct haze 
layers observed in Cassini images of Titan’s 
atmosphere. Thus, Titan may provide insight 
into models of circulation and opacity struc- 
ture of extrasolar planets. 


2.2.3 + Titan’s Geology 

That the surface of Titan was largely hidden 
from Voyager’s view precluded much thought 
on its landscape before Cassini arrived at 
Saturn. The detection of rotational variability 
in Titan’s radar and near-IR albedo in the early 
1990s suggested that the surface was not 
homogenous, as might be expected from a 
uniform deposition of photochemical debris— 
something had to be making or keeping bright 
areas bright and dark areas dark. The varie- 
gated surface was revealed with near-IR 1m- 
ages by HST in 1994, yielding the first maps 
(e.g., Smith et al. 1996). However, the poorly 
resolved patterns of bright and dark gave few 
clues to these areas’ origin, and efforts to 
interpret the near-IR albedo in the few meth- 
ane window regions in which the atmosphere 
is transparent did little more than suggest 
“dirty ice,” with various compositions and 
amounts of dirt suggested (Coustenis et al. 
1995; Negrao et al. 2006). 

The first Cassini data (e.g., Porco et al. 
2005; Elachi et al. 2005; Sotin et al. 2005) 
showed that Titan has striking surface features 
on all scales, the result of a variety of geologi- 
cal processes. The pattern of bright-dark 
boundaries 1s reminiscent in places of terres- 
trial shorelines; a striking and as yet unex- 
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Figure 2.2-4. Fluvial features at the Huygens 
landing site imaged by the DISR camera. The 
thickest channels are ~10 m across. 


plained feature is that bright—dark contrasts are 
muted at mid-latitudes. 

One remarkable surprise is the relative pau- 
city of impact craters, indicating a relatively 
young and active surface. Only a handful of 
impact structures have been named on Titan, 
ranging from 27 to 440 km in diameter, al- 
though some dozens of other likely candidates 
are identified. Most striking of these are the 
bright rings such as Guabanito, whose floors 
are covered in dark sediment (in some places 
visibly sculpted into dunes). It seems likely 
that a substantial population of impact struc- 
tures 1s buried on Titan, and could be revealed 
(as in the Martian low-lands) by ground- 
penetrating radar on a future mission: the 
present inventory of impact structures, or even 
that expected by extrapolation into Cassini’s 
extended mission, is too sparse to draw strong 
conclusions on issues such as leading-trailing 
asymmetry. Titan’s craters appear morphologi- 
cally different from those on other icy satel- 
lites, perhaps due to the role of the atmosphere 
or subsurface volatiles. 

Fluvial modification of the surface was 
very evident at the Huygens landing site (Fig- 
ure 2.2-4). Not only were steeply incised 
channels a few kilometers long and ~30m 
across observed in the bright highland (which 
models of sediment transport suggest can be 
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formed in methane rainstorms (Perron et al. 
2006), but the knee-height vista from the probe 
after landing showed rounded cobbles charac- 
teristic of tumbling in a low-viscosity fluid. 
Radar imagery has revealed channels on much 
larger scales than those seen by Huygens. 
Radar-bright channels (probably cobbled 
streambeds) have been observed at low and 
mid-latitudes (Lorenz et al. 2007a), while 
channels incised to depths of several hundred 
meters are seen elsewhere, and at high lati- 
tudes radar-dark, meandering channels are 
seen that suggest a lower-energy environment 
where deposition of fine-grained sediment 
occurs. Whether these larger channels—some 
of which exceed a kilometer in breadth—and 
the large-scale flow features near the landing 
site (Soderblom et al. 2007) would require a 
different climate regime to be formed remains 
to be determined—the flow of methane rivers 
in an unsaturated atmosphere on Titan is very 
analogous to the problem of ephemeral water 
flow on Mars—finding out whether the rivers 
dry out, freeze solid, or drain into an ephem- 
eral sea will depend on presently unknown 
topographic and meteorological factors. 
Beginning in July 2006, a series of flybys 
of the high northern latitudes of Titan began in 
which the Cassini orbiter RADAR imaged a 
variety of very dark features that have been 
interpreted to be liquid-filled basins—“lakes” 
(Stofan et al. 2007). The features range in size 
from less than 10 km’ to at least 100,000 km’. 
They are confined to the region poleward of 
55 N. To date some 655 such features have 
been identified and mapped over seven Titan 
flybys (Hayes et al. 2008) (Figure 2.2-5). 
Mapping by Hayes et al. (2008) indicates 
that above 65 N the dark lakes occupy 15% of 
the terrain imaged so far. Bright lakes— 
features that appear similar to the radar-dark 
lakes but have little or no brightness contrast 
with their surrounds—tend to replace the dark 
lakes equatorward of 70 N. An intermediate 
class of lakes that are somewhat darker than 
their surroundings, but often show faint fea- 
tures within them, has a latitudinal distribution 
similar to that of the bright lakes. Neither is 
seen above 77 N, where the dark lakes pre- 
dominate. Size selection does not appear to be 
present in the dark lakes; both very large and 
very small examples exist. (Coverage by 
Cassini RADAR in the southern high latitudes 
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Figure 2.2-5. Mosaic of the northern hemi- 
sphere lakes (dark areas). (NASA/JPL, USGS) 


is very poor; lower resolution imaging and 
VIMS data show just one large lake over 200 
km long). 

The hypothesis that the dark lakes are filled 
with liquid is advanced (Stofan et al. 2007) 
based on several arguments. First, the dark 
lakes are in many—but not all places— 
extremely dark, with reflectivity values below 
the noise level of the radar system. Since 
Cassini RADAR never operates in imaging 
mode at 0°—nadir—incidence, the lack of 
return indicates reflection off a surface smooth 
on the scales of the 2.16 cm wavelength of the 
radar system. A calm liquid surface or smooth 
solid surface would produce the result. The 
Huygens landing site was littered with 1l- 
10 cm-scale pebbles and appeared bright to the 
radar system (Lunine et al. 2008); features as 
dark as the lakes do not appear at equatorial or 
mid-latitudes (Figure 2.2-6). Evidently, then, 
the physical surface causing the coherent 
reflection away from the radar antenna is 
typical only of the high latitudes and not sim- 
ple of plains areas devoid of pebbles. Thus, 
either liquid or a recently frozen, smooth, 
surface 1s required. 

Second, radiometry measuring the natural 
thermal emission at the 2.16 cm wavelength of 
the Cassini RADAR indicates that the dark 
lakes emit more thermal energy than the sur- 
roundings—consistent with hydrocarbons and 
inconsistent with a smooth surface of water-ice 
or ammonia-ice (Paganelli et al. 2007), assum- 
ing the exposed surrounding crustal material is 


SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


PES TS Sets 
od . 
' , 
ane “<— 
. “ 
ave 





<r : 


Figure 2.2-6. Pebbles 10-15 cm in size litter 
the scene in front of the landed Huygens 
probe. Made of ice and possibly coated with 
organics, their rounded form suggests they 
were tumbled by liquids. Image at the bottom 
is out of focus because of proximity to the 
camera. ESA/NASA/JPL/U. Arizona. 


water-ice. Third, the morphology of the 
boundaries between the largest of the dark 
lakes and the surroundings resembles a terrain 
flooded by liquid (Figure 2.2-7), with the dark 
material appearing to flood valleys between 
hilly terrain and in some cases occupying 
networks of channels that feed into or out of 
the lakes Finally, the latitudinal restriction on 
the occurrence of the dark lakes is consistent 
with global circulation models that predict 
precipitation of methane onto both or at least 
the winter pole (Rannou et al. 2006) together 
with the decrease in surface temperature pole- 
ward (Flasar et al. 2005). Currently the north- 
ern pole is approaching spring equinox in an 
annual cycle that is 29.5 years in length. 
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Figure 2.2-7. Cassini radar image of a por- 
tion of one of the northern lakes on Titan, 
showing what appears to be liquid flooding a 
series of hills and fluvially eroded valleys. 
This and one other lake are so large that the 
IAU has denoted them “mare.” Image 160 km 
by 270 km across. (NASA JPL) 


All of the above are circumstantial support 
for the hypothesis that the dark northern hemi- 
sphere lakes are filled with liquid, but a defini- 
tive demonstration must await detection in the 
lakes of liquid methane (almost impossible 
with VIMS) or ethane (difficult but possible). 
Because the northern reaches are just now 
experiencing the onset of spring, the sun is low 
on the horizon above 64°N given Titan’s axial 
tilt of 26° (Stiles et al. 2008). As the season 
progresses spectra with progressively higher 
signal-to-noise on the larger lakes (which are 
large enough that the IAU has designated them 
“mare,” or seas) may test whether either of the 
two primary liquids in Titan’s hydrological 
cycle is present in the lakes, as was done 
successfully for ethane in the southern hemi- 
sphere feature Ontario Lacus (Brown et al. 
2008). 

Assuming that the darkest of the northern 
hemisphere lakes are filled with liquid, it 1s of 
interest to know their depths both to under- 
stand the total amount of liquid they contain 
and to understand the underlying geology that 
has formed them. Both methane and ethane are 
relatively transparent at 2 cm wavelength, with 
recent laboratory measurements suggesting 
absorption lengths (l/e diminution of the 
signal) of order meters (Paillou et al. 2008). 
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The darkest lakes—which return no radar 
signal above the instrument noise floor—may 
therefore have depths that exceed of order 10 
m. The lakes that show faint features such as 
channels may be less than ~10 meters deep 
allowing the bottom to be seen. The presence 
of channels suggests these lakes periodically 
empty and are then subjected to channel for- 
mation through flow of methane from the 
surroundings. 

With 22% of Titan’s surface now imaged by 
RADAR, and the lakes covering 2.4% of this, 
roughly 0.6% of Titan’s surface is potentially 
covered by liquid methane and ethane if the 
remaining unimaged parts contain no lakes. 
Mitri et al. (2007) constructed a simple model 
of evaporation off of high latitude lake sur- 
faces to show that this amount of surface 
coverage, coupled with advective rates consis- 
tent with plausible wind speeds of 0.1—1 m/s 
(Tomasko et al. 2005), is sufficient to maintain 
the relative humidity of methane globally on 
Titan at its present value. However, for an 
average lake depth of 20m the reservoir of 
methane in the lakes 1s between 1/30 and 1/3 
the methane atmospheric inventory (Lorenz et 
al. 2008a), insufficient to account for the 
additional methane required to humidify the 
equatorial atmosphere and permit the convec- 
tively-triggered rainstorms that appear to be 
required to form the dendritic features at the 
Huygens site (Figure 2.2-4). Either the lakes 
are on average at least an order of magnitude 
deeper than the minimum inferred from the 
radar absorption lengths, or additional methane 
iS presence in subterranean porous or fractured 
media. Alternatively, the dendritic features 
might be a relic of a wetter recent past. 

Even if the average lake depth is only 20 m, 
the amount of liquid in the lakes is substantial: 
two orders of magnitude larger than the known 
oil and gas reserves on the Earth (Lorenz et al. 
2008a). Equally impressive is the range of 
morphologies of the lake and sea features 
observed to date, from flooded canyonlands to 
what appear to be liquid-filled calderas. 

In contrast to the extensive coverage by 
RADAR in the northern hemisphere, only one 
radar pass has been made of the southern 
hemisphere, revealing just two fairly small 
lakes. However, ISS images at much lower 
spatial resolution than the 350—1000 m achiev- 
able with the RADAR show a kidney-shaped 
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dark feature about 200 km in length, Ontario 
Lacus, that is outside the area of radar cover- 
age and based on VIMS spectra (Brown et al. 
2008; Raulin et al. 2008) contains ethane 
(liquid) and hence is a lake. The observation 
early in the mission of extensive south polar 
convective clouds (Porco et al. 2005) that 
subsequently disappeared suggests that a 
source of condensed methane exists or existed 
very recently in that hemisphere; it is possible 
that additional radar imagery of the southern 
hemisphere will reveal lakes akin to those in 
the north but smaller than Ontario Lacus. 

Indeed, ISS has documented dozens of such 
features near the South Pole (McEwen et al. 
2005). Another possibility is that, in the inter- 
vening time (2.5 years), changes in the distri- 
bution of south-polar surface liquids have 
occurred (Turtle et al. 2008). If such rapid 
changes do occur, then repeated observations 
of the polar regions will be important for 
understanding the methane cycle as well as 
assessing the total methane inventory. Observ- 
ing the southern hemisphere at close range 
during southern springtime to assess whether 
more lakes are present there then. This will 
require a mission timed to arrive in a seasonal 
sense prior to the time of arrival of Cassini- 
Huygens; Cassini itself will not last until the 
next southern spring. 

Aeolian activity on Titan has proven to be 
one of the major forces at work at low lati- 
tudes. Almost half the terrain within 30° of the 
equator is covered in dark (presumably or- 
ganic-rich) streaks or dunes. In a few of the 
best-imaged regions, these have proven to be 
dunes many tens of kilometers long and about 
150 m high. Almost all appear to be linear 
(longitudinal) dunes, a type common in the 
Arabian, Sahara, and Namib deserts on Earth, 
but very rare on Mars; such dunes form typi- 
cally in bidirectional wind regimes. A tidal 
wind origin has been proposed for Titan, but 
seasonal wind changes may play a role. It is 
assumed, but has not been shown, that these 
dunes are presently actively maintained and 
shaped by the winds; they are certainly young 
relative to nearby geologic features. 

Titan’s tectonism is not well understood. A 
number of very-large-scale linear features are 
seen optically (Porco et al. 2005), notably the 
dark dune-filled basins Fensal and Atzlan 
(known collectively as the “H’’). Smaller-scale 
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“virgae” are also seen but are not understood. 
Radar imagery is not sufficiently widespread 
to evaluate tectonic patterns, although some 
linear mountain ranges (Radebaugh et al. 
2007) have been detected, several forming a 
chevron pattern near the equator, and near-IR 
imagery by Cassini VIMS has also shown long 
ridges. An outstanding mystery is the nature of 
the large bright terrain Xanadu and its adjoin- 
ing counterpart Tsegihi. These areas are dis- 
tinct optically, and they have unusual radar 
properties. RADAR imagery shows Xanadu to 
be extremely rugged, much like the Himalayas 
on Earth, although the mountain-forming 
process on Titan has not been robustly identi- 
fied and may differ from place to place (Fig- 
ure 2.2-8). 

Cryovolcanism is a process of particular in- 
terest at Titan because of the known astrobi- 
ological potential of liquid water erupting onto 
photochemically produced organics. Radionu- 
cleides in Titan’s interior, possibly augmented 
by tidal heating, can provide enough heat to 
drive a substantial resurfacing rate. Kinetically 
cryovolcanism is much easier in the Saturnian 
system, where ammonia can facilitate the rise 
of water through an ice crust. Ammonia not 
only depresses the freezing point of water by 
some 97 K, but also lowers the density of the 
fluid, thus avoiding the negative buoyancy that 
likely inhibits cryovolcanism on the Galilean 
satellites. Several likely cryovolcanic §struc- 
tures have been identified in Cassini near- 





Figure 2.2-8. Cassini radar image at 350m 
resolution showing broad valleys cutting 
through over a hundred kilometers of rough 
terrain in Xanadu on Titan. 
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Figure 2.2-9. This area around Ganesha 
Macula (circular feature with a central cal- 
dera on the lower right) appears much like 
volcanic features on Earth or Venus do to 
imaging radar. This is one of the most promis- 
ing candidates for a cryovolcanic feature on 
Titan. Image from Cassini radar is 570 km 
wide. 


infrared (Sotin et al. 2005) and radar (Lopes et 
al. 2007) images (Figure 2.2-9). Although 
evidence for active volcanism has not yet been 
widely convincing, there are apparent surface 
changes in Cassini data that require explana- 
tion (e.g., Nelson 2007). 

Initial altimeter observations suggested that 
Titan may be rather flat (elevation changes of 
only a few tens of meters over hundreds of 
kilometers). Indeed, some sedimentary basins 
appear to be this flat, but Titan in fact shows 
substantial relief. Mountain chains with 
heights of 700 m+ have been measured (e.g., 
Radebaugh et al. 2007), and crater Sinlap is 
known to be 1300 m deep. As more data ar- 
rive, it 1s clear that Titan in fact has substantial 
topography (>1 km) on a variety of length 
scales. Cassini 1s not well-equipped to generate 
a global topography dataset, and generating 
such data is a key goal for a follow-on mis- 
sion, not only for geological studies but also as 
a boundary condition for circulation models. 

An important Cassini finding needs to be 
underscored—at all spatial scales, there are 
structures seen in radar images that correlate 
with those in the near-IR, and there are struc- 
tures that do not correlate at all. Radar and 
optical data thus tell us very complementary 
things about Titan’s surface, and consequently 
a follow-on mission requires high-resolution 
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Figure 2.2-10. Hydrocarbon features between 
5 and 6 um are not observable by Cassini. 


global coverage by both techniques. In the 
near-IR, high-resolution coverage 1s particu- 
larly lacking from Cassini because of the short, 
rapid flybys and limited sensitivity of VIMS. 
While the surface is spectrally diverse, the 
identification of surface materials in the spec- 
tral windows Cassini VIMS 1s able to observe 
with its near-infrared channel (from 0.85— 
5.1 um wavelength) has proven challenging. 
This makes extension to longer wavelength 
(5.8 um; Figure 2.2-10) and higher spectral 
and spatial resolution highly desirable. 


2.2.4 Titan’s Organic Chemistry and Astrobiology 

The Cassini-Huygens era of investigation 
has furthered our understanding of Titan as the 
largest abiotic organic factory in the solar 
system. The abundance of methane and its 
organic products in the atmosphere, seas and 
dunes exceeds by more than an order of mag- 
nitude the carbon inventory in the Earth’s 
ocean, biosphere and fossil fuel reservoirs 
(Lorenz et al. 2008a). Mass spectrometry in 
the upper atmosphere has shown that the 
process of aerosol formation appears to start 
more than 1000 km above the surface through 
a complex interplay of ion and neutral chemis- 
try initiated by energetic photon and particle 
bombardment of the atmosphere (Waite et al. 
2007), and includes polymers of high molecu- 
lar weight—up to and certainly beyond C7 
hydrocarbons that the Cassini mass spectrome- 
ter was able to measure. Measurements 
throughout the atmosphere, both remotely and 
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in situ, have indicated the presence of numer- 
ous hydrocarbon and nitrile gases, as well as a 
complex layering of organic aerosols that 
persists all the way down to the surface of the 
moon (Coustenis et al. 2007; Tomasko et al. 
2005), including in the low atmosphere aero- 
sols, (Israel et al. 2005) although their molecu- 
lar composition has still to be determined. 
Radar observations suggest that the ultimate 
fate of this aerosol precipitate is the generation 
of expansive organic dunes that produce an 
equatorial belt around the surface. These sand 
dunes are remarkable in being exactly the 
same size and shape as linear (longitudinal) 
dunes on Earth (Lorenz et al. 2006) such as 
those found in the Namib and Saharan deserts. 
This type of dune forms in a fluctuating wind 
regime, which on Titan may be provided by 
the tides in the atmosphere due to Saturn’s 
gravitation acting over Titan’s eccentric orbit. 

While the chemical reactions that drive liv- 
ing things take place in liquid water, the reac- 
tions themselves are almost entirely between 
organic (1.e., carbon-bearing) compounds. The 
study of organic chemistry is an important, and 
arguably richer, adjunct to the pursuit of liquid 
water in the solar system. Titan’s organic 
inventory 1s, as noted above, nothing short of 
massive, and organic compounds are wide- 
spread across the surface in the form of lakes, 
seas, dunes and probably sedimentary deltas at 
the mouths of channels. 

In Titan’s present atmosphere, with little 
oxygen, photochemistry alone is something of 
an evolutionary dead end, in that only hydro- 
carbons and nitriles (1.e., H, C, and N-bearing 
molecules) are formed in any abundance. Little 
oxygen comes in from space, and most of that 
ends up in the form of carbon monoxide 1n the 
atmosphere. 

However, as noted by Thompson and Sagan 
(1992), tholins deposited on Titan’s surface 
may be able to take the next evolutionary step 
by reacting with transient exposures of liquid 
water, namely impact melt and cryovolcanism. 
Subsequent work has confirmed that such 
geological structures would indeed permit 
aqueous chemistry to occur for centuries or 
longer (e.g., O’Brien et al. 2005; Neish et al. 
2006). Laboratory experiments have shown 
that the interaction of water with tholins can 
yield amino acids in substantial amounts— 
roughly 1% by mass (e.g., Khare et al. 1986; 
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McDonald et al. 1994). Simpler nitriles have 
been detected in the gas phase on Titan (and 
indeed in the solid phase [Khanna 2005]). 
These nitriles will be deposited as condensate 
on the surface and also can react to form astro- 
biologically interesting material in water. For 
example, Ferris et al. (1978) show that moder- 
ately concentrated HCN solutions can hydro- 
lyze to form oligomers that in turn yield amino 
acids and pyrimidines. (Purines and pyrimidi- 
nes—organic rings with some substitution of 
carbon atoms by nitrogen—form the bases that 
encode information in DNA in terrestrial living 
things; this information 1s used to determine 
the sequence of amino acids used to assemble 
into proteins.) 

The temperature- and pH-dependence of the 
rates and yields of these reactions remain 
poorly known, both for lack of laboratory data 
and because Titan reactions may happen on 
geological timescales that cannot be repro- 
duced on Earth, at least not on conventional 
research timescales. Other factors (e.g., inor- 
ganic catalysts, or the pressure and concentra- 
tion enhancements that can occur at a freezing 
front) may accelerate these reaction rates. For 
example, Takenaka et al. (1996) explored how 
freezing can accelerate, by a factor of 100,000, 
the oxidation of nitrite by dissolved oxygen to 
form nitrate. 

Specific geological sites such as the floors 
of impact features and the margins of cryovol- 
canic flows would of course be of particular 
interest for these investigations, but data at the 
scale of Cassini (or even an orbiter) do not 
permit confident determination of the ease of 
landing or acquiring desired samples. How- 
ever, the ample evidence of fluvial and aeolian 
transport on Titan suggests that sediments 
everywhere likely contain a component of 
eroded material from such structures. There- 
fore, in situ sampling locations that are large in 
scale and are likely repositories of such sedi- 
ments is of high priority. Two such promising 
locations are the equatorial dunes, which are 
likely a vast repository of organic sediments 
(Radebaugh et al. 2007) and the two large 
northern hemisphere seas, which if composed 
of ethane (Brown et al. 2008) and methane 
could contain within them analyzable amounts 
(Raulin 1987; Dubouloz et al. 1989) of dis- 
solved organics from elsewhere on Titan. 
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The extent to which present-day Titan re- 
sembles the prebiotic Earth 1s not clear, since 
the oxidation state of the early Earth is not 
well determined. Certainly the present Titan 1s 
more oxygen-poor than was Earth, but forma- 
tion of organic haze may nonetheless have 
taken place on our own planet early in its 
history. Trainer et al. (2004) show that organic 
haze formation under UV illumination takes 
place as long as the carbon to oxygen ratio is 
above about 0.6, and methane photolysis on 
the early Earth would have provided a richer 
organic feedstock than the delivery of organics 
from meteorites. In addition to the prebiotic 
synthesis role, haze on the early Earth may 
have been significant in the radiative balance 
(acting as an anti-greenhouse agent) and in 
particular in providing UV opacity which may 
have protected nascent biota in the absence of 
an ozone shield. Thus, while the analogy of 
Titan to the early Earth is not perfect, it is 
potentially quite close. Titan-like planets may 
be common in the universe—indeed planets 
around the most common stellar type, the cool 
M dwarfs, at the distance of the Earth from the 
Sun will be as cold as Titan. Titan may use- 
fully inform us about their organic chemistry 
and potential habitability. 

Titan is highly complementary with Mars in 
origins of life questions, in that Mars is an 
oxygen- and water-rich body, with little or- 
ganic carbon, while Titan is an organic-rich 
body with little available oxygen. Europa is at 
least water-rich, but its formation history likely 
prevented the incorporation of much carbon. 

The surface of Titan appears at first glance 
to be an unlikely location for extant life, at 
least terrestrial-type life. McKay and Smith 
(2005) have noted that there are photochem1- 
cally derived sources of free energy on Titan’s 
surface which could support life, which would 
have to be an exotic type of life using liquid 
hydrocarbons as solvents (Committee on the 
Origin and Evolution of Life 2007). In a simi- 
lar vein, Stoker et al. (1990) observed that 
terrestrial bacteria can in fact derive their 
energy and carbon needs by ‘eating’ tholins. In 
this sense, a methane-rich atmosphere may act 
as a ‘poor-planet’s photosynthesis’, providing 
a means to capture the free energy from ultra- 
violet light and make it available for metabolic 
reactions. Benner et al. (2005) have speculated 
that a form of life, or at a minimum a kind of 
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organized chemical system, can be sustained in 
liquid hydrocarbons known to be stable on 
Titan’s surface; the National Academy of 
Sciences report “The Limits of Organic Life in 
Planetary Systems” (2007) emphasized the 
importance the discovery of such a system 
would imply. Finally, Fortes (2000) argued that 
life could have gained a foothold in Titan’s 
subsurface ocean, and evidence of such or- 
ganic material could be driven to the surface in 
cryovolcanic events and preserved in the cold, 
radiation-free surface environment. 


2.2.5 Evolution and Interaction with the Saturn 
System 

The evolution of Titan’s atmosphere oper- 
ates on two quite different time scales. The 
longest time scale represented 1s the billion- 
year time scale commensurate with the origin 
and subsequent evolution of the overall sys- 
tem. This time scale is best studied by measur- 
ing the noble gas concentrations and _ their 
isotopic abundances, as well as the nitrogen 
and carbon stable isotope ratios. Cassini- 
Huygens has provided some important infor- 
mation in this regard. The abundance of the 
radioactively derived “Ar has indicated that 
only a few percent of the total volatile inven- 
tory has been outgassed from the interior 
(Waite et al. 2005; Niemann et al. 2005). 
Whereas, the relatively low abundance of the 
primordial “Ar isotope suggests that nitrogen 
was not delivered during Titan’s initial forma- 
tion as molecular nitrogen, but more likely as 
ammonia that underwent subsequent chemical 
conversion into Nz—the predominant constitu- 
ent of Titan’s present day atmosphere. Fur- 
thermore, the enrichment of ~N to “N in No 
relative to an earth reference suggest that as at 
Mars Titan has lost most of its nitrogen over 
the course of its evolution (Waite et al. 2005). 
This is substantiated by the measurement of 
isotopic separation in the upper atmosphere 
measured by the Cassini INMS and the escape 
of methane and hydrogen inferred from the 
altitude structure of these species in Titan’s 
upper atmosphere (Yelle et al. 2005; and un- 
published data analysis from Cassini INMS) 
and the modeling of hydrodynamic escape 
processes by Strobel (2008). Measurement of 
the isotopic ratios of other noble gases such as 
those of neon, krypton, and xenon will provide 
important clues about the overall role of es- 
cape in the evolution of Titan’s atmosphere, 
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but must await new surface analysis tech- 
niques such as noble gas enrichment cells, 
which were not present on the Huygens 
GCMS (Niemann et al. 2005). 

Escape processes can also be understood 
via in situ sampling of the plasma and ener- 
getic particle environment surrounding Titan 
and resulting from the interaction of Saturn’s 
magnetospheric particles with the thick upper 
atmosphere of Titan This study that began 
during the Cassini-Huygens mission will 
benefit greatly from an orbital mission that 
samples the atmosphere near the exobase as 
proposed for the mapping phase of the pro- 
posed Titan mission. Here a complement of 
plasma, fields, and energetic particles experi- 
ments will be able to determine the three- 
dimensional structure of the sputtering interac- 
tions that leads to the heating and erosion of 
the upper atmosphere (De La Haye et al. 
2007). By understanding the physics of these 
processes, it will be possible to extrapolate the 
escape processes back in time to appreciate 
their impact on the evolution of the Titan 
system. 

The second time scale of relevance at Titan 
is the timescale for the irreversible conversion 
of the methane in the atmosphere into higher 
order organic/nitrile compounds that eventu- 
ally end up deposited on the surface of Titan. 
The irreversibility argument ties back to the 
escape of hydrogen from the system, so that 
for each molecule of methane that 1s 
photolyzed, a molecular hydrogen molecule 
escapes. Given the present rate of photolysis 
and energetic particle induced conversion 
processes and the size of the present atmos- 
pheric reservoir of methane the atmospheric 
methane will be completely converted to 
higher order organics in a 70 million year 
timescale if not replenished from the interior. 
Current escape rates for methane cut this time 
scale by a factor of two. Evidence for the 
replenishment of methane from interior proc- 
esses is found by observing the '*C to '°C ratio 
forming the methane of the upper atmosphere. 
The measured value is near that of our terres- 
trial reference indicating that methane is re- 
supplied and converted at a rate that prevents 
the buildup of the heavier isotope over time as 
is the case of nitrogen. The source of the re- 
supply is a mystery that our future mission 
must address. Potential candidates include an 
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evolving interior thermal history leading to 
episodic releases of methane over geological 
time, serpentinization processes 1n the interior, 
and perhaps reprocessing of higher order 
organics that have been buried by surface 
geological processes (see Atreya et al. 2006 for 
further discussion). 

Cassini INMS measurements of methane 
and “’Ar (radiogenic argon) in the upper at- 
mosphere have been used to determine the rate 
of vertical mixing and the escape flux of meth- 
ane from Titan’s atmosphere (Yelle et al. 
2008). Surprisingly, the measurements indicate 
a much higher escape flux than previously 
thought, roughly 13% of the photochemical 
destruction rate, and must be treated as hydro- 
dynamic rather than with the Jeans approxima- 
tion. Thus, there might conceivably be times in 
Titan’s history when the escape rate 1s com- 
petitive with the photochemical destruction 
rate. The result reinforces the transient nature 
of methane in Titan’s atmosphere, the need to 
identify potential sources of methane that 
maintain its presence on the surface over 
geologic time, as well as the need to re- 
evaluate the implications for interpreting the 
isotopic ratio of carbon in methane in terms of 
methane’s origin. This very new result illus- 
trates that the basic physics of Titan’s atmos- 
phere remains surprising, and that new instru- 
mentation from a Titan orbiter is likely to yield 
new surprises. 

In any event the methane/nitrogen conver- 
sion process that begins in Titan’s upper at- 
mosphere via ion neutral chemistry and leads 
to the creation of minor higher carbon and 
nitrile gases and their aerosol counterparts 
throughout the stratosphere is a story whose 
basic features have been revealed by Cassini- 
Huygens (Tomasko et al. 2005; Coustenis et al. 
2007; Waite et al. 2007), but which begs for a 
follow up mission to understand the secrets of 
the most active abiotic organic factory in the 
solar system and the ultimate fate of organic 
residues on its surface. 


2.2.6 Enceladus 

Enceladus, a 500 km diameter moon of Sat- 
urn, 1s one of the most remarkable bodies in 
the solar system (Figure 2.2-11). It is the only 
icy world in the solar system proven to have 
current geological activity (excluding Triton’s 
geysers, likely solar-driven), offers the possi- 


Subject to NASA/ESA approval. 
2-17 


FINAL REPORT 


daadddN 


Titan Saturn System Mission 





Figure 2.2-11. Complex terrain near the south 
pole of Saturn’s active moon Enceladus, im- 
aged by the Cassini orbiter with a resolution of 
30 m. Cutting across the scene just above the 
center of the image is Damascus Sulcus, one of 
the sources of the active plumes sampled by 
the Cassini INMS. (NASA/JPL/SS1) 


bly of biological potential, and provides a way 
to sample fresh material from its interior via 
active plumes that have been discovered and 
observed by multiple instruments on the Cas- 
sini orbiter (See the series of articles in the 
Science special section on Enceladus, 10 
March 2006). 

These plumes contain water, carbon diox- 
ide, methane, and other organic molecules; 
they are also the source of Saturn’s E-ring. 
Cassini data as yet do not provide definitive 
constraints on whether the plume source re- 
gion within Enceladus contains liquid water or 
simply warm ice; models exist that generate 
plumes from either (Nimmo et al. 2007; Kief- 
fer et al. 2006). Cassini observations during its 
extended mission may resolve this issue, 
particularly if elements such as sodium (solu- 
ble in liquid water and not ice) are identified in 
or near the plumes. A hint that sodium might in 
fact be found eventually in the Enceladus 
plumes comes from its detection in E-ring 
particles by the Cosmic Dust Analyzer (Post- 
berg et al. 2008). The source of the E-ring is 
known to be Enceladus’ plumes based on 
images from the Cassini orbiter, and the so- 
dium detected in the particles likely came from 
Enceladus. However, direct detection in the 
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Figure 2.2-12. Schematic based on Cassini 
INMS data showing the classes of compounds 
detected coming out of the Enceladus plumes 
by the Cassini INMS instrument, with a com- 
parison (top) to values measured in comets. 
Background ISS image shows the plumes at the 
south pole of Enceladus. 


plumes is a more rigorous test of whether 
sodium originated in the subsurface, and 
would further support the presence of a sub- 
crustal liquid water layer. 

If the plume source region on Enceladus is 
liquid water, then it provides a plausible site 
for complex organic chemistry (Matson et al. 
2007) and even biological processes (Figure 
2.2-12). Samples from this environment can be 
obtained by flying past Enceladus through its 
plume; Cassini has done so but is limited 1n its 
ability to detect compounds of high molecular 
weight and hence indicative of complex or- 
ganic chemistry. An advanced mass _spec- 
trometer to detect and characterize such com- 
pounds can be carried on the next mission to 
the Saturn system. 

Enceladus’ plumes provide us with an op- 
portunity to study today phenomena that have 
been important at some time in the past 
throughout the outer solar system, when tidal 
effects and/or higher radiogenic heat fluxes 
may have powered geysering, melting and 
aqueous chemistry in a number of icy bodies. 
Also, because Enceladus is the source of the 
Saturnian E-ring (Figure 2.2-13), as well as 
the extensive neutral O and OH clouds that fill 
the middle Saturnian magnetosphere, the moon 
plays a pivotal role in the Saturnian system, 
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Figure 2.2-13. Cassini image showing Encela- 
dus (near center), throwing off material (wings 
on either side of moon) that resupplies the 
tenuous E-ring within which it is embedded. 
ISS image (NASA/Space Science Inst.) 


similar in some ways to Io’s role in the Jovian 
system. 

Enceladus’ plumes are its most important 
feature. They allow us to obtain samples di- 
rectly from the interior. They provide informa- 
tion about the initial composition of the 
kronian nebular material from which Encela- 
dus and Titan accreted. This is truly a unique 
opportunity for measuring samples from an icy 
moon’s interior in situ. 

The plumes must be placed, of course, in 
the broader context of Enceladus’ geologic 
history. The big event after formation was 
differentiation and the subsequent resurfacing 
with very clean ice. Enceladus has the highest 
reflectivity (albedo) of any natural satellite. 
There were multiple episodes of resurfacing, 
as shown by the range of crater densities 
across Enceladus’ surface. Heavily cratered 
units are perhaps billions of years old whereas 
the youngest, the south-polar region, 1s proba- 
bly less than ten million years old. The interior 
became hot, 500 to 800 K, as inferred from the 
presence of molecular nitrogen in the plume 
(Matson et al. 2007) and further sustained by 
the discovery of sodium rich grains in the E- 
ring (Postberg et al. 2008). These are condi- 
tions ideal for the synthesis of complex, or- 
ganic molecules and may also have occurred in 
Titan. TSSM will directly address these proc- 
esses through its analysis of plume samples. 

Close to the surface there have been a num- 
ber of models proposed for structure and heat 
production (e.g., Kieffer et al. 2006; Nimmo 
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and Pappalardo 2006; Nimmo et al. 2007; 
Collins and Goodman 2007; Tobie et al. 2008; 
and others). While the Cassini data should be 
sufficient for resolving competing issues be- 
tween models for structure, the higher sensitiv- 
ity and spatial resolution for measuring ther- 
mal emission will be important for 
constraining the mechanisms by which heat is 
produced in Enceladus. 

Although study of Enceladus by itself is 
rewarding, this moon 1s also attractive in the 
context of TSSM for its relevance to under- 
standing Titan. Both are ice-rock objects, with 
roughly the same rock to ice ratio, and both 
almost certainly were formed in the Saturn 
system. Enceladus’ active geysers provide a 
window into the interior of a Saturnian moon 
that Titan’s huge atmosphere and more com- 
plex surface geology and sedimentation can- 
not. 

With Enceladus, there is an opportunity to 
sample materials that are relevant to Titan’s 
initial inventory and evolution but less acces- 
sible in Saturn’s giant moon. For example, the 
question of whether much of the methane 
within Titan’s interior was manufactured by 
so-called serpentinization (Glein and Shock 
2007) or acquired primordially is beginning to 
be addressed through measurement of the 
carbon budget in the plumes, which includes 
both CO, and CHy. Relating the two bodies to 
each other will require measurement of iso- 
topic ratios in primary carbon species as well 
as—if possible—detection of noble gases and 
nitrogen-bearing species in the plume material 
coming from Enceladus. This will require a 
higher resolution mass spectrometer than on 
Cassini-Huygens. The ability to study geologic 
processes on sister moons of similar ice-rock 
ratio but three orders of magnitude difference 
in mass will provide a unique insight into how 
sources of heating manifest themselves in 
surface activity and tectonics on rock-ice 
worlds. 

Finally, there may be a direct connection 
between Enceladus’ plumes and the oxygen 
chemistry in Titan’s upper atmosphere. The 
dominant oxygen-bearing gas in Titan’s at- 
mosphere is CO, which at 50 parts per million 
is likely derived from the methane-dominated 
hydrocarbon chemistry and an external source 
of oxygen (e.g., Wilson and Atreya 2004). 
Although water from micrometeoroids precip1- 
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tates into Titan’s atmosphere (Coustenis et al. 
1998) this source is not sufficient by itself to 
explain simultaneously the abundances of CO 
and CO, (Horst et al. 2008). 

Instead, Cassini CAPS observations re- 
vealed O" ions precipitating into Titan’s at- 
mosphere (Hartle et al. 2006), and chemical 
modeling shows that a combination of atomic 
oxygen sources and water (or OH) are required 
to explain the origins of both atmospheric CO 
and CO, without invoking outgassing from the 
interior of CO (there may still be patches of 
internally derived CO, but these do not reach 
the upper atmosphere given the very low 
tropopause temperature, Samuelson 1983). 

Cassini observations of the Enceladus 
plumes indicate that they are the dominant 
source of O", O»', and OH, derived from water 
coming out of the vents (Waite et al. 2006, and 
other papers on the plumes). The water-ice 
dominated plumes coming out of Enceladus’ 
interior, magnetospheric processes that trans- 
form some of this material into oxygen atoms 
and ions, and the oxygen chemistry producing 
CO and CQO, in Titan’s atmosphere are cou- 
pled. 


2.3 Mission Goals, Science Objectives, and 
Investigations 


2.3.1 Introduction 

An international science and technical team 
was formed with the goal of developing a 
focused, cost-effective mission that would 
address the key questions about Titan left by 
Cassini-Huygens and have the capability to 
make new discoveries not possible with that 
mission. NASA and ESA formed a Joint Sci- 
ence Definition Team (JSDT) with 16 US and 
15 European members. This JSDT agreed 
upon established goals and science objectives 
that they derived from (a) the SDT assembled 
last year by NASA to study a mission to Titan, 
modified by the NASA terms of reference for 
the present study, (b) from the TandEM study 
conducted last year in Europe, (c) the latest 
results of Cassini-Huygens, and (d) supporting 
documents such as the National Academy 
Decadal Survey. The current JSDT generated 
the science investigations, measurement re- 
quirements and approaches necessary to 
achieve these goals. 

The JSDT also selected the in situ elements. 
Early in the process it was recognized that 
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mobility in the atmosphere would be important 
for addressing many of the questions remain- 
ing after Cassini-Huygens. It was also recog- 
nized that some form of surface sampling was 
highly desirable. The JSDT examined possible 
landing sites that would achieve the objectives 
of landed science within the 400km_ by 
160 km _ landing ellipse. Unlike Huygens, 
“anywhere” is not acceptable because the 
instrument package must be able to sample 
organics, one of the major landed objectives. 
Two very large types of terrain satisfy the 
objectives: the dune fields, which stretch for 
thousands of kilometers at the equator, and the 
largest northern hemisphere lakes, which are 
sufficiently big to encompass the error ellipse 
for landing. The dunes were ruled out because 
acquisition of a sample would require a com- 
plex system, possibly involving ejection from 
the lander or with a long arm. The lakes were 
determined to be ideal because sample injec- 
tion requires only a tube to equalize pressure 
and a membrane to control flow. The lake site 
is also more interesting because the solubility 
of organics and noble gases in liquid ethane 
and methane as measured in the laboratory is 
high enough that the lakes are a kind of natural 
collection system for the global organic inven- 
tory, and for noble gases that tell us about 
origins. Another advantage is that by being 
near the poles, a magnetometer system on the 
lake lander will be able to better complement 
the measurements by the montgolfiére in the 
equatorial region. Landing safety and commu- 
nications are also simplified because the lander 
will not be tilted or occulted by slopes as could 
be a problem in the dunes. The one area of 
science that cannot be done on the lakes is 
seismometry, but the weight and complexity of 
the sampling systems for organics on the dune 
lander might have precluded the presence of 
other instruments anyway. The potential of 
instrumenting the montgolfiere heat shield 
with a simple seismometer that would sit at 
low latitudes was identified by the JSDT and is 
currently being studied by ESA. 

The remainder of this section shows how 
the goals and objectives were developed and 
how they in turn define the required measure- 
ments; these are used to define a planning 
payload and technical requirements on the 
mission as described in §2.4. Section 2.3 is 
organized as follows: the outstanding issues 
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about Titan and the aspects of the Saturn sys- 
tem relevant to understanding Titan based on 
our current understanding (discussed in §2.2) 
are summarized in §2.3.2. Section 2.3.3 de- 
scribes the basic structure and logical flow of 
the traceability matrices that are the primary 
tool for determining the instrument payloads 
and their capabilities. In §2.3.4, the formula- 
tion of the mission goals is described. 

The heritage of guiding documents that go 
back to the Decadal Survey of the National 
Academy of Sciences is summarized in §2.3.5, 
along with an assessment of how the mission 
that is described in the rest of the report meas- 
ures up against the Decadal Survey and more 
recent studies. 

A tour through the logical flow of the trace- 
ability matrices, starting from the mission 
goals which are divided into a set of science 
objectives, which in turn motivate a series of 
science investigations common to the orbiter 
and the in situ elements that are the basic 
architecture of the mission is found in §2.3.6. 
The types of measurements and requirements 
on these measurements needed to fulfill the 
science investigations are then described. The 
measurement requirements for the orbiter and 
in situ elements provide the specifications 
needed to develop planning payloads for each 
of these components of the mission, and those 
payloads are given in §2.4. 


2.3.2 Key Questions to be Addressed by TSSM 

For brevity’s sake this narrative takes off 
directly from the science summary of §2.2, and 
no attempt is made to provide citations to the 
literature (see §2.2 for those). At the core of 
Titan’s nature is the role of methane from its 
breakup and chemistry in the upper atmos- 
phere through the methane cycle in the lower 
atmosphere and surface to its storage in the 
crust and deep interior. It is convenient, then, 
to proceed downward from Titan’s uppermost 
atmosphere to the interior. 


Upper Atmosphere and Magnetosphere 

Cassini’s brief flybys provide only piece- 
meal estimates of the atmospheric loss rates of 
methane and its products from photochemistry 
and energetic particle chemistry. The nature of 
Titan’s ionosphere in terms of its  three- 
dimensional structure is not known and not 
achievable with Cassini. How does the iono- 
sphere form and what is the variation in ex- 





Figure 2.3-1. Huygens landing site from radar 
at I km resolution (top) and from DISR image 
at 50 m resolution (bottom). [The size of the 
cross is not significant; it marks the Huygens 
landing point and was part of the jpeg of the 
radar image]. 


change of species and energy with the Saturn 
magnetosphere? What happens to the iono- 
sphere as Titan passes in and out of the solar 
wind? 

Cassini data hint at direct escape of meth- 
ane being competitive with loss by photo- 
chemistry. This is paradigm changing, but is 
based on indirect derivation of vertical mixing 
in the upper atmosphere from the profile of 
radiogenic argon above 900 km. What is the 
vertical profile of methane below the escape 
level, in the region from 400-900 km where 
transport of molecules and chemistry is very 
poorly known? If methane escape is more 
important than previously thought, what does 
this imply about the escape rate of the primary 
atmospheric gas nitrogen, which based on 
Voyager estimates is about 10% of the total in 
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the atmosphere over the age of the solar sys- 
tem? Might the loss be larger? 

The discovery by Cassini that products of 
the charged particle chemistry in Titan’s upper 
atmosphere decline only weakly with molecu- 
lar weight implies that there are heavy organic 
polymers formed at very high altitudes, which 
Cassini cannot detect. The chemistry here is of 
keen interest not only in understanding the 
entirety of carbon chemistry on Titan, but also 
in understanding the chemistry of heavy mole- 
cules that on Earth might have played a role in 
the origin of life. What are the nature and 
abundance of the heavy organic polymers 
formed in Titan’s upper atmosphere? Does the 
small amount of oxygen available participate 
in some way? What is the role of these com- 
pounds in the formation of aerosols and do 
they provide sites for accelerating gas phase 
chemistry as they sink through the lower 
reaches of the atmosphere? 

Despite the overall lack of oxygen, there is 
a photochemical and_ energetic-particle- 
chemical cycle of CO and CO2, whose ulti- 
mate sources appears to include oxygen from 
the ice plumes of Enceladus as well as contri- 
butions from meteoritic water. The formation 
of COz 1s particularly sensitive to the distribu- 
tion of O and OH through the very poorly 
observed region from 400—900 km in altitude, 
largely inaccessible to Cassini. How does the 
oxygen-bearing component of Titan’s carbon 
chemistry work? How much CO> 1s produced 
in this fashion? What is the dependence on 
Enceladus? Other issues associated with this 
region—the absorption of solar UV and con- 
sequent thermal structure of this chemically- 
active region—will not be adequately quanti- 
fied by Cassini. 

Cassini has provided us with a glimpse of 
the formation of aerosols in the upper atmos- 
phere, but the role of ions in aiding aerosol 
formation requires much more detailed obser- 
vations. There are fundamentally important 
issues associated with the nature of Titan’s 
aerosols, including their role in absorption of 
sunlight and heating of Titan’s atmosphere, 
their growth and sedimentation, their role 
recently suggested by laboratory studies that 
they can sequester and hence hide noble gases, 
and even more exotic possibilities that they 
could aid in chemically recycling a small 
amount of the methane destroyed by photo- 
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chemistry and increase the lifetime of methane 
in the atmosphere (countering the decrease in 
methane lifetime thanks to escape, as de- 
scribed above). Essentially, the aerosols are the 
results of transforming methane and nitrogen 
(using the energy that impinges on Titan) into 
organic products that participate in surface 
processes, from ethane in the seas to the or- 
ganic products in the dunes. Aerosols may 
even provide a surface storage medium for UV 
and charged particle energy through the forma- 
tion of products like acetylene that can un- 
dergo exothermic reactions later on Titan’s 
surface. 

A raft of questions on the aerosols exists 
that require a broad range of types of observa- 
tions not possible from Cassini. What is the 
role of 1ons in aerosol formation? Do the 
profiles of the isotopes of argon suggest a role 
for aerosols in trapping of noble gases? How 
does the winter ethane stratospheric cloud 
form and is the primary means for sequestering 
ethane after formation? How does growth and 
sedimentation of aerosols proceed? What 1s 
their state and evolution on the surface? How 
do the gaseous and condensed phases interact 
in the atmosphere as a function of altitude, 
location and time? Are the aerosols a signifi- 
cant sink of noble gases, as suggested by lab 
data; or even of ethane? 


Lower Atmosphere and Surface 

In the middle and lower atmosphere of Ti- 
tan, winds carry solar energy transformed into 
heat from equator to pole. Cassini has meas- 
ured the thermal structure of the lower atmos- 
phere in various locations, including the poles, 
but energy is carried as well in the middle part 
of the atmosphere above 400 km where almost 
no information has been obtained. What is the 
circulation in this region? Even below, the 
dynamics of the so-called Hadley circulation 
from equator to pole is highly uncertain, and a 
shift in the rotation rate of Titan caused by the 
atmosphere—observable because the crust 1s 
decoupled from the deep interior by a liquid 
layer—reveals an unexpected time-lag in 
Titan’s seasonal spin rate. Is this lag the result 
of an active cycle of methane weather in the 
atmosphere which damps the seasonal cycle of 
solar forcing? What is the nature of this annual 
weather system, and is it confined largely to 
polar methane cloud formation or do convec- 
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tive clouds form at mid-latitudes as hinted by 
Earth-based observations? What is the detailed 
morphology of springtime/summer cloud 
features at the poles? What role do surface 
methane reservoirs play in latent heat and 
methane vapor supply and transport? Coverage 
by in situ elements that can probe the clouds 
directly and synoptic coverage by an orbiter 
capable of remote sensing at all levels will be 
required to quantify the nature of Titan’s me- 
teorology. 

Titan’s surface is perhaps it’s most enig- 
matic and fascinating feature. In only one 
location—where the Huygens probe drifted at 
low altitude and then landed—are there high 
resolution images of the surface. And yet in 
that small region are seen the effects of liquids 
carving the landscape, dunes in the distance, 
hills that speak of planetary tectonics, and a 
teaser of liquid methane that flowed from the 
ground into the probe as it sat on a plain dotted 
with rounded (ice?) cobbles. The remainder of 
the surface is seen at best at 300—500 m resolu- 
tion, and here only of order 10—20% of what 
evidently is a varied and complex world— 
most of Titan is seen at | km and worse. At 
resolution of hundreds of meters, dunes are 
positively identified, areas of likely lakes and 
seas, and broad fluvial valleys, but a raft of 
surface features ranging from enigmatic circles 
hundreds of meters across to mountains to 
possible lava flows are seen but not under- 
stood. The rule of thumb that has served well 
in 40 years of planetary exploration is that 
roughly a factor of 10-20 improvement in 
resolution from one mission to the next is an 
optimal compromise between getting surface 
detail and having manageable data volumes to 
enable a realistic mission (Figure 2.3-1). 

With the images at hand one can ask a long 
list of questions: Do the broad fluvial valleys 
branch into fine dendritic features like those 
seen at the Huygens landing site? What geo- 
logic process—impact, volcanic or other- 
wise—forms the circular features seen in many 
radar images? What is the nature of the topog- 
raphic features that interrupt the dunes? Are 
the features that look like lava flows in fact 
cryovolcanic flows? What do the shorelines of 
the lakes look like—are there sediments on the 
shorelines, or precipitates of some variety? Are 
the mountains incised with small-scale chan- 
nels? And so forth. 
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Equally ambiguous is the determination of 
the chemical composition of the surface and of 
the lakes. Hydrocarbon and nitrile spectral 
features are seen from Cassini but the spatial 
resolution 1s coarse and the compounds re- 
sponsible are not identified. At the Huygens 
landing site higher resolution spectra extended 
only to 1.5 um, whereas spectra out beyond 
5 um 1s required to separate various hydrocar- 
bons and organic molecules. Is the chemical 
composition of the surface correlated with 
geology in some way? Has acetylene reacted 
and transformed into other compounds, releas- 
ing stored energetic particle and UV energy 
derived from the high atmosphere? What is the 
bulk composition of the northern hemisphere 
lakes? Is methane present in the south’s On- 
tario Lacus in addition to the already identified 
ethane? Is there evidence for the formation of 
organics, particularly oxygen-bearing organics, 
in discrete places on Titan’s surface? Is there 
evidence for interaction between organics and 
liquid water formed during impacts or cryo- 
volcanism? Are sources of energy for contin- 
ued evolution of organics available on Titan’s 
surface, such as current cryovolcanism? 

Saturn’s moon Enceladus provides a second 
site for testing how far organic chemistry 
proceeds in the presence of liquid water, as- 
suming that the observed plumes have liquid 
water at their source. Is there liquid water in 
Enceladus? Do high molecular weight poly- 
mers appear in the plumes? Are oxygen- 
bearing organics present in the plumes? 

Together with images and compositional 1n- 
formation, topography is essential for under- 
standing the nature of features on a planetary 
surface. Cassini was very limited in the topog- 
raphic information it could derive by various 
means, and over the vast majority of the planet 
little or nothing is known about the topogra- 
phy. Why the rivers flow in the direction they 
do on Xanadu is not understood because the 
topography is too crude to determine slope 
directions. The topographic shape of Ganesha 
Macula, based on Cassini data, does not seem 
consistent with its interpretation as a cryovol- 
cano, but the altimetric data are crude. Is it a 
topographic high? What is the topography 
along the lake shorelines? Are the various 
lakes in the northern hemisphere at different 
heights or at a constant level suggestive of the 
equivalent of a methane aquifer? 
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The overall sources and sinks of the meth- 
ane remain poorly understood after Cassini- 
Huygens, which has eliminated one possible 
reservoir—a global surface ocean—and hinted 
at the possibility that methane is stored in a 
porous ice crust. Some insight into the possi- 
bility of a methane (and ethane aquifer) will 
come from watching the northern hemisphere 
lakes as the seasons’ progress: whether they 
wax and wane in a manner consistent with 
isolated basins or are stably supported by a 
larger underground reservoir. This is an indi- 
rect approach, however, and more direct ap- 
proaches are required to answer whether the 
crust can or does contain large amounts of 
methane and/or its product ethane. 


Titan’s Interior 

Titan’s interior also remains poorly con- 
strained at the moment. Determination of the 
interior structure by the usual technique in- 
volving tracking of the spacecraft radio signal 
has been hampered by the effects of drag on 
the spacecraft, although some success has been 
made in determining that Titan’s moment of 
inertia 1s consistent with some degree of dif- 
ferentiation into a rocky core and an icy man- 
tle. More sensitive radio science measure- 
ments, with a means of removing the effects of 
atmospheric drag, will be required to make 
more progress. The determination that Titan’s 
crust is decoupled from the bulk of its interior 
was made from observing the asynchroneity in 
Titan’s rotation rate, but because this is an 
indirect means of detecting an interior ocean 
(the liquid layer decoupling the crust from the 
interior), other tests should be made. How 
thick is Titan’s icy crust? Is the interior below 
the liquid layer fully differentiated into a high 
pressure ice mantle and a rocky core? What 
can the thermal history of Enceladus—close in 
density to Titan but 1000 times less massive- 
teach us about the thermal evolution of much 
larger satellites like Titan? 

An intrinsic magnetic field inside Titan— 
one generated by a dynamo deep in the inte- 
rior—appears to be absent, but detection 1s 
hampered both by the large distance at which 
Cassini must fly by Titan, and the presence of 
a shielding ionosphere. It 1s even more diffi- 
cult, for the same reasons, to detect a magnetic 
field induced by the presence of the Saturnian 
magnetic field. If the ocean is salty, which is 
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possible given that during its formation it was 
almost certainly in contact with rock in the 
interior—there should be an induced field, 
though weak because the Saturnian magnetic 
field at Titan’s orbit is very weak. Answering 
whether Titan has either type of field cannot be 
determined with adequate sensitivity by Cas- 
sini. 

Titan’s Origin and Evolution 

Having proceeded downward from the up- 
per atmosphere to the deep interior Titan must 
now be considered in time. Cassini will pro- 
vide information on seasonal variations in the 
atmosphere for almost 2/3 of a Saturn year if it 
survives to 2017, which is possible. This will 
allow a number of questions about the south- 
ern polar region to be addressed. Why did 
Cassini not see many lakes in the southern 
hemisphere? Do basins in the south fill with 
liquid in the winter? Does the onset of summer 
trigger the convective storms seen by Cassini 
later in the summer? What other seasonal 
processes are asymmetric between the north 
and south. 

On longer timescales the atmosphere may 
become moist in methane if the equivalent of a 
terrestrial aquifer exists beneath the high 
latitude lakes. Are there such aquifers? Are 
there meteorological processes indicative of a 
gradual humidification of the atmosphere with 
time? Do convective storms form at low lati- 
tudes in spite of the dry conditions? 

Over geologic time Titan has evolved, cool- 
ing and thickening its crust. Is there evidence 
for crustal thickening over time? What is the 
present-day crustal thickness? Has it thickened 
recently, or has it been thick throughout the 
history of Titan? Is there evidence for present- 
day or recent volcanism, or active geysering of 
methane, on the surface? Are there reservoirs 
of ethane or methane that might be detected 
through crustal profiling or higher resolution 
imagery or spectroscopy than has been possi- 
ble to date? 

Finally, how did Titan form? What is the 
origin of its methane? Was it derived from 
carbon dioxide or from methane—that is, are 
there patches of carbon dioxide associated 
with evident cryovolcanic constructs on the 
surface? The low abundance of argon from 
Cassini suggests that nitrogen originated as 
ammonia, but ammonia has yet to be detected 


Subject to NASA/ESA approval. 
2-24 


y ai ai d iiX FINAL REPORT 


Titan Saturn System Mission 


on the surface. Why is krypton absent as well? 
Is it trapped in aerosols which sediment out to 
the surface? Are there dissolved reservoirs of 
noble gases in the lakes? Are there clues in the 
noble gas abundances, isotopic ratios of major 
carbon and _ nitrogen-bearing§ species, to 
whether the composition of the circum- 
Saturnian disk during the ringed planet’s for- 
mation was distinct from that in the solar 
nebula? These questions require higher spatial 
and spectral resolution compositional meas- 
urements than Cassini could obtain. They also 
require exploration of the isotopic composition 
of the primary species emitted in the plumes of 
Enceladus; together the chemical and isotopic 
compositions of the major carbon and nitrogen 
bearing species in the two bodies may allow 
tighter constraints on the origin of Titan and 
the source of its volatiles. 

Though lengthy, this section is not a com- 
plete list of questions derived from Cassini- 
Huygens. The lengthy list is not an indictment 
of Cassini-Huygens but an indication of how 
successful the mission was in surveying Titan 
and providing enough tantalizing information 
that raises more detailed questions. It will take 
a new mission to answer them, and the ques- 
tions provide one basis along with the mission 
goals and objectives for formulating the sci- 
ence investigations and required measurements 
for such a mission described in §2.3.6. 


2.3.3 Structure of the Traceability Matrices 

The traceability matrices for the orbiter, 
lake lander, and montgolfiere shown in Tables 
2.3-1, 2.3-2, and 2.3-3 (located at the end of 
§2.3) provide a flow from mission goals 
through scientific objectives, to measurement 
requirements and then specific measurement 
approaches. Satisfying these measurement 
requirements is the criterion for full mission 
success. The logic of the flow is as follows: 


Mission Goals 

The foundational goals, these are formu- 
lated as overarching questions that drive the 
basic design of a mission to Titan and the 
Saturn system. They recognize the two basic 
interests associated with exploring Titan. First, 
that Titan is a system of interconnected atmos- 
phere, surface and interior that must be ex- 
plored in the same way that other large bodies 
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with atmospheres, such as Mars and the Earth, 
are explored. Second, Titan‘s surface and 
atmosphere are uniquely rich in organic mole- 
cules and active organic chemical processes, 
and provide a potential opportunity to study 
the steps leading to life’s origin or even to 
discover an exotic form of life. The third goal 
arises from the NASA directive that the study 
encompass other objects in the Saturn system 
that are directly relevant to understanding 
Titan, and the JSDT has identified Enceladus 
and the Saturn magnetosphere as key in this 
regard. 


Science Objectives 

These are imperatives that, flowing from 
one of the mission goals, specify a major 
aspect of Titan to be characterized, or proc- 
esses to be determined, by a series of science 
investigations. They were developed through 
examining the results of the Science Definition 
Team (SDT-1) activity in 2007 for the Titan 
Explorer study, the TandEM proposal to re- 
spond to the ESA Cosmic Visions Programme 
call, supporting documents such as the 2003 
Decadal Survey, and overall results of the 
Cassini-Huygens mission. 

The objectives are designed to be overach- 
ing enough that the resulting science investiga- 
tions will cover Titan and the other relevant 
objects in the Saturn system in a comprehen- 
sive fashion. 


Science Investigations 

The science investigations refer to specific 
phenomena or problems to be addressed (“map 
interior structure of Titan,” for example), that 
inform the more general science objectives and 
can be connected directly to a particular meas- 
urement or a set of measurements. They flow 
from the outstanding questions about Titan that 
remain after, or are derived from, the Cassini- 
Huygens mission as outlined in §2.3.2. 
Whereas the goals and objectives depend on 
the general nature of Titan as a planet-sized 
organic-rich world with an atmosphere, em- 
bedded within the Saturn system, the science 
investigations are written with the Cassini- 
Huygens results as their specific foundation 
and the outstanding questions raised by that 
mission as their motivation. They are logically 
organized via the science objectives. 


Subject to NASA/ESA approval. 
2-25 


y ai ae idX FINAL REPORT 


Titan Saturn System Mission 


Required Measurements/Determinations 

These are a set of measurements that are 
required to adequately address the science 
investigations and are deemed to be feasible in 
the context of the next mission to Saturn. (For 
example, very elaborate measurements that 
would require completely new or unrealistic 
technologies were eliminated right off the top). 
They may or may not contain specifications 
such as spatial resolution, required particle 
energy range, etc., but are detailed enough to 
allow a planning payload to be designed with 
appropriate instrument capabilities to carry 
them out. 


Planning Measurement Approach 

This provides a specification of capabilities 
(spatial/spectral resolution, wavelength/energy 
range) that allows the required measurements 
to be addressed and planning instruments to be 
defined. These have a one-to-one relationship 
with the required measurements and are the 
link to the specific planning payload chosen. 

Planning instrument acronym: The instru- 
ment on the planning payload that is designed 
to make the measurements outlined in the 
previous column. An overview of the instru- 
ments can be found in §2.4 with details on the 
instruments in §4.2. 

Data products: The type of data and ranges 
of important parameters collected by the plan- 
ning instrument. 

Mission requirements: Constraints on 
spacecraft orbit, orientation or other mission 
parameters required to perform the observa- 
tions. 

The matrices for the orbiter and in situ ele- 
ments are common up through the science 
objectives and many of the investigations are 
common. However, there are additional inves- 
tigations on each of the in situ platforms. From 
here they diverge according to the types of 
measurements possible on each platform. The 
nature of the NASA Ground Rules (2008) and 
agreements among NASA and ESA for how to 
organize the reports are such that the detailed 
rationale for the required measurements is 
given only for the orbiter. In addition, §2.4 
only details the orbiter planning payload. 
However, the reader is urged to inspect the 
traceability matrices for the in situ elements as 
well. More detail on the in situ element pay- 
loads is given in Appendix J. 
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2.3.4 Development of the Titan Mission Goals and 
Science Objectives 

The mission goals and science objectives 
described below were developed from two 
primary and several secondary sources: 1) A 
set of goals and objectives was proposed by 
the NASA SDT-1, and 2) the European-US 
TandEM team did an essentially independent 
analysis that arrived at similar wording. The 
new goals and objectives reflect the current 
2008 constraints imposed by NASA and ESA 
on the mission scope and cost, as well as the 
latest findings from Cassini-Huygens. They 
were constructed as well to ensure compatibil- 
ity with, and traceability from, two primary 
guiding documents: The Decadal Survey of the 
National Academy of Sciences published in 
2003, a report on the Limits of Organic Life 
published by the National Academy of Sci- 
ences in 2007, and NASA’s Solar System 
Roadmap in 2006. 


2.3.5 Traceability from Guiding Documents 

Although the Final Report of the 2003 De- 
cadal Survey recommended a mission to Eu- 
ropa as its highest priority, this represented a 
distillation of a very detailed analysis by the 
Large Satellites Panel, which concluded that 
both Europa and Titan were their highest 
priorities. They argued that Europa should go 
first for two reasons: (1) at the time, the Cas- 
sini-Huygens mission had yet to arrive at the 
Saturn system, and (2) they assigned merit to 
the notion that NASA should take turns send- 
ing spacecraft to the two giant planet systems 
(Saturn and Jupiter). 

The Decadal Survey Large Satellites Panel 
developed a series of questions to be addressed 
regarding moons and their giant planets. On 
the basis of evaluating the merits of strawman 
missions to various targets with respect to how 
they addressed these questions, Europa and 
Titan came out on top. Because the present 
study (and the EJSM study, for that matter) are 
different from the strawman missions the 
Decadal Large Satellites panel created and 
evaluated, it was deemed necessary by NASA 
to have the study teams newly evaluate the 
ability of each mission to address the Decadal 
objectives. The rank verbiage that goes with 
each of the colors and numbers was developed 
at the request of NASA. 
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The primary evaluation exercise was done 
in a plenary session of the Titan JSDT at 
ESTEC in Noordwiyk. One JSDT member did 
a separate and independent evaluation and 
came up with scores for orbiter-only and or- 
biter plus in situ within one or two tenths of 
what the plenary group obtained. Many of the 
scientists in the room had been involved in 
multiple previous missions and _ critically 
scored the science against the Decadal ques- 
tions. 

In the case of TSSM, there is an important 
caveat to the evaluation. Because Titan is in 
many respects a unique body in the outer solar 
system, more akin to a Mercury-sized terres- 
trial planet with atmosphere and hydrosphere, 
the ability of the mission to address the large 
satellite goals was considered with respect to 
Titan itself, and Enceladus insofar as it informs 
the origin and evolution of Titan (as stipulated 
in the NASA Ground Rules). It was NOT 
considered with respect to all the large satel- 
lites as a group. So, for example, since the 
Large Satellites Panel provided a duplicate set 
of questions for their “Theme 3: Exploring 
Organic Environments,” one set being general 
and the other specific to Titan, TSSM was 
evaluated against the latter. Also, since the 
mission would visit Enceladus as well, where 
several important science goals associated with 
Titan’s origin and evolution can be addressed, 
Enceladus observations are folded into the 
considerations by which the mission was 
assessed. 

The results of the ranking are shown in the 
Table 2.3-4 as indicating a very high level of 
fulfillment of the Decadal Survey Large Satel- 
lite goals for Titan by the Baseline TSSM 
mission. The TSSM Floor mission is an orbiter 
only and defines the science floor. It receives a 
lower score than the Baseline mission, obvi- 
ously, since there is no contribution from the 
experiments to be done in situ by the mont- 
golfiere and lake lander. Even so, the orbiter- 
only mission receives a score indicating it 1s 
very responsive to the decadal goals, with all 
but three of the eighteen key questions ad- 
dressed at a level of “3” or higher. 

Each of its instruments on the orbiter ad- 
dresses multiple scientific objectives and was 
carefully chosen to avoid duplication with 
each other while maximizing the complemen- 
tarity of the data. Thus, an imaging radar 
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would get images at resolution poorer than the 
HiRIS experiment, but a radar _ altime- 
ter/sounder compliments both the High Reso- 
lution Imager and Spectrometer (HiRIS) 1m- 
ages and acquires the topographic and 
subsurface-structure data that Cassini could 
not acquire or provided very little of. The 
JSDT considered removing each instrument, in 
turn, and found that an acceptable level of 
scientific return would not be achieved if any 
of them were removed. Thus, beyond the point 
of removing the in situ elements and their 
instruments, there 1s no graceful degradation of 
the scientific return. 

Conversely, in the absence of the in situ 
payload one could add additional instruments 
to the orbiter payload or make the planning 
payload instruments larger and more complex. 
Such a strategy would not yield a science gain 
equivalent to putting the in situ back in place, 
would add complexity in operating and return- 
ing the data from increasing numbers of 1n- 
struments, and, in fact, beyond a point not too 
far from the present orbiter payload it would 
be impossible to map the entire surface with 
the primary instruments and return the data 
within the nominal mission lifetime, based on 
a quantitative simulation of the orbiter mis- 
sion. In other words, the orbiter begins to 
suffer from the law of diminishing returns with 
the addition of more and more instruments. 
There is only limited freedom in considering 
additional instruments to the planning payload 
described here (e.g., a camera for wide-field 
imaging of Titan on orbit, etc.), but these will 
add secondarily to the science and NASA must 
be careful not to create a payload that cannot 
complete the primary function of mapping the 
entire globe of Titan and interrogating its 
atmosphere in many different locations. 

An orbiter plus lake lander and mont- 
golfiere is the Baseline mission because the 
nature of the Titan environment calls for direct 
sampling of the surface (lake lander), a mobile 
platform with surface proximity for very high 
resolution remote sensing and surface profil- 
ing, presence in the atmosphere for detailed 
wind and meteorology, and deployment of 
multiple assets (on lander, montgolfiere, and 
the latter’s heat shield) below the ionosphere 
for mapping of the magnetic field—while at 
the same time using the power of an orbiter to 
finally map in multiple ways the entire surface 
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Table 2.3-4. Large satellites panel themes and key questions from the 
2003 National Research Council (NRC) Decadal Survey. 


Orbiter + 


Orbiter Lander + 





Only Montgolfiere Comments 
Theme 1. Origin and Evolution of Satellite Systems 


1. How do conditions in the protoplanetary nebula influence the 
compositions, orbits, and sizes of the resulting satellites? 


2. What affects differentiation, outgassing, and the formation of a 
thick atmosphere? (Why is Titan unique?) 


3. To what extent are the surfaces of icy satellites coupled to 
their interiors (chemically and physically)? 


4. How has the impactor population in the outer solar system 
evolved through time, and how is it different from the inner 
solar system? 


5. What does the magnetic field of Ganymede tell us about its 
thermal evolution, and do other large satellites have intrinsic 
magnetic fields? 


Theme 2. Origin and Evolution of Water-Rich Environments 
1. What is the chemical composition of the water-rich phase? 
2. What is the distribution of internal water in space and in time? 


3. What combination of size, energy sources, composition, and 
history produce long-lived internal oceans? 

















Enceladus 














Comparison of magnetic fields between 
Ganymede and Titan 








Enceladus plumes and Titan 
Both Titan and Enceladus 


Outstanding pairing of large and small 
body both with potential internal liquid 
layers, in the same (Saturn) system. 


Titan isotopic ratios major gases, and 
Enceladus plume material 


















4. Can and does life exist in the internal ocean of an icy satellite? 


Theme 3. Exploring Organic-Rich Environments 


1. What are the chemistry, distribution, and cycling of organic 
materials on Titan? 


2. Is Titan internally active, producing water-rich environments 
with potential habitability? 


3. What are the current state and history of Titan's surface? 
4. What drives the meteorology of Titan? 













Combines seasonal coverage with 
Voyager and Cassini 


5. Has there been climate change on Titan? 
6. Could Titan support life forms that do not require liquid water? 
Theme 4. Understanding Dynamic Planetary Processes 


1. What are the active interior processes and their relations to Enceladus and Titan 
tidal heating, heat flow, and global patterns of volcanism and 
tectonism? 


2. What are the currently active endogenic geologic processes Enceladus and Titan 


(volcanism, tectonism, diapirism) and what can we learn about 
such processes in general from these active worlds? 
3. What are the complex processes and interactions on the Enceladus and Titan 
surfaces and in volcanic or geyser-like plumes, atmospheres, 
exospheres, and magnetospheres? 


Average Science Value Score 





Science Value Scoring Ke 





Definitely addresses full Definitely addresses May address partial Touches slightly on 
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Table 2.3-5. Traceability from the 2003 National Research Council (NRC) Decadal Survey 


questions through key discoveries 
that TSSM would do—unachievable by Cassini. 


Decadal Survey p. 138 
What are the chemistry, distribution and 
cycling of organic materials on Titan? 
Is Titan internally active, producing 
water-rich environments with potential 
habitability? 


made 


Cassini 
Methane/ethane sensed at Huygens site; High molecular weight mass spectroscopy; 
high altitude polymers; lakes, fluvial hi-res imaging at 5 um; near-IR spectra 
Spin rate evidence for ocean; radar images 


of cryovolcanic features; near-IR spectra of 
carbon dioxide patches 


by Cassini-Huygens to measurements 


| TSSM 


Accelerometry-enhanced gravity; hi-res 
surface imaging; surface temperature 
monitoring in thermal IR; 5-6 um spectra 


What are the current state and the Radar and VIMS show dearth of craters; High resolution imaging; radar altimetry and 
history of Titan’s surface? fluvial transport at Huygens site sounding; near-IR spectra 


provide crude basis for GCM mapping; near-IR cloud sounding 
Titan? extensive dunes; missing ethane near-IR spectra 


Could Titan support life forms that do High latitude lakes found, as well as 
not require liquid water? environments where active fluvial flow may 
occur, and cryovolcanism 


and atmosphere of this variegated world. But it 
must be emphasized again that an orbiter-only 
mission with just the instruments specified here 
provides a qualitatively different and quantita- 
tively more powerful data set about Titan than 
did Cassini-Huygens, and will fundamentally 
revolutionize our understanding of Titan. It 
will do likewise for Enceladus. The orbiter- 
only mission is well worth the price of a Flag- 
ship. Given that the orbiter-only mission meets 
this threshold it must be emphasized that to do 
nothing because one cannot do everything is to 
miss an enormous opportunity to address the 
vast majority of questions listed in §2.3.2. 
Because of the breadth of science available at 
Titan, from the massive and dynamic atmos- 
phere to the complex surface and interior, an 
orbiter mission will provide a wealth of results 
unparalleled in the outer solar system, more 
comparable perhaps to an orbiter mission 
around Mars or Venus. 

The analysis makes clear that there is a 
strong coupling between the Decadal goals, the 
discoveries made by Cassini-Huygens, and the 
TSSM objectives. This coupling is illustrated 
in Table 2.3-5 for the “Exploring organic-rich 
environments” theme. The table is constructed 
by listing the questions from the Decadal 
Survey in that theme area. For each question, 
the key discoveries made by Cassini are then 
given, followed in the final column by the 
measurements that TSSM would do— 
unachievable by Cassini—to pursue the an- 
swers to the questions in column one now 





Hi-res spectra over 5-6 um; repeat surface 
coverage; high molecular weight sampling 
of upper atmosphere organics 


refined and made more detailed by Cassin1’s 
accomplishments in column two. 

A subsequent report published by the Na- 
tional Academy of Science in 2007 examined 
the value of Titan and Enceladus as targets for 
seeking exotic as well as known forms of 
organic life, in light of the results of the Cas- 
sini-Huygens mission. The conclusion of the 
study committee was that Titan is of very high 
interest for understanding whether life is a 
common outcome of chemical reactivity in 
natural environments, in particular: 


“Thus the environment of Titan meets the 
absolute requirements for life. Titan is not 
at thermodynamic equilibrium. It has abun- 
dant carbon-containing molecules and het- 
ero-atoms and a fluid environment. Titan’s 
temperature is low enough to permit a wide 
range of bonding, covalent and non- 
covalent. Titan undoubtedly offers other re- 
sources believed to be useful for catalysis 
necessary for life, including metals and sur- 
faces. This makes inescapable the conclu- 
sion that if life is an intrinsic property of 
chemical reactivity, life should exist on Ti- 
tan.” (p. 74) 


The committee went on to conclude: 


“The stay of the Cassini-Huygens mission 
on the surface of Titan was brief, but this 
moon of Saturn is the locale that is most 
likely to support exotic life. The committee 
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believes that it is important to consider 
whether the planned missions to the solar 
system should be reordered to permit re- 
turning to Titan earlier than now sched- 


uled.”’ (p. 78). 


Solar System 2006 roadmap: The 2006 So- 
lar System Roadmap was convened by NASA 
to consider how solar system exploration could 
help drive the goals of the NASA Exploration 
Initiative formulated in 2004, whose principal 
feature was a return of piloted missions to the 
Moon and eventually extension to Mars. The 
roadmap was one of a series worked in parallel 
by different committees corresponding to the 
different areas of activity within the agency. As 
such, the purpose of the committee was not to 
redefine or reshape the recommendations of 
the 2003 Decadal Survey, but to use them as a 
basis for formulating how specific missions 
would fit into NASA’s plan in terms of timing, 
cost, and impact on the Exploration Program. 
Thus, the Roadmap Committee adopted the 
order of outer solar system missions recom- 
mended by the Decadal Survey, having avail- 
able at the time of its deliberations only pre- 
liminary results from Cassini-Huygens. The 
Roadmap Committee did not have at its dis- 
posal some of the most exciting results to have 
come from the Cassini orbiter from 2006—2008 
(e.g., the discovery on Titan of northern hemi- 
sphere lakes and confirmation of ethane in the 
southern hemisphere Ontario Lacus; the detec- 
tion of Titan’s asynchronous spin indicating a 
subsurface liquid layer). Nor did it have the 
conclusions of the Limits of Organic Life 
report from the National Academies. 

The result of the Roadmap activity was a 
report confirming the importance of Titan 
exploration after Cassini-Huygens, and updat- 
ing the nature of such exploration by orbiter 
and in situ payloads. A new feature of the 
Roadmap was its endorsement of the use of an 
aerial vehicle, and specifically a balloon, as the 
mobility-enabling technology of choice in 
covering large areas of Titan’s surface at high 
resolution and with direct atmospheric sam- 
pling (Figure 2.3-2). Because the Roadmap 
report was not intended to be a review or 
extension of the science cases developed in the 
Decadal Survey, the significance of the report 
lies instead in paving the way for the SDT-1 
study, which began immediately after release 
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20 meter resolution 
Small-scale sapping 
(Huygens DISR) 


500 meter resolution 
Broad fluvial channels 
(Cassini Radar) 


Figure 2.3-2. Cassini coverage at large scales 
at 350-500 m resolutions shows areas of 
fluvial erosion but not the details of its style 
(left). The Huygens probe has revealed, at 10- 
20 m resolution, both dendritic-type fluvial 
erosion and what appears to be sapping of 
“ground-methane ” (right). 


of the Roadmap. It must be reiterated, how- 
ever, that many Cassini discoveries of signifi- 
cance with respect to Titan and Enceladus 
happened after the committee deliberations 
that produced the report, and so in many re- 
spects the Roadmap 1s out of date with respect 
to the scientific objectives that motivate Titan 
exploration—even though less than two years 
old. Indeed the same may even be said for the 
report of the SDT-1. 

The goals and objectives laid out here, in 
contrast, are based on all the results of the 
Cassini-Huygens Prime Mission that con- 
cluded July 1, 2008, as well as the latest guid- 
ing recommendations from the National Acad- 
emy that emphasize the importance of Titan 
and Enceladus in terms of the potential for life 
or complex organic chemistry leading toward 
life. 

The NASA Astrobiology Institute (NAI) 
Executive Council, in a letter on September 
22, 2008 (Appendix M), “reaffirms Titan to be 
in the list of highest priority astrobiological 
targets in the solar system.” Examining the 
TSSM mission, the NAI Executive Council 
states that: 


“The mission design provides an excellent 
match for and even exceeds the measurement 
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objectives identified for targets of high astro- 
biological potential.” It concludes that “a 
mission to Titan and the Saturn system [is]...in 


its highest priority mission category. ”’ 


As this report went to press NASA had just 
selected as a new NAI node “Titan as a Pre- 
biotic Chemical System’, based at JPL, further 
affirming the priority attached to the science of 
Titan (see Award Letter in Appendix M). 


2.3.6 | Mission Goals and Objectives of TSSM 

The mission goals for TSSM break into a 
series of objectives that organize the science 
investigations discussed in §2.3.6. The connec- 
tion between the goals and objectives is de- 
scribed here. For convenience in the later 
discussions, the objectives are labeled as in the 
traceability matrix of Table 2.3-1. 

GOAL A—Titan: an Earthlike System. 
This goal seeks the information necessary to 
understand how Titan functions as a world, in 
the same way that one would ask this question 
about Venus, Mars, and the Earth. How are the 
distinctions between Titan and other worlds in 
the solar systems understandable in the context 
of the complex interplay of geology, hydrol- 
ogy, meteorology, and aeronomy? Is Titan an 
analogue for some aspect of the Earth’s his- 
tory, past or future? Why is Titan endowed 
with an atmosphere when Ganymede— 
Jupiter’s moon virtually identical in size and 
mass—1is not? 

To address this goal requires proceeding 
through the entirety of Titan as a system. At 
the top of Titan’s atmosphere, energy is depos- 
ited from the Saturnian magnetosphere, the 
solar wind and solar UV radiation—how much 
energy is deposited and what is the importance 
of the various sources must be quantified (4- 
O1). The sources of oxygen for CO and CO, 
chemistry should be more precisely deter- 
mined, and in particular whether any sources 
from within Titan contribute (4-O2). Titan’s 
atmosphere is a complex chemical system 
where species form and dissociate, are trans- 
ported by dynamics, and vary in time and 
space in ways that are not yet fully understood 
(A-O3). Our understanding of the atmospheric 
circulation itself—the source of the transport 
of chemical species and of solar energy and 
latent heat—is very incomplete but crucial to 
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an understanding of the atmospheric energy 
balance and composition (4-04). 

Titan’s methane cycle includes surface liq- 
uids, as revealed by Cassini-Huygens, but the 
amount of liquid on Titan’s surface and in 
immediate contact with the surface has been 
only partly inventoried, and needs to be more 
completely determined (A-O5). The amount of 
liquid on the surface, and reshaping the sur- 
face, almost certainly has not been constant 
with time, thanks to loss by photochemistry 
and escape and possible resupply from the 
interior. What the history of methane loss and 
outgassing is, what are the relative contribu- 
tions of cryovolcanism, cratering and tectonics 
through time, and how changes in the climate 
have shaped Titan’s surface are the subject of 
objective A-O6. 

While Cassini data very recently have given 
compelling evidence for an internal liquid 
layer (“ocean’’), it is only assumed that this is 
mostly water. While a plausible assumption, it 
is imperative to determine this more directly 
and constrain, if possible, the composition (4- 
O7). Finally, the evolution of Titan’s surface- 
atmosphere system with time depends cru- 
cially on whether the interior partially or fully 
differentiated, and on the subsequent cooling 
and thickening of the crust; these remain 
poorly constrained (A-OS). 

GOAL B—Titan’s Organic Inventory: a 
Path to Prebiological Molecules. Titan is the 
only world in the solar system where abiotic 
organic chemistry is ongoing today both in the 
atmosphere and on (or in) the surface—a 
surface protected from excessive particle or 
UV radiation unlike Europa or Mars, respec- 
tively. What is the complexity of Titan’s or- 
ganic chemistry in the atmosphere, within its 
lakes, on its surface, and in the subsurface 
water ocean hinted at by Cassini data? How 
does this inventory differ from known abiotic 
organic material in meteorites and how might 
it contribute in a unique way to our under- 
standing of the origin of life in the Solar Sys- 
tem? 

Addressing this goal requires measurements 
that quantify the origin, evolution, and compo- 
sition of the organic molecules in the various 
parts of Titan. Complex organics in the upper 
atmosphere were discovered recently by Cas- 
sini; their formation and the processes leading 
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to their deposition on the surface are an impor- 
tant objective (B-O/). At the same time, the 
bulk organic inventory of Titan is not well 
quantified because the surface composition of 
organics is poorly known. How have the sur- 
face organics been modified over time (B-O3)? 
Since the subsurface might contain a liquid 
water ocean, there is the possibility of aqueous 
organic chemistry there, and hence it 1s of keen 
interest to determine whether the products of 
such chemistry have been delivered to the 
surface and what their composition is (B-O4). 
Finally, whether the starting point of Titan’s 
organic chemistry is pure methane or a mix of 
organics and carbon dioxide more akin to that 
in meteorites is a fundamental question (B- 
O2), one that requires for its answer determi- 
nation of the bulk sources of nitrogen and 
methane in Titan’s interior and how they have 
been delivered to the surface (B-O5). 

GOAL C—Enceladus and Saturn’s magne- 
tosphere: Clues to Titan’s Origin and Evolu- 
tion. The terms of reference for the present 
study stipulate that aspects of the Saturn sys- 
tem relevant to understanding Titan be in- 
cluded in the mission design. These are 
Enceladus, whose interior 1s exposed to analy- 
sis through an active plume-geyser system, and 
the Saturnian magnetosphere which is a me- 
dium of exchange of matter and energy with 
Titan. Here the objectives divide into explor- 
ing those aspects of the Saturnian magneto- 
sphere directly related to Titan, and to explor- 
ing the composition of the Enceladus plumes 
and whether the source region is liquid water 
(with implications for the sources of heating). 
What is the exchange of energy and material 
with the Saturn magnetosphere (C-O/), espe- 
cially in light of the new results suggesting 
more vigorous methane escape and a connec- 
tion with material from Enceladus? Is the 
geyser source on Enceladus water-ice or liquid 
water, and if the latter, how is it maintained? 
This requires inferring the crustal and deeper 
structure of Enceladus (C-O2), as well as a 
determination of the extent, if any, of liquid 
water (C-O4). What kind of complex chemis- 
try occurs in the geyser source? Do the chem- 
istry and isotopic composition of the geyser 
material suggest that methane was abundant as 
a primordial carrier of carbon, or manufactured 
in Enceladus (and, by association, Titan) from 
carbon dioxide and water in contact with rock? 


SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


These questions require measuring the isotopic 
composition of the plume gases, and measur- 
ing not only light organics as did Cassini but 
complex, heavy organics as well (C-O3). If 
these organics suggest a form of biological 
activity then Enceladus becomes a target 1n its 
own right for in situ exploration on a future 
mission (C-05). 

2.3.1 — Justification of the Science Investigations 

and the Required Measurements 

This section describes how the science in- 
vestigations flow from the objectives of the 
previous section, and how in turn measurement 
requirements are derived from the science 
investigations and knowledge of Titan. From 
the science investigation column onward the 
matrices for the orbiter and in situ elements 
diverge. In the science investigations column 
are 46 distinct entries, and another 88 distinct 
measurement requirements in the column 
thereafter. The section briefly justifies each 
science investigation. However, because sub- 
stantial space 1s required to explain how each 
measurement requirement was derived, it 1s 
impractical to be comprehensive, even for the 
orbiter alone. All the measurement require- 
ments were developed by the JSDT drawing 
on its expertise in a broad range of measure- 
ment techniques and observations. Extensive 
discussion in plenary, in subgroups and by 
telephone led to the very detailed and exten- 
sive list of measurement requirements and 
approaches appropriate for satisfying them 
(§2.4 and Tables 2.3-1, 2.3-2, and 2.3-3). 

In this section, then, only selected meas- 
urement requirements are elaborated so as to 
provide a detailed justification. Because this 
report is by the NASA Ground Rules intended 
to focus on the orbiter instruments, the meas- 
urement requirements are highlighted for the 
orbiter only. 

The science investigations are organized by 
objective, numbered as in the Traceability 
matrix. Measurement requirements are high- 
lighted and explained for selected investiga- 
tions. 


Goal A 

A-O1; The objective requires measurements 
of the amount of radiation input to Titan’s 
atmosphere from specific sources: magneto- 
spheric and thermal electron and ions, solar 
ultraviolet and solar extreme ultraviolet radia- 
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tion (the last being shortward of 1200 Ang- 
stroms). It also requires better quantification of 
the escape flux not only of methane, but of all 
abundant carbon and nitrogen species, atoms 
and ions, as well as of hydrogen itself. 
Differential energy measurements are re- 
quired of three key populations in the Titan 
environment. First, the populations in Titan’s 
ionosphere, namely positive and negative ions, 
and electrons including ionospheric photoelec- 
trons must be measured. Cassini has found that 
high mass species are produced in this region, 
and these are the seeds for aerosols which may 
move into the lower atmosphere. Second, 
measurements of the magnetospheric plasma 
incident on and penetrating Titan’s atmosphere 
and ionosphere are needed to assess the inci- 
dent particle energy flux and the species (mag- 
netospheric ions and electrons). Third, meas- 
urements of escaping plasma are required to 
assess Titan’s atmospheric loss and to assess 
Titan as a source for the magnetosphere. 
Measuring these three populations provides 
the requirements for any plasma instrument. In 
the case of 1onospheric ion measurements the 
flow will primarily be from the ram direction 
(1 to 1.5 km/s), but for ion temperatures 
~180 K the sonic Mach number is ~3 for mass 
28 10ons with angular width ~18° and energy 
width ~30%. For mass 78, the Mach number is 
~5, angular width ~11° and energy width 
~20%. The Mach numbers are considerably 
lower than Cassini (ram speeds ~6 km/s) and 
hence the detection range must be broader in 
energy and angle. The energy spectrum of the 
ionospheric plasma should be measured for ion 
energies <1 eV. This capability will allow one 
to measure 10n densities, 1on winds and ion 
temperatures within Titan’s ionosphere. The 
plasma instrument also needs to have a capa- 
bility to separate N2 and HCNH™ ions with a 
mass resolution in TOF between 10 and 60 and 
mass range 1—10,000 Da. The energy range for 
ionospheric measurements is 5mV (H’) to 
118 V for mass 10,000 Da. Based on Cassini 
negative spacecraft potentials ~ -1 V are ex- 
pected and thus pull the positive ions into the 
plasma instrument. For energy deposition 
measurements one needs to separate magneto- 
spheric 1ons composed of water group ions and 
methane ions and pickup ions composed of 
methane ions and dinitrogen ions. Other rele- 
vant ions are H” Hs" and ammonia group ions 
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(N°, NH4’, etc.). For these measurements an 
energy range of 1 eV to 30 keV 1s required 
with good energy resolution (~10%). The 
angular range should ideally be 4 pi but at least 
the ram directions and the nominal co-rotation 
direction must be covered (since spacecraft 
non-rotator maximum coverage is 2 pi steradi- 
ans). The mass range for the magnetospheric 
measurements should cover 1-100 Da with 
mass resolution M/AM ~10 to 60 to separate 
energy flow for the main ion species noted 
above. With regard to atmospheric escape the 
same requirements for the energy deposition 
measurements also applies. The escape of 
neutrals and ions from Titan’s atmosphere 
translates to neutral and plasma tori that will 
surround Saturn and populate the outer magne- 
tosphere centered around Titan’s orbital posi- 
tion but can extend into the inner magneto- 
sphere. Water group ions, methane ions and 
nitrogen ions must be separated from each 
other in order to understand the composition of 
the escaping material. 

A-O2: Two different science investigations 
are required to understand the sources of 
oxygen. The first is to quantify better the 
exogenic sources of oxygen; Cassini data 
indicate indirectly that O must come from the 
magnetosphere (and hence likely Enceladus), 
rather than meteoritic water, and so measure- 
ments of oxygen bearing species with altitude 
in the upper atmosphere are needed. But oxy- 
gen might be derived from the surface, if large 
amounts of carbon dioxide are available and 
can be converted into volatile forms (CO) in 
volcanic or other processes. This seems 
unlikely but should be investigated via map- 
ping spectroscopy of the surface at sufficient 
spectral resolution (exceeded 400) over spot 
sizes that are less than the size of candidate 
cryoflows, hence hundreds of meters. 

A-O3: The distribution of atmospheric con- 
stituents is controlled both by chemistry and 
by global transport. Two different investiga- 
tions are required to quantify these: one in- 
volving measurements of the atmospheric 
composition over the full range of altitudes 
from the surface to the orbiter, and the other to 
quantify the processes that transport constitu- 
ents globally. For compositional measurements 
to be useful in models of global transport, the 
species abundances in a given altitude range 
must be determined to better than 10%. 
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A-O4: The atmospheric thermal and dy- 
namic state can be determined through a series 
of measurements of the temperature profile 
with a precision in the lower atmosphere of at 
least 1 K, enough to see the transition (for 
example) from the convective-to-radiative 
portion of the atmosphere a few kilometers 
above the surface, and to detect temperature 
gradients between large bodies of liquid and 
the surroundings. Local winds should be 
measured near the surface to ~0.1 m/s, which 
is the threshold value for generating waves and 
somewhat below that for moving dune parti- 
cles. Because the wind increases with altitude, 
accuracies of 5 m/s are sufficient in the strato- 
sphere and above. Understanding global wind 
fields to a vertical resolution of 10 km 1s suffi- 
cient above the troposphere for input to Gen- 
eral Circulation Models; sub-km accuracy in 
the lower atmosphere (which will require an in 
situ vehicle) is desirable. 

The effects of topography on Titan’s lower 
atmospheric weather might be substantial, and 
show correlating meteorological measurements 
with topography is essential. For regional scale 
circulation problems having topography from 
altimetry to ~10 m vertical and 10 km foot- 
print size is sufficient and allows for global 
coverage. Determination of the presence of 
active volcanism through imaging and infrared 
detection would allow assessment of whether 
some transient phenomena seen in Cassini data 
are likely volcanic (or geysering) versus mete- 
orological. 

The vertical distributions of the abundances 
of minor species that act as circulation tracers 
or participate in the atmospheric energy bal- 
ance also must be quantified, where possible to 
10% accuracy in the mixing ratio. 

A-O5; Determination of the amount of liq- 
uid on the surface of Titan today means meas- 
uring the ethane-methane ratio present in the 
lakes and seas, principally in the northern 
hemisphere where more basins seem to be 
present. The low loss tangent in liquid hydro- 
carbons of radio waves, and the large size 
scale of some of the seas, makes remote 
bathymetry possible. Over spatial scales of 
10 km, 10 m depth resolution is useful in 
determining lake volumes. Near-infrared 
imaging at selected wavelengths between 
2 and 6 um can, with resolving power of 500, 
distinguish between ethane and methane in the 
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lakes, thereby determining how much of the 
lake is potentially mobile with the change of 
seasons (methane), and available for affecting 
atmospheric humidity. 

A-O6: The history of the surface through 
time requires understanding the nature and 
origin of the many enigmatic and varied fea- 
tures on Titan’s surface, as well as obtaining a 
good global topographic map that has proved 
so revealing of the geology of other surface in 
the solar system. These are obtained by acquir- 
ing imaging and altimetry data along with 
compositional maps that can be correlated with 
the geology. The measurement requirements 
here are three-fold. First, to characterize sur- 
face topography with 10 m depth resolution 
with a resolution of 5—10 km cross track, | km 
lateral (along track) with 10 m vertical preci- 
sion altimetry. Such topography will aid in 
understanding geological processes shaping 
Titan’s surface: large near-equatorial basins 
and highlands, erosional features such as 
channels, dentritic valley networks, fluvial 
erosional deltas, and possible glacial-flow 
features, volcano-tectonic features such as 
domes, cryovolcanic flows, and bright spots 
(e.g., Tui Regio, Hotei Regio), slope and 
roughness of impact craters and other sub- 
circular features, topography, slope and rough- 
ness of depressions where former lakes may 
have been present. Second, assess surface 
composition with at least an order of magni- 
tude better resolution than was done with 
VIMS (the usual planetary rule of thumb) 
(300 m) resolution. Combined with this, imag- 
ing data that reveals surface morphology at an 
order of magnitude better resolution that was 
available from Cassini radar 1s required (again 
a standard rule from one mission to another to 
balance need for more resolution against prob- 
lems of data storage and transmission), to 
reveal the extent of fluvial erosion on the 
surface, details of cryo-lavas, lake shores, 
nature of the mountains etc. 

A-O7: Exploration of the properties of a 
subsurface ocean requires the determination of 
the crustal structure and thickness, and the 
electrical conductivity of the ocean to assess 
whether it is salt water. To obtain the crustal 
structure beneath the surface requires long- 
wavelength sounding profiles of subsurface 
dielectric horizons, over the entire mappable 
surface, up to 5 km depth at 10 m vertical 
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resolution. The inference that the crust 1s 
decoupled from the deep interior by an ocean 
should be tested through determination of the 
gravity coefficients of degree-two (Jo, C22, S22) 
to yield ky and phase lag, as well as harmonic 
amplitudes down to 0.1 ppm Titan surface 
gravity (equivalent to 1.3 x 10° cm/s’). Exten- 
sion of the Cassini baseline on the asynchro- 
nous rotation of Titan requires imaging meas- 
urements that yield rotational parameters to 0.1 
degree/yr and pole position shift to 0.1 de- 
eree/year. 

Sensitive magnetometry from the surface 
and/or from an orbiter that dips below the 
ionospheric peak should look for induced 
magnetic fields associated with a salty ocean 
below the crust. This requires measuring the 
vector magnetic field perturbations of order a 
few nT (with a resolution of order 0.04 nT). 
The fields are small but well within the capa- 
bilities of state-of-the-art Magnetometry. 

A-OS&. The interior structure of Titan is ad- 
dressed by gravitational and magnetic meas- 
urements. The determination of the global 
gravity field to at least degree six, will require 
Doppler accuracy to 50 um/s over 60 s integra- 
tion periods. Correlation of topography with 
gravity is very much in the time-honored 
tradition of terrestrial planet geophysics. Part 
of this is the determination of the ratio of geoid 
harmonics to corresponding gravity harmonics 
(usually referred to as the “geoid to topogra- 
phy ratio”). The variation of this with har- 
monic degree conveys information about the 
internal structure. This information does not 
have a unique interpretation, typically, but can 
be modeled in terms of lithospheric thickness 
or convection, the density of near surface 
material, the thickness of the layer that does 
not relax on geologic timescales, and possible 
presence of uncompensated gravity from a 
putative rocky core. There is the possibility of 
seeing the uncompensated gravity of large 
lakes (af they are partly uncompensated be- 
cause they fill and empty on seasonal time- 
scale). There is no sharply defined “largest 
harmonic degree” for the value of this kind of 
analysis but degree 6 1s a good goal. 

To seek an internal dynamo requires meas- 
uring vector magnetic field perturbations. 
While in situ magnetometry is most sensitive 
an orbiter that measures fields both above and 
below the ionospheric peak on an eccentric 
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orbit (for example, during aerobraking) can do 
a more sensitive search than did Cassini. The 
sensitivity number is that given for A-O7. 


Goal B 

The objective of understanding the forma- 
tion of complex organics in the atmosphere 
and on the surface of Titan is a broad one 
which requires understanding how species are 
formed in the high atmosphere, and in particu- 
lar the complex polymers, determining the 
sources of energy for atmospheric chemistry 
and understanding how the aerosols form. A 
number of measurements are required, some of 
which are identical to compositional and ener- 
getic measurements 1n Goal A, and listed in the 
traceability matrix. A particular highlight is the 
need to sample polymers that range upward 
from 100 Daltons. The end point is not known 
and so being able to detect macromolecules 
with molecular mass of 10,000 Da (hundreds 
of carbon atoms) is required. At the same time, 
formation pathways are often constrained 
through the variation in isotopic ratios of the 
carbon and nitrogen in the reactants and prod- 
ucts; this has been found already for photo- 
chemical products in Titan’s atmosphere. 
Therefore, separating masses, with high reso- 
lution, in order to make definitive identifica- 
tion of molecular species and isotopic deter- 
minations is a vitally important measurement 
requirement. In addition, measuring the trace 
gases in Titan’s atmosphere of nitrogen and 
methane requires an instrument that is capable 
of a large dynamic range (10°). 

B-O2 and B-O3: The extent to which the 
surface organic inventory of Titan differs from 
the atmospheric and from material exuded 
from the interior requires spatially resolved 
measurements of organics at sites where activ- 
ity such as cryovolcanism might have brought 
material up from the interior. 

The chemical modification at the surface of 
organics from the atmosphere and from the 
interior 1s at the heart of the question of pre- 
biotic chemistry on Titan. It is necessary to 
quantify the energy sources available for such 
chemistry, including cosmic rays that reach the 
surface, cryovolcanism, presence of acetylene 
that could polymerize and release energy, and 
impacts. At impact and potential cryovolcanic 
sites careful analysis (by remote sensing or in 
situ) of organics must be made to determine 
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whether they differ from that sedimented out 
of the atmosphere. The reactivity and products 
of reactions of organic compounds is affecting 
by doping agents that are usually metals, salts 
or a variety of minerals. How much of these 
are on the surface? What happens to the bulk 
of the aerosols that fall onto the surface? Do 
they form dune material, coat ice, or get re- 
processed by geologic activity? These science 
investigations require a suite of multidiscipli- 
nary measurements, from radar sounding of 
cryovolanic and impact structures to under- 
stand whether the ice 1s porous or filled with 
organics, to imaging to identify sites that were 
recently geologically active. Other measure- 
ments will provide tracing of fluvial channels 
where organics might have been transported as 
sediment in liquid methane, and spectra for 
identification of organics exposed at the sur- 
face in geologically interesting area. 

A spectroscopic search for salts and other 
potentially reactive materials around cryovol- 
canic and impact sites is also important, and 
this in turn requires understanding whether the 
large numbers of circular features seen at low 
resolution by radar are caused by some form of 
cryovolcanism. A search for acetylene on the 
surface 1s important to determine where it 1s 
and whether all of it has converted to benzene 
or polymeric products. The required spatial 
and spectral resolutions of the spectra are those 
cited above for the general surface mapping 
because these are adequate to distinguish 
organic and mineral units associated with 
features interpreted from Cassini data to be 
cryo lava flows and possible calderas. 

B-O4: Evidence of subsurface ocean spe- 
cies at Titan’s surface requires spectroscopic 
searches for ammonia, sulfates, and more 
complex organics (e.g., CH;COOH) at candi- 
date cryovolcanic sites and fresh impacts with 
spatial resolution ~200 m. 

B-O5-I1: Key to the origin of methane is 
whether CO, that appears to be present on the 
surface is an internally-derived, ancient spe- 
cies, which requires measuring the isotopic 
composition of surface carbon and oxygen 
species, and comparing with the isotopic 
composition of the atmospheric species 
(photochemically produced CO 2). Precisions in 
the isotope measurements of 0.1 per mil at 
high altitudes can be accomplished by direct 
sampling; surface CO, will require remote 
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sensing (spectroscopic) determination of iso- 
topic ratios. A search for ammonia on the 
surface by covering areas near possible vents 
with near-IR spectrometry and spot sizes of 
hundreds of meters can test the hypothesis 
from noble gas data that the atmospheric 
nitrogen is derived from ammonia. The pres- 
ence of ammonia has implications for the 
organic chemistry in the subsurface ocean as 
well as surface chemistry, where it could help 
sustain liquid water pockets for ten times 
longer duration than pure water itself. Ancil- 
lary measurements of possible vent regions 
with imaging and sounding will help establish 
whether these features are young. 


Goal C 

C-O1: Study of the Saturnian magento- 
sphere 1s the other side of the quantification of 
energy input and species escape discussed in 
Goal A. Measurements akin to those described 
there should be done in the Saturnian magne- 
tosphere over a larger volume than that acces- 
sible from Titan orbit, indeed throughout the 
region between Enceladus and Titan to pursue 
the link between material supplied by Encela- 
dus and delivered to Titan (e.g., oxygen for 
CO-CO, photochemistry), and to trace the 
sources of energy that impact Titan’s atmos- 
phere. 

C-O2: Enceladus’ small size and high level 
of activity pose a challenge for understanding 
satellite thermal evolution in general, includ- 
ing that of Titan. To understand why Enceladus 
is active and infer its internal structure requires 
searching for the presence of partial melt 
pockets, determining the depth to the rock 
core, and looking for large mass anomalies. 
These require mapping of the gravitational 
coefficients Jo, C22, and S22 to degree 2. It also 
requires a subsurface sounding measurement 
in the active and inactive regions, with pene- 
tration of tens of kilometers through ice, verti- 
cal resolution of order 100 m and spot sizes of 
a few kilometers. Testing for polar wander on 
Enceladus is also important in understanding 
the thermal history, and requires high resolu- 
tion imaging to measure asynchroneity in spin 
and changes in obliquity. 

C-O3: The chemistry of Enceladus’ plumes 
is another window into the volatile budget of 
the Saturnian satellites, alongside Titan’s 
atmosphere. If aqueous chemistry is possible 
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in the interior then complex prebiotic or even 
biotic molecules might have formed. Direct 
sampling of the plume with high sensitivity 
over a broad mass range will determine the 
plume composition both for the major species 
(including isotopes for comparison with Titan), 
and assess the extent of internal chemistry. The 
measurement requirements for the direct 
chemical sampling are the same as for Titan. 
C-O4: Understanding the origin of the 
thermal anomalies requires mapping the sur- 
face temperature distribution in the active 
cracks, map the surface at high (tens of meters) 
spatial resolution to gauge any changes from 
Cassini over two decades, obtain crustal pro- 
files down to the plume source region, map the 
composition of organics deposited by the 
plumes on the surface to compare with Cassini 
maps from two decades before, and search for 
gravity anomalies. At Enceladus spatial resolu- 
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tions of remote sensing instruments will be set 
by flyby distances and the performance of 
instruments designed for use at Titan, but the 
requirement is for resolutions at least as good 
as Cassini’s to enable a time baseline of two 
decades (2009-2029) to be established for 
assessing changes in one of the most dynamic 
sites in the solar system. 

C-O5; Determine whether fracture sites ex- 
ist where active plumes could be accessed by 
the spacecraft. This requires meter to 10 meter 
scale imaging resolution. Identify ancillary 
sites near the plumes where fresh samples of 
water-ice might exist. This requires spectra 
with resolution of hundreds of meters supple- 
mented by crustal sounding. 

The measurement approach that satisfies 
the measurement requirements, and a planning 
payload capable of conducting the measure- 
ments are detailed in §2.4. 
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SCIENCE 
INVESTIGATIONS 


I1: Quantify the 
deposition of 
radiation into 
Titan's atmosphere. 


Table 2.3-1. Science traceability matrix: orbiter. 


REQUIRED MEASUREMENTS/ 
DETERMINATIONS 

M1: Measure properties of 
thermal-magnetospheric charged 
particles that deposit energy into 
Titan's atmosphere such as 
fluxes, composition and 
spatial/temporal dependence of 
electrons and ions. Measure 
electrons from 0-1 MeV with 20° 
angular resolution and 30% 
energy resolution in the upward- 
looking and downward-looking 
hemispheres; ions from 0 to 1 
MeV with 20° angular resolution 
and 30% energy resolution in the 
upward-looking downward- 
looking hemispheres and with the 
ability to stare in the ram and 
corotation directions at low 
energies (<30 keV). The plasma 
instrument must be able to 
separate methane group ions, 
ammonia group ions and water 
group ions. 


M2: Energy input from thermal- 
magnetospheric sources. 
Measure thermal electron density 
and temperature in situ and 
density profiles as a function of 
altitude from the ionospheric 
peak to the orbiter. Measure 
ionospheric ion density, winds 
and temperatures in top side 
ionosphere. 


PLANNING 
MEASUREMENT 
APPROACH 
A1: Low Energy Plasma and 
Particles Instrument includes 

plasma (ion and electron) 
spectrometers with energy 
range eV-30keV Energetic 
particle spectrometers cover 
the range 10 keV to 1 MeV. 
These form part of a 
combined package with dual 
head vector Magnetometer 
and Langmuir probe. Plasma 
instrument will require time 
resolution better than 60 s in 
order to resolve 1 
atmospheric scale height or 
better. 


A1: Langmuir (swept 
voltage/current) probe as part 
of combined package with 
Low Energy Plasma and 
Particles Instrument, 
Energetic Particle 
Spectrometer and dual vector 
magnetometer. Time 
resolution better than 60 s to 
resolve atmospheric scale 
height. 
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DATA PRODUCTS 


e Vector magnetic field 
data to determine pitch 
angles 
Flux of electrons from 
0.01 eV to 1 MeV vs 
energy, direction and 
time. 

Flux of ions from 0.1 
eV to 1 MeV vs 
energy, direction, 
composition and time. 
lon composition ((H*,H 
ot) vs (Ct, N*, O*) 
ions) 

lon velocity moments 
of density, flow velocity 
and temperature for 
thermal and supra- 
thermal populations 
vs. time. 

Thermal electron 
density and 
temperature vs. time. 


Flux of electrons from 
0 to 1 MeV vs. energy 
and direction. 
Flux of ions from 0 to 1 
MeV vs. energy, 
direction and 
composition. 
Thermal electron 
density and 
temperature vs. time. 
e Vector magnetic field 
data to determine pitch 
angles 





MISSION 

REQUIREMENTS 
Periapses from 
700 km upward during 
aerosampling and 
950 km upwards 
during main mission. 
Complete range of 
local times and 
latitudes. Downward 
and upward going 
hemispheres visible. 
Knowledge of the 
orbiter attitude and a 
rigid boom to house 
the magnetometer 
sensors. If onboard 
plasma moments are 
required, the magnetic 
field measured on 
board (i.e., without on 
the ground correction 
due to spacecraft 
interference) must 
have sufficient 
accuracy to provide 
the required pitch 
angle accuracy, this 
puts constraints on the 
magnetic cleanliness 
requirements of the 
orbiter and the boom 
length. 
Periapses from 700 
km upward during 
aerosampling and 
950 km upwards 
during main mission. 
Complete range of 
local times and 
latitudes. 





O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
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Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


SCIENCE 
INVESTIGATIONS 


I1: Quantify the 
deposition of 
radiation into 
Titan's atmosphere. 


12: Quantify the 
escape flux of 
elemental 
hydrogen, carbon, 
nitrogen. 


REQUIRED MEASUREMENTS/ 
| DETERMINATIONS 

M3: Energy input from EUV and 
UV as a function of altitude from 
the ionospheric peak to the 
orbiter. 


M1: Vertical profiles of 
atmospheric constituents 
containing H, C, and N, including 
major isotopologues, from 800 to 
2000 km altitude with precision of 
better than 5%. 


M2: Vertical profiles of 
atmospheric constituents 
containing H, C, and N, including 
major isotopologues, from 100 to 
500 km altitude with precision of 
better than 1%. 


M3: Magnetic field of Titan where 
escape mechanisms of C, N, H 
are operating. Measure vector 
magnetic field perturbations of 
order a few nT (with a resolution 
of order 0.04 nT) to quantify the 
escape flux of elemental 
hydrogen, carbon, and nitrogen 


PLANNING 
MEASUREMENT 
APPROACH 
A1: Modeled from swept 
voltage/current obtained by 
Langmuir probe. 


PLAN 


MAPP 


A1: Direct sampling Mass 
spectrometry up to 10,000 
Da with sensitivity of less 
than 10* cm* and dynamic 
range of 10°. 


A2: Submillimeter sounding 
at 540-640 GHz with 
resolution 300 khz and 5% 
precision in retrieved 
abundances. 

A1: Passive Thermal-infrared 
Fourier Transform 
spectrometry, in the 30-1400 
wavenumbers (7-333 um) 
region; resolution 0.13.0 
wavenumber. 


A1: Vector Magnetometry 
(part of a combined 
instrument). 


Subject to NASA/ESA approval. 
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INSTR. 


30 JANUARY 2009 
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DATA PRODUCTS 
e Thermal electron 
density and 
temperature vs. time. 
e UV flux derived from 
LP vs. time 
High and low data 
volume survey mode 
requires 2 seconds to 
complete and includes: 
1. Open source positive 
ion spectrum 
2. Open source negative 
ion spectrum 
3. Open source neutral 
spectrum 
4. Closed source neutral 
spectrum 
5. High mass resolution 
mode 
Alt/lat/local time 
abundance profiles 


Thermal and 
compositional maps and 
profiles of the 
Stratosphere (50- 

450 km) with altitude and 
latitude, HCN (30- 

720 cm),C2He out to 
1400 

cmt, many others 
Magnetic field vector at 1 
s resolution from both 
sensors lon and electron 
thermal and 
suprathermal velocity 
moments of density, 
temperature, and 
magnetosphere- 
ionosphere winds. 


MISSION 

REQUIREMENTS 
Periapses from 
700 km upward during 
aerosampling and 
950 km upwards 
during main mission. 
Periapses varying 
from 700 km upward 
during aerosampling. 
Ram direction pointing 
of the instrument 
during aerosampling. 
Sample inlet should be 
located far from the 
main thrusters to avoid 
contamination. 


High Data Volume 
Data Rate: 48 kbits/s. 


Limb viewing from 
polar orbit, in-track 
and off-track 
orientation 


Limb and nadir 
viewing on polar orbit, 
in-track and off-track 
orientation 


Continuous 
measurements, 
globally distributed at 
varying altitudes. 





O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


daallld 


Titan Saturn System Mission 


MISSION 
elev NES) 


Goal A: How 
does Titan 
function as a 
system; to 
what extent 
are there 
similarities 
and 
differences 
with Earth and 
other solar 
system 
bodies? 





SCIENCE 
OBJECTIVES 


02: Characterize 
the relative 
importance of 
exogenic and 
endogenic 
oxygen sources. 


FINAL REPORT 
SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


SCIENCE 
INVESTIGATIONS 


1: Quantify the flux 
of exospheric 
oxygen into the 
atmosphere. 


I2: Quantify the flux 
of endogenic 
oxygen from the 


surface and interior. 


REQUIRED MEASUREMENTS/ 
| DETERMINATIONS 

M1: Vertical profiles atmospheric 
constituents containing oxygen 
including major isotopologues, 
from 100-1500 km altitude with 
precision better than 5%. 


M2: Vertical profiles of 
atmospheric constituents 
containing oxygen including 
major isotopologues, in lower 
atmosphere with precision of 1%. 


M1: Inventory of surface 
constituents containing oxygen 
including major isotopologues at 
200 m resolution. 


PLANNING 
MEASUREMENT 

APPROACH 
A1: Submillimeter sounding 
at 540-640 GHz with 
resolution 300 khz and 5% 
precision in retrieved 
abundances. 
A2: Direct sampling Mass 
spectrometry up to 10,000 
Da at 1% peak height with 
mass resolution 3000-10,000 
and high sensitivity (0.1 ppm 
at 850 km). 


PLAN 


SMS 


A1: Passive Thermal-infrared 
Fourier Transform 
spectrometry, in the 30-1400 
wavenumbers (7-333 um) 
region (CO at 30-80 cm", 
H2O at 60-200 cm”, CO2 at 
670 cm‘) resolution 0.1-3.0 
wavenumber. 

A1: Near-IR mapping 
spectroscopy within the 
atmospheric transmission 
windows from 0.85-2.4 um 
and 4.8-5.8 um with spectral 
resolution >400 and spatial 
resolution = 250 m. 


INSTR. 


30 JANUARY 2009 


TASK ORDER #NMO0710851 


MISSION 


DATA PRODUCTS REQUIREMENTS 


Alt/lat/local time 
abundance profiles 


High and low data 
volume survey mode 
requires 1 second to 
complete and includes: 
1. Open source positive 
ion spectrum 

2. Open source negative 
ion spectrum 

3. Open source neutral 
spectrum 

4. Closed source neutral 
spectrum 


High Data Volume Data 
Rate: 48 kbits/s 

Thermal and 
compositional maps and 
profiles of the 
Stratosphere (50- 

450 km) with altitude and 
latitude. 


Near-IR spectral cubes 
characterizing the 
surface of Titan at 250 m 
resolution 


Limb viewing from 
polar orbit, in-track 
and off-track 
orientation 


Periapses varying 
from 700 km upward 
and ram direction 
pointing of the 
instrument during 
aerosampling. Sample 
inlet should be located 
far from the main 
thrusters to avoid 
contamination. 


Low Data Volume 
Data Rate: 4 kbits/s 


Limb and nadir 
viewing on polar orbit, 
rotation in azimuth 


Prefer mapping phase 
orbit within +3 hrs 
from local noon 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Subject to NASA/ESA approval. 
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Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


MISSION 
elev NES) 


Goal A: How 
does Titan 
function as a 
system; to 
what extent 
are there 
similarities 
and 
differences 
with Earth and 
other solar 
system 
bodies? 


KEY: 


: 


SCIENCE 


03: Characterize 


the major 
processes 
controlling the 
global 
distribution of 
atmospheric 
chemical 
constituents. 


BJECTIVES 


SCIENCE 
INVESTIGATIONS 


better than 10%. 


l1: Characterize the 
major chemical 
cycles. 


M1: 4D transport with precision of 


better than 5%. 


I2: Determine the 
relative importance 


of global transport. 


REQUIRED MEASUREMENTS/ 
DETERMINATIONS 
M1: Vertical, latitudinal and 
temporal dependence of 
condensed and gaseous species 
in the atmosphere from the 
surface to 1500 km with precision 


PLANNING 
APPROACH 


Fourier Transform 


wavenumber. 


A2: Submillimeter sounding 


at 540-640 GHz with 


resolution 300 khz and 10% 


precision in retrieved 
abundances. 


A3: Direct sampling Mass 
spectrometry up to 10,000 
Da with mass resolution 
3000-10,000 at 1% peak 
height, high sensitivity (0.1 


ppm at 850 km) anda 
dynamic range of 108. 


resolution of 3 to 15 
wavenumbers, spatial 


resolution of <5 mrad IFOV. 
A2: Submillimeter sounding 


at 540-640 GHz with 


resolution 300 khz and 10% 


precision in retrieved 


abundances and 5 m/s in 


winds. 


Subject to NASA/ESA approval. 
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MEASUREMENT 
A1: Passive Thermal-infrared 


spectrometry, in the 30-1400 
wavenumbers (7-333 um) 
region; resolution 0.1—3.0 


A1: Mid- to far-infrared 
spectra of the stratosphere in 
the 30-1400 wavenumbers 
(7-333 uum) region, spectral 


MISSION 


DATA PRODUCTS REQUIREMENTS 


Thermal and 
compositional maps and 
profiles of the 
stratosphere (50- 

450 km) with altitude and 
latitude 

Alt/lat/local time 
abundance profiles 


High and low data 
volume survey mode 
require 2 seconds to 
complete and includes: 
1. Open source positive 
ion spectrum 

2. Open source negative 
ion spectrum 

3. Open source neutral 
spectrum 

4. Closed source neutral 
spectrum 

5. High mass resolution 
mode 


High Data Volume Data 
Rate: 48 kbits/s 

Thermal and 
compositional maps and 
profiles of the 
stratosphere (50- 

450 km) with altitude and 
latitude. 


Alt/lat abundance and 
wind profiles 


O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Limb and nadir 
viewing on polar orbit, 
rotation in azimuth 


Limb viewing on polar 
orbit, rotation in 
azimuth 


Periapses varying 
from 700 km upward 
and ram direction 
pointing of the 
instrument during 
aerosampling. Sample 
inlet should be located 
far from the main 
thrusters to avoid 
contamination. 


Limb and nadir 
viewing on polar orbit, 
rotation in azimuth 


Limb viewing from 
polar orbit, in-track 
and off-track 
orientation 
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Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


PLANNING 
MEASUREMENT 
APPROACH 
A3: Direct sampling Mass 
spectrometry up to 
10,000 Da with mass 
resolution 3000-10,000 at 
1% peak height, high 
sensitivity (0.1 ppm at 850 
km) and a dynamic range of 


SCIENCE 
OBJECTIVES 


SCIENCE 
INVESTIGATIONS 


REQUIRED MEASUREMENTS/ 
DETERMINATIONS 

M1: 4D transport with precision of 

better than 5%. 


PLAN 
INSTR. 


MISSION 

DATA PRODUCTS REQUIREMENTS 
High and low data Periapses varying 
volume survey mode from 700 km upward 
spectra: and ram direction 
1. Open source positive pointing of the 
ion spectrum instrument during 
2. Open source negative | aerosampling. Sample 
ion spectrum inlet should be located 
3. Open source neutral far from the main 
spectrum thrusters to avoid 


MISSION 
efey NES) 


03: Characterize 
the major 
processes 
controlling the 
global 
distribution of 


12: Determine the 


relative importance 108. 
of global transport. 


Goal A: How 
does Titan 
function as a 
system; to 
what extent 


atmospheric 
chemical 
constituents. 


4. Closed source neutral 
spectrum 

5. High mass resolution 
mode 


High Data Volume Data 
Rate: 48 kbits/s 


contamination. 


A1: Mid- to far-infrared 
spectra of the stratosphere in 
the 30-1400 wavenumbers 
(7-333 um) region, spectral 
resolution of 3 to 15 
wavenumbers, spatial 
resolution of <5 mrad IFOV. 
A2: Radio occultations over 
latitudes 85°N to 85°S using 
the USO. End to end radio 
link stability (Allan deviation) 
required to carry out the 
measurement is 10-7? at 10s 
integration time. 

A3: Submillimeter sounding 
at 540-640 GHz with 
resolution 300 khz and 1 K 
accuracy in retrieved 
atmospheric temperatures. 


Limb and nadir 
viewing on polar orbit, 
rotation in azimuth 


Thermal and 
compositional maps and 
profiles of the 
stratosphere (50- 

450 km) with altitude and 
latitude 


are there M1: Temperature versus 
similarities pressure for altitude, lat/long, and 
and time. Stratospheric temperature 
differences to 1 K and tropospheric / 

with Earth and mesospheric temperatures to 
other solar 0.1 K; pressure to 10%. Vertical 
system resolution < scale height 

bodies? thermosphere and stratosphere; 
0.5 km troposphere. 


O4: Characterize 
the atmospheric 
circulation and 
flow of energy 
and its variability 
on short- 
timescales. 


Temperature-pressure 
profile vs. altitude 


Optimized occultation 


l1: Determine the geometry 


atmospheric 
thermal and 
dynamical state. 


Alt/lat/local time temp. 
profiles 


Limb viewing on polar 
orbit, rotation in 
azimuth 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Subject to NASA/ESA approval. 
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Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


PLANNING 
MISSION SCIENCE SCIENCE REQUIRED MEASUREMENTS/ MEASUREMENT PLAN MISSION 
GOALS OBJECTIVES INVESTIGATIONS DETERMINATIONS APPROACH INSTR. DATA PRODUCTS REQUIREMENTS 


M2: Winds with ~5 m/s or better A1: Image clouds using a low Maps of the regional Requires observations 
accuracy. Zonal and meridional. Spatial and spectral distribution of clouds in during Saturn orbit 
Global 3D wind and temperature | resolution mode of the near- Titan’s atmosphere with and aerosampling 
vertical resolution of 10 km. images in multiple near-IR 

HIRIS 


fields from 100 to 1500 km at IR spectrometer that provides 1-2 km resolution (elliptical orbit) phase 
wavelengths, both in and out 


providing for several 
Earth years of temporal 
of the methane windows, coverage 
130 km wide with 1 km 
resolution during the circular 
mapping phase, and 1000 
l1: Determine the km wide with 2 km resolution 
Goal A: H atmospheric during aerobraking. 
Waa Tian thermal and A2: Mid- to far-infrared Thermal and Limb andnadir 
Finctonsa dynamical state. spectra of the stratosphere in compositional maps and | viewing on polar orbit, 
SIE oy b Gheraciatae the 30-1400 wavenumbers profiles of the rotation in azimuth 
ee 5 Fa ainmesnatic (7-333 um) region, spectral TIRS | stratosphere (50- 
ars) (eve ee va resolution of 3 to 15 450 km) with altitude and 
Sraice flow of energ wavenumbers, spatial latitude 
y resolution of <5 mrad IFOV. 


timescales. and off-track 


other solar khz down and 5 m/s 
orientation 


system accuracy in retrieved zonal 
bodies? and meridional winds. 
M1: Cloud frequency with a A1: Image clouds using a low Maps of the regional Requires observations 
spatial resolution of1 km and Spatial and spectral distribution of clouds in during Saturn orbit 
fields of view >hundreds of resolution mode of the near- Titan’s atmosphere with and aerosampling 
kilometers in extent. IR spectrometer that provides 1-2 km resolution (elliptical orbit) phase 
images in multiple near-IR providing for several 
sat aeele d wavelengths, both in and out Earth years of temporal 
aide of the methane windows, coverage 
130 km wide with 1 km 

resolution during the circular 

mapping phase, and 1000 

km wide with 2 km resolution 

during aerobraking. 


ane ants yanaDuy A3: Submillimeter at 540- Alt/lat profiles of zonal Limb viewing from 
differences on short : ae es 

640 GHz with resolution 300 and meridional winds polar orbit, in-track 
with Earth and SMS 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Subject to NASA/ESA approval. 
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Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


PLANNING 
MISSION SCIENCE SCIENCE REQUIRED MEASUREMENTS/ MEASUREMENT PLAN MISSION 
eles ES) OBJECTIVES INVESTIGATIONS | DETERMINATIONS APPROACH INSTR. DATA PRODUCTS REQUIREMENTS 


M2: Cloud top altitude and A1: Image clouds using a low Maps of the regional Repeat passes over 
vertical extent, morphology, size | spatial and spectral distribution of clouds in high southern latitudes 
of clouds and likelihood of resolution mode of the near- Titan’s atmosphere with during mapping 
precipitation. Resolve heights to IR spectrometer that provides 1-2 km resolution phase. 

HIRIS 


10% of a scale height; determine | images in multiple near-IR providing for several 
cloud bases through direct or wavelengths, both in and out Earth years of temporal 
indirect (e.g., methane vapor of the methane windows, coverage 
profile) approaches. Repeat 130 km wide with 1 km 
observations of early summer resolution during the circular 
hemisphere convective clouds at | mapping phase, and 1000 
Spatial resolution 1 km. km wide with 2 km resolution 
during aerobraking. 
M1: Vertical distributions of A1: Mid-infrared spectra of Thermal and Limb and nadir 
abundances of minor constituents | the stratosphere in the 30- compositional maps and | viewing on polar orbit, 
Goal A: How as a function of latitude, time of 1400 wavenumbers (7-333 profiles of the rotation in azimuth 
does Titan day and season with better than Um) region, spectral stratosphere (50-450 
function as a 10% accuracy. resolution of 0.1-3 km) with altitude and 
system; to 04: Characterize wavenumbers, spatial latitude 
what extent the atmospheric resolution of <5 mrad IFOV. 
are there circulation and A2: Submillimeter sounding Alt/lat/local time Limb viewing from 
similarities flow of energy at 540-640 GHz with abundance profiles polar orbit, in-track 
and and its variability resolution 300 khz and 5% and off-track 
differences on short- precision in retrieved orientation 
with Earth and | timescales. abundances. 
other solar : A3: Direct sampling Mass High and low data Periapses varying 
system pelt De spectrometry up to 10,000 volume survey mode from 700 km upward 
bodies ? atmospheric Da at 1% peak height with requires 1s to complete | during aerosampling. 
composition. mass resolution 3000—10,000 and includes: Ram direction pointing 
and a dynamic range of 108. 1. Open source positive of the instrument 
ion spectrum during aerosampling. 
2. Open source negative | Sample inlet should be 
ion spectrum located far from the 
3. Open source neutral main thrusters to avoid 
spectrum contamination. 
4. Closed source neutral 
spectrum 


High Data Volume Data 
Rate: 48 kbits/s 


Low Data Volume Data 
Rate: 4 kbits/s 


[2: Determine the 
impact of haze and 
clouds. 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Subject to NASA/ESA approval. 
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Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


PLANNING 
MEASUREMENT 
APPROACH 


SCIENCE SCIENCE 


INVESTIGATIONS 


REQUIRED MEASUREMENTS/ 
DETERMINATIONS 

M1: Global topography with 10 m 
depth resolution in the region 
from 85°N to 85°S. Horizontal 
resolution required is 5-10 km 
cross track, 1 km lateral (along 
track) with 10 m vertical precision 
altimetry. Long temporal 
coverage of active regions. 

M2: Map extent of surface 
covered by liquid at 50 m 
resolution and 80% surface 
coverage. 


PLAN 
INSTR 


MISSION 
DATA PRODUCTS REQUIREMENTS 


MISSION 
A1: Altimetry measurements Quasi-global Topography | TiPRA can operate on 
with single band (>20 MHz map of Titan’s surface 

center) radar with capability with a spatial resolution 

of ~10 m height resolution TiPRA of 1-10 km and a vertical 

and 1 km (along-track) and 5- resolution of ~10 m, 

10 km (cross-track) spatial repeated coverage of 


elev NES) OBJECTIVES 


the nightside. 
resolution. 


active regions 
A1: High-resolution near-IR Three-color maps of 80% 
imaging at 2.05 + 0.08 um, HIRIS of Titan’s surface at 50 m 
2./3 + 0.08 um, and 5.35 + resolution 

0.45 um. 


Prefer mapping phase 
orbit at +4 hrs from 
local noon 


Goal A: How 
does Titan 
function as a 
system; to 
what extent 


are there 


similarities 


and 


O4: Characterize 
the atmospheric 
circulation and 
flow of energy 
and its variability 
on short- 
timescales. 


differences 
with Earth and 
other solar 


system 
bodies? 


O05: Characterize 
the amount of 
liquid on the 
Titan surface 


l4: Determine the 
effects of surface 
processes on 
meteorology. 


I1: Quantify the 
total major- 
hydrocarbon 
(methane/ethane) 


M3: Temperature gradients 
between liquid surface and 
surrounding terrains with 1 K 
precision. 


M4: Identify active volcanism in 
the equatorial region with 50 m 
resolution from orbit and .2.5 m 
resolution from 10 km altitude 


M1: Lake and sea bathymetry. 
Lateral 10 km /10 m vertical 
precision. 


A1: Mid- to far-infrared 


spectra of the stratosphere 
from 30-1400 wave numbers 


(7-333 ym), spectral 
resolution of 3 to 15 wave 


numbers, spatial resolution of 


<5 mrad IFOV. 


A1: High-resolution near-IR 
imaging at 2.05 + 0.08 um, 
2.13 + 0.08 um, and 5.35 + 


0.45 um. 
A2: Mid- to far-infrared 


spectra of the stratosphere 
from 30-1400 wave numbers 


(7-333 um), spectral 
resolution of 3 to 15 wave 


numbers, spatial resolution of 


<5 mrad IFOV. 


Far-IR thermal property 
maps of surface 


Three-color maps of 80% 
of Titan’s surface at 50 m 
resolution, contribution to 
thermal maps of the 
surface 

Thermal and 
compositional maps and 
profiles of the 
stratosphere (50-450 
km) with altitude and 
latitude 


Nadir viewing 


Prefer mapping phase 
orbit at +4 hrs from 
local noon 


Limb and nadir 
viewing on polar orbit, 
rotation in azimuth 


Measurement above 
the lake early and late 
in the mapping phase 
for seasonal 


inventory present in 
the lakes and seas. 


depth of ~5 km with ~10 m 
depth resolution. 


progression 





A1: Single band (>20 MHz 3D maps of lake and sea 
center) penetrating radar and regions with a vertical 
altimetry with capability of TiPRA resolution of ~10 m, 
sub-surface sounding to a Spatial resolution of ~10 
km, to a depth of 5 km 


today. 


KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Subject to NASA/ESA approval. 
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aadulN 


Titan Saturn System Mission 


SCIENCE 
OBJECTIVES 


O05: Characterize 
the amount of 
liquid on the 
Titan surface 
today. 


Goal A: How 
does Titan 
function as a 
system; to 
what extent 


are there 


similarities 


and 


differences 
with Earth and 
other solar 


system 
bodies? 


06: Characterize 
the major 
processes 
transforming the 
surface 
throughout time. 


FINAL REPORT 
SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


SCIENCE 
INVESTIGATIONS 


I1: Quantify the 
total major- 
hydrocarbon 
(methane/ethane) 
inventory present in 
the lakes and seas. 


12: Determine the 
depth of the lake at 
the landing site. 


l1: Determine the 
origin of major 
crustal features; 
correlate regional 
elevation changes 
with 
geomorphology and 
compositional 
variations. 


REQUIRED MEASUREMENTS/ 
DETERMINATIONS 

M2: Map extent of surface 

covered by liquid at 50 m 

resolution and 80% surface 

coverage. 


M1: Lake and sea bathymetry. 
Lateral 10 km /10 m vertical 
precision. 


M1: Surface topography with 10 
m height resolution in the region 
from 85°N to 85°S. Horizontal 
resolution required is 5-10 km 
cross track, 1 km lateral (along 
track) with 10 m vertical precision 
altimetry. Long temporal 
coverage of active regions 

M2: Surface topography with 10 
m height resolution and 0.5 km 
Spatial resolution. 


M3: Surface composition with 
200 m resolution in region at all 
available latitudes 


M4: Map surface features at 50 
m resolution in multiple 
wavelengths and 80% surface 
coverage and correlate 
morphology and spectral 
characteristics of surface features 
with topography. 


PLANNING 
MEASUREMENT 
APPROACH 
A1: High-resolution near-IR 
imaging at 2.05 + 0.08 um, 
2.13 + 0.08 um, and 5.35 + 
0.45 um. 


A1: Single band (>20 MHz 
center) penetrating radar and 
altimetry with capability of 
sub-surface sounding to a 
depth of ~5 km with ~10 m 
depth resolution. 

A1: Altimetry measurements 
with single band (>20 MHz 
center) radar with capability 
of ~10 m height resolution 
and 1 km (along-track) and 
5-10 km (cross-track) spatial 
resolution. 


A1: High-resolution near-IR 
stereo imaging at 5.35 + 0.45 
um. 


A1: Near-IR mapping 
spectroscopy within the 
atmospheric transmission 
windows from 0.85—-2.4 um 
and 4.8-5.8 um with spectral 
resolution >400 and spatial 
resolution = 250 m. 

A1: High-resolution near-IR 
imaging at 2.05 + 0.08 um, 
2./3 + 0.08 um, and 5.35 + 
0.45 um. 


PLAN 


INSTR. 


HIRIS 


30 JANUARY 2009 


TASK ORDER #NMO0710851 


MISSION 


DATA PRODUCTS REQUIREMENTS 


Three-color maps of 80% 
of Titan’s surface at 50 m 
resolution; will enable 
assessment of drainage 
into the subsurface and 
porosity 


3D maps of lake and sea 
regions with a vertical 
resolution of ~10 m, 
Spatial resolution of 

~10 km, to a depth of 5 
km 

Quasi-global topography 
map of Titan’s surface 
with a spatial resolution 
of 1-10 km and a vertical 
resolution of ~10 m, 
repeated coverage of 
active regions 


5 um stereo maps of 
80% of Titan’s surface 
with 10 m height 
resolution and 0.5 km 
Spatial resolution 
Near-IR spectral cubes 
characterizing the 
surface of Titan at 250 m 
resolution 


Three-color maps of 80% 
of Titan’s surface at 50 m 
resolution 


Prefer mapping phase 
orbit at +4 hrs from 
local noon. 
Measurement above 
the lake early and late 
in the mapping phase 
for seasonal 
progression 
Coordinated effort with 
lander and orbiter. 


TIPRA can take data 
on the nightside. 


Requires two global 
maps: one acquired 
near nadir and one 
acquired looking off 
nadir 

Prefer mapping phase 
orbit within +3 hrs 
from local noon 


Prefer mapping phase 
orbit at +4 hrs from 
local noon 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
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Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


PLANNING 


MISSION SCIENCE SCIENCE REQUIRED MEASUREMENTS/ MEASUREMENT PLAN MISSION 


resolution local noon 
coverage and correlate 0.45 um. 
morphology and spectral 

ios Charactonze the characteristics of surface features 


origin of major with topography. 
of liquid flow, 


surface features M2: Search for surface changes, | A1: Repeated high-resolution Regional maps of active Repeated 
including the effects | especially in lakes, channels, near-IR imaging of selected regions of Titan’s surface | observations over 
volcanic and aeolian features regions on several (e.g., polar regions) variety of timescales, 
tectonic, volcanic, 
HIRIS 


M1: Map surface features at 50 A1: High-resolution near-IR Three-color maps of 80% | Prefer mapping phase 
m resolution in multiple imaging at 2.05 + 0.08 um, of Titan’s surface at 50 m | orbit at +4 hrs from 
wavelengths and 80% surface 2.73 0.08 um, and 5.35 + 

HIRIS 


(tectonic changes and impacts timescales at 2.05 + 0.08 
are less likely). um, 2.73 + 0.08 um, and/or 
5.30 + 0.45 um. 


repeated multiple times especially in regions 
during the prime mission | where changes are 
likely (e.g., polar 
regions, sites of 
clouds/storms/precipit 
ation), prefer mapping 
Goal A: How | O6: Characterize phase orbit at +4 hrs 
does Titan the major from local noon 


functionasa | processes M1: Magnetic map of the surface | A1: Dual sensor, vector Normal mode 16Hz data | Precise location of the 
system; to transforming the magnetometer, with sensors from primary sensor and | orbiter, Orbiter attitude 
what extent surface located on a boom away from 1Hz data from secondary | and rigid boom for the 
of 128Hz data from Continuous magnetic 
MAPP 


eles ES) OBJECTIVES INVESTIGATIONS DETERMINATIONS APPROACH INSTR. DATA PRODUCTS REQUIREMENTS 


and impact events. 


similarities | | 
and I3: Determine the 


differences internal magnetic 


with Earth and signal of Titan 
other solar 

system 

bodies? 


are there throughout time. the magnetic signature of the sensor, with burst mode | magnetometer sensor. 
primary sensor triggered | field data, as much 


Orbiter. 
by command or coverage of the 
autonomously.(Normal surface as possible. 
mode 900 bits per Consider-ation of 
second (bps), burst mode | magnetic cleanliness 
6500 bps requirements vs. 

boom length 

M1: Sounding profiles of A1: Single band (>20 MHz 2D and 3D maps of TIPRA can take data 

I4: Detect and subsurface dielectric horizons, center) penetrating radar with Titan’s subsurface up to | on the nightside. 

measure the depth | over the entire mappable surface, | capability of sub-surface 5 km depth, with a 

of shallow up to 5 km depth at 10 m vertical | sounding to a depth of ~5 km TiPRA vertical resolution of 

subsurface resolution, and long temporal with ~10 m depth resolution. ~10 m, and a spatial 

reservoirs of liquid coverage of active regions. resolution of ~10 km; 

(hydrocarbons). repeated coverage of 

active regions 


aemarsnninic M1: Sounding profiles of A1: Single band (>20 MHz 2D and 3D maps of TIPRA can take data 
07: Determine parcial Reahericial subsurface dielectric horizons, center) penetrating radar with Titan’s subsurface up to on the nightside. 
the existence of =iructire: over the entire mappable surface, | capability of sub-surface 5 km depth, with a vert- 
a subsurface SoRAEIREROT up to 5 km depth at 10 m vertical | sounding toadepth of~5km | TIPRA | ical resolution of ~10 m, 
liquid water resolution, and long temporal with ~10 m depth resolution. and a spatial resolution 


ocean. Seas coverage of active regions. of ~10 km; repeated cov- 
erage of active regions 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
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Ty 


MISSION 
elev NES) 


audi 


Titan Saturn System Mission 


SCIENCE 
OBJECTIVES 


Goal A: How 
does Titan 
function as a 
system; to 


what extent 


are there 


similarities 


and 


differences 


07: Determine 
the existence of 
a subsurface 
liquid water 
ocean. 


with Earth and 
other solar 


system 
bodies? 


FINAL REPORT 
SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


SCIENCE 
INVESTIGATIONS 


|2: Determine if the 
crust is decoupled 
from the interior 
and the thickness 
and rigidity of the 
icy crust. 


I3: Determine the 
induced magnetic 
field signatures in 
order to confirm 
subsurface liquid 
and place 
constraints on the 
conductivity and 
depth of the liquid 


REQUIRED MEASUREMENTS/ 
DETERMINATIONS 

M1: Degree-two gravity 
coefficients (Jz, C22, S22) to yield 
k2 and phase lag. Harmonic 
amplitudes down to 0.1 ppm 
Titan surface gravity (equivalent 
to 1.3 x 10° cm/s?). 


M2: Rotation parameters to 0.1 
degree/yr and pole position shift 
to 0.1 degree/year. 


M3: The long-wavelength 
topography of Titan and 
topographic effects of large-scale 
geologic structures. Lateral 1- 
10 km/vertical 10 m; satisfied by 
global topographic 
measurements. 

M1: Measure vector magnetic 
field perturbations of order a few 
nT (with a resolution of order 
0.04 nT). Measurements of the 
inducing magnetic field allow 
separation of the inducing 
magnetic field (measured by the 
orbiter) from the induced fields 
(measured by the 
montgolfiere/lander). 


PLANNING 
MEASUREMENT 
APPROACH 


A1: Relative velocity 


between the spacecraft and 


ground station determined 


from Doppler tracking with an 
accuracy up to 50 um/s with 

60 s integration periods. (Ka- 
band link stability ~10-*° after 


all calibrations including 
accelerometer for non- 
gravitational forces). 


A1: Repeated high-resolution 


near-IR imaging at 2.05 + 
0.08 um, 2.73 + 0.08 um, 
and/or 5.35 + 0.45 um. 


A1: Altimetry measurements 
with single band (>20 MHz 
center) radar with capability 


of ~10 m height resolution 


and 1 km (along-track) and 
5-10 km (cross-track) spatial 


resolution. 

A1: Vector Magnetometry 
(part of a combined 
instrument). 


PLAN 
INSTR. 


HIRIS 


MAPP 


30 JANUARY 2009 


TASK ORDER #NMO0710851 


MISSION 


DATA PRODUCTS REQUIREMENTS 


Coefficients of spherical 
harmonic expansion of 
gravity field for further 
analysis and 
interpretation in terms of 
internal structure. The 
static degree-two gravity 
field will lead to 
constraints on the global 
density structure of the 
interior. Time variations 
of the degree-two field 
will lead to investigating 
the tidal response of the 
satellite and constraining 
its visco-elastic structure 
and crustal thickness 
High-resolution images of 
a set of fiducial points 
identified on Titan’s 
surface repeated multiple 
times during the prime 
mission 

Quasi-global topography 
map of Titan’s surface 
with a spatial resolution 
of 1-10 km and vertical 
resolution of ~10 m 


Continuous magnetic 
field vectors at 1s 
resolution, globally 
distributed, at varying 
altitudes 


Optimized gravity 
configuration near 
closest approach with 
minimized non- 
gravitational forces; 
repeat observations at 
the same C/A point 
but different true 
anomalies (€.g., 
apoapsis, periapsis) 


Repeated 
observations of 
fiducial points 


TIPRA can take data 
on the nightside. Need 
to tune the frequency 
after first pass. 


Requires a 
combination of orbiter 
and montgolfiére 
magnetometer 
measurements to be 
able to unequivocally 
resolve the induced 
signatures. 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
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FINAL REPORT 
SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


iaaddld 


Titan Saturn System Mission 


Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


PLANNING 
MEASUREMENT 
APPROACH 


A1: Relative velocity Coefficients of spherical Prefer mapping phase 
between the spacecraft and harmonic expansion of orbit height of 1500 
ground station determined gravity field for further km 
from Doppler tracking with an analysis and 
accuracy up to 50 um/s with interpretation in terms of 
60 s integration periods. (Ka- internal structure. The 
band link stability ~10-*° after static degree-two gravity 
all calibrations including field will lead to 
accelerometer for non- RSA | constraints on the global 
gravitational forces). density structure of the 
interior. Time variations 
of the degree-two field 
will lead to investigating 
the tidal response of the 


PLAN 
INSTR. 


SCIENCE 
OBJECTIVES 


SCIENCE 
INVESTIGATIONS 


REQUIRED MEASUREMENTS/ 
DETERMINATIONS 
M1: Global gravity field to at least 
degree six. Doppler accurate to 
50 m/s with 60 s integration 
periods. 


MISSION 


MISSION 
DATA PRODUCTS REQUIREMENTS 


elev NES) 


I1: Map interior 


Goal A: How structure of Titan. 


does Titan 
function as a 
system; to 
what extent 


O08: Determine 
the state of 
internal 
differentiation, 
whether Titan 
are there has a metal core 
similarities and an intrinsic 
and magnetic field, 
differences and constrain the 
with Earth and | crustal 

other solar expression of 
system thermal evolution 
bodies? of Titan’s interior. 


satellite and constraining 

its viscoelastic structure 

and crustal structure. 

Continuous 
measurements, 
globally distributed at 
varying altitudes. 


M1: Detect or set limits on the 
intrinsic magnetic field of Titan. 
Measure vector magnetic field 
perturbations of order a few nT 


A1: Vector Magnetometry 
(part of a combined 
instrument). 


12: Determine 
whether Titan has a 
dynamo. 


(with a resolution of order 
0.04 nT). Thermal and 
magnetospheric plasma 
measurements will provide 
supportive role with regard to 


Knowledge of orbiter 
attitude and location, 
and a rigid 
magnetometer boom. 
Consideration of 


external currents from 
magnetospheric measurements. 


magnetic cleanliness 
requirements vs. 
boom length. 

Limb and nadir 
viewing on polar orbit, 
rotation in 


Magnetic field vector at 1 
s resolution from both 
sensors lon and electron 
thermal and 
suprathermal velocity 
moments of density, 
MAPP temperature and 
magnetosphere- 
ionosphere winds. 


M1: Abundances of monomer A1: Passive Thermal-infrared Thermal and 

Fourier Transform compositional maps and 
spectrometry, in the region TIRS profiles of the 

from 30-1400 wavenumbers stratosphere (50- 


and polymer organic species and 
inorganic species with a 
detectability of <1 ppb and an 
accuracy of better than 3% over 
an altitude range from 30- 

1500 km. 


01: Determine 
the processes 
leading to form- 
ation of complex 
organics in the 
Titan 
atmosphere and 
their deposition 
on the surface. 


Goal B: To 
what level of 
complexity 
has prebiotic 
chemistry 
evolved in the 
Titan system? 


l1: Assay the 
Speciation and 
abundances of 
atmospheric trace 
molecular 
constituents. 


(7-333 um); resolution 0.1- 450 km) with altitude and 
3.0 wavenumber. latitude 


A2: Submillimeter sounding Alt/lat maps of selected 
organics 
SMS 


at 540-640 GHz with 
KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Limb viewing from 
polar orbit, in-track 
and off-track 
orientation 


resolution 300 khz and 10% 
precision in retrieved 
abundances. 
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MISSION 
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Goal B: To 
what level of 
complexity 
has prebiotic 
chemistry 
evolved in the 
Titan system? 


audi 


Titan Saturn System Mission 





SCIENCE 
OBJECTIVES 


01: Determine 
the processes 
leading to form- 
ation of complex 
organics in the 
Titan 
atmosphere and 
their deposition 
on the surface. 


FINAL REPORT 
SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


SCIENCE 
INVESTIGATIONS 


l1: Assay the 
Speciation and 
abundances of 
atmospheric trace 
molecular 
constituents. 


I2: Assay the 
molecular 
complexity of the 
condensed phase. 


REQUIRED MEASUREMENTS/ 
DETERMINATIONS 


M1: Abundances of monomer 


and polymer organic species and 
inorganic species with a 
detectability of <1 ppb and an 
accuracy of better than 3% over 
an altitude range from 30- 

1500 km. 


M2: Stable isotope ratios of 
nitrogen, carbon, oxygen and 
hydrogen in photochemical 
products of methane, nitrogen 
and carbon monoxide. 


M1: Abundances of organic 
species in the atmosphere with a 
detectability of <1 ppb and an 
accuracy of better than 3% over 
an altitude range of 30-500 km, 
at polar latitudes with <5 
mradians spatial resolution and 
long temporal coverage. 


PLANNING 
MEASUREMENT 
APPROACH 

A3: Direct sampling Mass 
spectrometry up to 

10,000 Da with mass 
resolution 10,000 at 1% of 
the peak height, sensitivity of 
1 ppb at 850 km and a 
dynamic range of 108. 


PLAN 


A1: Direct sampling Mass 
spectrometry up to 

10,000 Da with mass 
resolution 10,000 at 1% of 
the peak height and a 
dynamic range of 108. 


A1: Passive Thermal-infrared 
Fourier Transform 
spectrometry, in the region 
30-1400 wavenumbers (7- 
333 um); resolution 0.1-3.0 
wavenumbers. 


INSTR. 


30 JANUARY 2009 


TASK ORDER #NMO0710851 


MISSION 


DATA PRODUCTS REQUIREMENTS 


High and low data 
volume survey mode 
spectra: 

1. Open source positive 
ion spectrum 

2. Open source negative 
ion spectrum 

3. Open source neutral 
spectrum 

4. Closed source neutral 
spectrum 

5. High mass resolution 
mode 

High Data Volume Data 
Rate: 48 kbits/s 

High and low data 
volume survey mode 
spectra: 

1. Open source positive 
ion spectrum 

2. Open source negative 
ion spectrum 

3. Open source neutral 
spectrum 

4. Closed source neutral 
spectrum 

5. High mass resolution 
mode 


High Data Volume Data 
Rate: 48 kbits/s 

Thermal and 
compositional maps and 
profiles of the 
stratosphere (50- 

450 km) with altitude and 
latitude 


Periapses varying 
from 700 km upward 
during aerosampling. 
Ram direction pointing 
of the instrument 
during aerosampling. 
Sample inlet should be 
located far from the 
main thrusters to avoid 
contamination. 


Periapses varying 
from 700 km upward 
during aerosampling. 
Ram direction pointing 
of the instrument 
during aerosampling. 
Sample inlet should be 
located far from the 
main thrusters to avoid 
contamination. 


Limb and nadir 
viewing on polar orbit, 
rotation in azimuth 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Subject to NASA/ESA approval. 
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MISSION 
efey NES) 


Goal B: To 
what level of 
complexity 
has prebiotic 
chemistry 
evolved in the 
Titan system? 


audi 


Titan Saturn System Mission 


SCIENCE 
OBJECTIVES 


01: Determine 
the processes 
leading to 
formation of 
complex 
organics in the 
Titan 
atmosphere and 
their deposition 
on the surface. 


FINAL REPORT 
SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


SCIENCE 
INVESTIGATIONS 


I3: Quantify the 
sources of chemical 
energy for 
atmospheric 
chemistry. 


REQUIRED MEASUREMENTS/ 
| DETERMINATIONS 

M1: 3D ion-electron plasma 
measurements with FOV ~27z 
Steradians, view flow in corotation 
and ram directions; view upward 
and downward looking 
hemispheres (unlikely to be 
simultaneous at all times). 3D 
plasma electron measurements 
must cover the energy range 
from 1 eV to 30 keV with angular 
resolution ~ 20°x20°, energy 
resolution AE/E ~18% and 
geometric factor GF ~ 1.0e3 cm?- 
ster-eV/eV. Electron measure- 
ments from 0.01 eV to 40 eV will 
be provided by LP. 3D plasma 
ion measurements must cover 
the energy range from 1 eV to 30 
kV, angular resolution 20°x20°, 
energy resolution AE/E ~18%, 
mass range 1 < M/Q < 10,000 
amu/charge, and geometric factor 
GF ~ 1.0e° cm2-ster-eV/eV .The 
energetic particle measurements 
will be from 20 keV to 1 MeV for 
electrons and 10 MeV for ions 
with energy resolution AE/E 
~30%, angular resolution ~30° 
and GF ~ 0.05 cm2-ster or 
greater. The energetic ion 
measurements should have mass 
resolution M/AM ~10 or better. 
M2: Thermal electron density and 
temperature from ionosphere 
peak upward. 


PLANNING 
MEASUREMENT 

APPROACH 
A1: Low Energy Plasma and 
Particles Instrument 
(measures ion and electron 
fluxes from few 
ev MeV. Plasma 
instrument (E/Q <30 kV) 
must separate water group, 
methane group and 
ammonium group ions with 
TOF mass resolution M/AM 
~10 to 60 Energetic Particle 
Spectrometer (measures 
magnetospheric particle 
fluxes from 10 keV to >Mev) 
with M/AM ~10 as part of a 
combined package with dual 
head vector Magnetometer 
and Langmuir probe. 


PLAN 


A1: Langmuir (swept 
voltage/current) probe as part 
of combined package with 
Low Energy Plasma and 
Particles Instrument, 
Energetic Particle 
Spectrometer and dual vector 
magnetometer. (Note: to 
obtain implied vertical profile 
requires topside sounding 
using low frequency 
ionospheric sounder addition 
to TIPRA similar to MARSIS] 


INSTR. 


30 JANUARY 2009 


TASK ORDER #NMO0710851 


MISSION 


DATA PRODUCTS REQUIREMENTS 


e Magnetic field vector 
data for pitch angle 
determination 

e Flux of electrons from 
0.01 eV to 1 MeV vs 
energy and direction 

e Flux of ions from 
0.1 eV to 1 MeV vs. 
energy, direction, ion 
composition and time. 

e lon composition 
((H+,H2+) vs C, N, O) 
ions) 

e lon and electron 
velocity moments of 
densities, winds and 
temperatures vs. time. 

e Thermal electron 
density and 
temperature vs. time 


Thermal electron density 
and temperature vs. time 
ion densities, ion 
composition, ion 
temperature and ion 
flows vs. time 


Periapses from 

700 km upward during 
aerosampling and 
950 km upwards 
during main mission. 
Complete range of 
local times and 
latitudes. Downward 
going hemisphere 
visible. 


Atmospheric sampling 
phase to get vertical 
profiles. 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
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MISSION 
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Goal B: To 
what level of 
complexity 
has prebiotic 
chemistry 
evolved in the 
Titan system? 


FINAL REPORT 
SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


SCIENCE 
OBJECTIVES 


01: Determine 
the processes 
leading to 
formation of 
complex 
organics in the 
Titan 
atmosphere and 
their deposition 
on the surface. 


O02: Characterize 
the degree to 
which the Titan 
organic inventory 
is different from 
known abiotic 
organic material 
in meteorites. 


O03: Characterize 
what chemical 
modification of 
organics occurs 
on the surface. 


Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


SCIENCE 
INVESTIGATIONS 


I3: Quantify the 
sources of chemical 
energy for 
atmospheric 
chemistry. 


14: Determine 
surface 
composition. 


l1: Assay the 
composition of 
organic deposits 
exposed at the 
surface, including 
dunes, lakes, seas. 


l1: Determine the 
roles of cratering 
and cryovolcanism 
in modification and 
hydrolysis of 
organics. 


[2: Determine the 
importance of 
surface inorganic 
compounds as 
surface catalysts or 
doping agents. 


REQUIRED MEASUREMENTS/ 
DETERMINATIONS 


M3: Flux of UV photons. 


M1: Inventory organic and 
inorganic surface constituents at 
250 m spatial resolution. 


M1: Inventory organic and 
inorganic surface constituents at 
250 m spatial resolution. 


M1: Inventory organic species 
between +65 and -90 degrees 
latitude with 250 m spatial 
resolution and long temporal 
coverage. 


M2: Sounding profiles of 
subsurface dielectric horizons 
with 10 m vertical resolution and 
extensive surface coverage. 
Horizontal resolution required is 
9-10 km cross track, 1 km lateral 
(along track) with 10 m vertical 
precision altimetry. 

M1: Identify inorganic salts and 
compounds containing 
phosphorous and other 
potentially reactive inorganic 
agents, from latitude 85°N to 
85°S with 250 m spatial 
resolution and long temporal 
coverage. 


PLANNING 
MEASUREMENT 
APPROACH 
A1: : Modeled from swept 
voltage/current obtained by 
Langmuir probe (part of 
combined package) 


A1: Near-IR mapping 
spectroscopy within the 
atmospheric transmission 
windows from 0.85-2.4 um 
and 4.8-5.8 um with spectral 
resolution >400 and spatial 
resolution = 250 m. 

A1: Near-IR mapping 
spectroscopy within the 
atmospheric transmission 
windows from 0.85-2.4 um 
and 4.8-5.8 um with spectral 
resolution >400 and spatial 
resolution = 250 m. 


A1: Repeated near-IR 
mapping spectroscopy within 
the 2- and 5-um 
atmospheric-methane 
transmission windows (1.9- 
2.4 um and 4.8-5.8 um) with 
spectral resolu-tion >400 and 
Spatial resolution = 250 m. 
A1: Single band (>20 MHz 
center) penetrating radar with 
capability of sub-surface 
sounding to a depth of ~5 km 
with ~10 m depth resolution. 


A1: Partially completed with 
repeated near-IR mapping 
spectroscopy within the 
atmospheric transmission 
windows from 0.85-2.4 um 
and 4.8-5.8 um with spectral 
resolution >400 and spatial 
resolution = 250 m. 


PLAN 
INSTR. 


MAPP 
HIRIS 


30 JANUARY 2009 


TASK ORDER #NMO0710851 


MISSION 


DATA PRODUCTS REQUIREMENTS 


Thermal electron density 
and temperature vs. .time 
ion densities, ion 
composition, ion 
temperature and ion 
flows vs. time 

Near-IR spectral cubes 
characterizing the 
surface of Titan at 250 m 
resolution 


Near-IR spectral cubes 
characterizing the 
surface of Titan at 250 m 
resolution 


Near-IR spectral cubes of 
selected regions of Titan 
at 250 m resolution 
repeated multiple times 
during the prime mission 


2D and 3D maps of 
Titan’s subsurface up to 
5 km depth, with a 
vertical resolution of 
~10 m, and a spatial 
resolution of ~10 km 


Near-IR spectral cubes of 
selected regions of Titan 
at 250 m resolution 
repeated multiple times 
during the prime mission 


Continuous 
measurements, 
globally distributed at 
varying altitudes 


Prefer mapping phase 
orbit within +3 hrs 
from local noon 


Prefer mapping phase 
orbit within +3 hrs 
from local noon 


Prefer mapping phase 
orbit within +3 hrs 
from local noon 


Prefer mapping phase 
orbit within +3 hrs 
from local noon 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
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MISSION 
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Goal B: To 
what level of 
complexity 
has prebiotic 


chemistry 


evolved in the 
Titan system? 


KEY: 


FINAL REPORT 
SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


PLANNING 
MEASUREMENT 
APPROACH 


SCIENCE 
OBJECTIVES 


SCIENCE 
INVESTIGATIONS 


REQUIRED MEASUREMENTS/ 
DETERMINATIONS 


M1: Flux of cosmic rays. 


M2: Distribution of impacts visible 
at the surface or buried as a 
result of erosional and 
depositional modification. 


A1: High-resolution near-IR 
imaging at 2.05 + 0.08 um, 
2./3 + 0.08 um, and 5.35 + 
0.45 um. 

A2: Single band (>20 MHz 
center) penetrating radar with 
capability of sub-surface 
sounding to a depth of ~5 km 
with ~10 m depth resolution. 


I3: Quantify the 
sources of energy 
for surface 
chemistry and 
identify the sites 
where it may have 
been present. 


M3: Map surface at 50 m 
resolution in multiple wavelengths 
and correlate morphology and 
spectral characteristics of surface 
features with topography. 

M4: Map compounds such as 
acetylene and polyacetylene that 
indicate sites of chemical energy 
from latitudes 85°N to 85°S with 
290 m spatial resolution and long 
temporal coverage. 


A1: High-resolution near-IR 
imaging at 2.05 + 0.08 um, 
2./3 + 0.08 um, and 5.35 + 
0.45 um. 


O03: Characterize 
what chemical 
modification of 
organics occurs 


on the surface. A1: Repeated near-IR 


mapping spectroscopy within 
the atmospheric transmission 
windows from 0.85-2.4 um 
and 4.8-5.8 um with spectral 
resolution >400 and spatial 
resolution = 250 m 

A1: Single band (>20 MHz 
center) penetrating radar with 
capability of sub-surface 
sounding to a depth of ~5 km 
with ~10 m depth resolution. 


M1: Sounding profiles of 
subsurface dielectric horizons 
with 10 m vertical resolution and 
extensive surface coverage. 
Horizontal resolution required is 
5-10 km cross track, 1 km lateral 
(along track) with 10 m vertical 
precision altimetry. 

M1: Map compounds such as 
ammonia, sulfates, and more 
complex organics (€.g., 
CHsCOOk) at cryovolcanic sites 
with 250 m spatial resolution. 


I4: Quantify the 
amount of aerosols 
deposited on 
Titan’s surface and 
their modification as 
they get buried. 


A1: Near-IR mapping 
spectroscopy within the 
atmospheric transmission 
windows from 0.85-2.4 um 
and 4.8-5.8 um with spectral 
resolution >400 and spatial 
resolution = 250 m. 


l1: Determine 
whether evidence 
of sub-surface 
ocean species Is 
present in 
cryovolcanic sites. 


O4: Characterize 
the complexity of 
species in the 
subsurface 
ocean. 


O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1 


Subject to NASA/ESA approval. 
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PLAN 
INSTR. 


A1: Use star tracker to 
determine flux. 


HIRIS 


HIRIS 


HIRIS 


HIRIS 


30 JANUARY 2009 


TASK ORDER #NMO0710851 


MISSION 


DATA PRODUCTS REQUIREMENTS 


Three-color maps of 80% 
of Titan’s surface at 50 m 
resolution 


2D and 3D maps of 
Titan’s subsurface up to 
5 km depth, with a 
vertical resolution of ~10 
m, and a spatial 
resolution of ~10 km 
Three-color maps of 80% 
of Titan’s surface at 50 m 
resolution 


Near-IR spectral cubes of 
selected regions of Titan 
at 250 m resolution 
repeated multiple times 
during the prime mission 


2D and 3D maps of 
Titan’s subsurface up to 
5 km depth, with a 
vertical resolution of ~10 
m, and a spatial 
resolution of ~10 km 


Near-IR spectral cubes of 
cryovolcanic sites on 
Titan with 250 m spatial 
resolution 


...M4 = Measurement 1... Measurement 4 


Prefer mapping phase 
orbit at +4 hrs from 
local noon 


TIPRA can take data 
on the nightside. 


Prefer mapping phase 
orbit at +4 hrs from 
local noon 


Prefer mapping phase 
orbit within +3 hrs 
from local noon 


TIPRA can take data 
on the nightside. 
Profiles coordinated 
with HiRIS data. 


Prefer mapping phase 
orbit within +3 hrs 
from local noon 
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Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


PLANNING 
MISSION SCIENCE SCIENCE REQUIRED MEASUREMENTS/ MEASUREMENT PLAN MISSION 
GOALS OBJECTIVES INVESTIGATIONS DETERMINATIONS APPROACH INSTR. DATA PRODUCTS REQUIREMENTS 


M1: Isotopic composition of A1: Partially met with near-IR Near-IR spectral cubes Prefer mapping phase 

surface carbon and oxygen mapping spectroscopy within characterizing the orbit within +3 hrs 

species at 250 m resolution. the atmospheric transmission surface of Titan at 250 m_ | from local noon 

windows from 0.85-2.4 um HIRIS | resolution 

and 4.8-5.8 um with spectral 

resolution >400 and spatial 

resolution = 250 m. 
M2: lsotopic composition of A1: Mid-infrared spectra of Thermal and Limb and nadir 
atmospheric carbon and oxygen the stratosphere with 30- compositional maps and | viewing on polar orbit, 
species from the surface to 1500 | 1400 wave numbers (7- profiles of the rotation in azimuth 
km. 333 um), spectral resolution stratosphere (50-450 

of 0.1 to 3 wave numbers, km) with altitude and 

O5: Characterize Spatial resolution of <5 mrad latitude. 

bulk IFOV. 

composition, l1: Determine A2: Submillimeter sounding Isotopic ratios of Limb viewing from 

sources of whether carbon at 540-640 GHz with C,H, O, N in several polar orbit, in-track 

nitrogen and dioxide is primarily resolution 300 khz and 5% species and off-track 
chemistry methane, and internally derived or precision in retrieved orientation 

evolved inthe | exchange photochemically abundances. 

Titan system? | Detween the produced. A3: Direct sampling Mass High and low data Periapses varying 
surface and the spectrometry up to volume survey mode from 700 km upward 
interior. 10,000 Da with mass spectra: during aerosampling. 

resolution 10,000 at 1% peak 1. Open source positive Ram direction pointing 
height and dynamic range of ion spectrum of the instrument 
10°. 2. Open source negative | during aerosampling. 
ion spectrum Sample inlet should be 
3. Open source neutral located far from the 
spectrum main thrusters to avoid 
4. Closed source neutral | contamination. 
spectrum 
5. High mass resolution 
mode 
High Data Volume Data 
Rate: 48 kbits/s 


Goal B: To 
what level of 
complexity 
has prebiotic 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Subject to NASA/ESA approval. 
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Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


PLANNING 
MEASUREMENT PLAN 
APPROACH INSTR. 


MISSION 


SCIENCE 
DATA PRODUCTS REQUIREMENTS 


SCIENCE 
INVESTIGATIONS 


REQUIRED MEASUREMENTS/ 


MISSION 
DETERMINATIONS 


elev NES) OBJECTIVES 


M1: Isotopic composition of 
atmospheric carbon with 
precision of 0.1 per mil at 
altitudes from 600 km upwards 
(particularly in well mixed region 
below 850 km). 


A1: Direct sampling Mass 
spectrometry with sensitivity 
of 10 ppb at 850 km altitude. 
A dual inlet system with a 
reference gas is required for 
accurate isotope 
determination. 


High and low data 
volume survey mode 
spectra: 

1. Open source positive 
ion spectrum 

2. Open source negative 
ion spectrum 

3. Open source neutral 
spectrum 

4. Closed source neutral 


Periapses varying 
from 700 km upward 
during aerosampling. 
Ram direction pointing 
of the instrument 
during aerosampling. 
Sample inlet should be 
located far from the 
main thrusters to avoid 
contamination. 


whether methane is spectrum 

primordial or 5. High mass resolution 
derived from carbon mode 

dioxide. 


Goal B: To 
what level of 
complexity 
has prebiotic 
chemistry 
evolved in the 
Titan system? 


O05: Characterize 
bulk 
composition, 
sources of 
nitrogen and 
methane, and 
exchange 
between the 
Surface and the 
interior. 


whether molecular 
nitrogen is derived 


M2: Isotopic composition of 
surface carbon species at 250 m 
Spatial resolution. 


M1: Isotopic composition of 
atmospheric nitrogen from 600 
km upwards to a precision of 0.1 
per mil. 


A1: Near-IR mapping 
spectroscopy within the 
atmospheric transmission 
windows from 0.85-2.4 um 
and 4.8-5.8 um with spectral 
resolution >400 and spatial 
resolution = 250 m. 

A1: Direct sampling Mass 
spectrometry with sensitivity 
of 10 ppb at 850 km altitude. 
A dual inlet system with a 
reference gas is required for 
accurate isotope 
determination. 


High Data Volume Data 
Rate: 48 kbits/s 

Near-IR spectral cubes 
characterizing the 
surface of Titan at 250 m 
resolution 


High and low data 
volume survey mode 
spectra: 

1. Open source positive 
ion spectrum 

2. Open source negative 
ion spectrum 

3. Open source neutral 
spectrum 

4. Closed source neutral 
spectrum 

5. High mass resolution 
mode 


High Data Volume Data 
Rate: 48 kbits/s 


Prefer mapping phase 
orbit within +3 hrs 
from local noon 


Periapses varying 
from 700 km upward 
during aerosampling. 
Ram direction pointing 
of the instrument 
during aerosampling. 
Sample inlet should be 
located far from the 
main thrusters to avoid 
contamination. 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Subject to NASA/ESA approval. 
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MISSION 
elev NES) 


Goal B: To 
what level of 
complexity 
has prebiotic 
chemistry 
evolved in the 
Titan system? 


KEY: 
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Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


PLANNING 
MEASUREMENT 

PN odd O)N CL 
A1: Near-IR mapping 
spectroscopy within the 
atmospheric transmission 
windows from 0.85-2.4 um 
and 4.8-5.8 um with spectral 
resolution >400 and spatial 
resolution = 250 m. 
A1: Single band (>20 MHz 
center) penetrating radar with 
capability of sub-surface 
sounding to a depth of ~5 km 
with ~10 m depth resolution. 


SCIENCE 
OBJECTIVES 


SCIENCE 
INVESTIGATIONS 


REQUIRED MEASUREMENTS/ 
DETERMINATIONS 

M2: Inventory compounds such 

as ammonia and ammonium 

hydrate between +65 and -90 

degrees latitude with 250 m 

Spatial resolution. 


PLAN 


I3: Determine 
whether molecular 
nitrogen is derived 
from ammonia. 


M1: Sounding profiles of 
subsurface dielectric horizons 
with 10 m vertical resolution and 
extensive surface coverage. 
Horizontal resolution required is 
5-10 km cross track, 1 km lateral 
(along track) with 10 m vertical 
precision altimetry. 

M1: Quantify noble gas isotopic 
ratios (Ar, Kr, Xe) 


I4: Determine 
05: Characterize | whether pockets of 
bulk partial melt are 
composition, present at depth. 
sources of 
nitrogen and 
methane, and 
exchange 
between the 
surface and the 
interior. 


A1: Direct sampling Mass 
spectrometry with sensitivity 
of 10 ppb at 850 km altitude. 
A dual inlet system with a 
reference gas is required for 
accurate isotope 


15: Determine the determination. 


isotopic ratios of 
noble gases’ 


Subject to NASA/ESA approval. 
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INSTR. 


30 JANUARY 2009 


TASK ORDER #NMO0710851 


MISSION 


DATA PRODUCTS REQUIREMENTS 


Near-IR spectral cubes 
characterizing the 
surface of Titan at 250 m 
resolution 


2D and 3D maps of 
Titan’s subsurface up to 
5 km depth, with a 
vertical resolution of ~10 
m, and a spatial 
resolution of ~10 km 


High and low data 
volume survey mode 
spectra: 

1. Open source positive 
ion spectrum 

2. Open source negative 
ion spectrum 

3. Open source neutral 
spectrum 

4. Closed source neutral 
spectrum 

5. High mass resolution 
mode 


High Data Volume Data 
Rate: 48 kbits/s 


O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Prefer mapping phase 
orbit within +3 hrs 
from local noon 


TIPRA can take data 
on the nightside. 
Profiles coordinated 
with HiRIS data. 


Periapses varying 
from 700 km upward 
during aerosampling. 
Ram direction pointing 
of the instrument 
during aerosampling. 
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Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


PLANNING 
MISSION SCIENCE SCIENCE REQUIRED MEASUREMENTS/ MEASUREMENT PLAN MISSION 
elev NIRS) OBJECTIVES INVESTIGATIONS DETERMINATIONS APPROACH INSTR. DATA PRODUCTS REQUIREMENTS 

M1: 3D ion-electron plasma A1: Measure ion and e Vector magnetic field Periapses from 
measurements with FOV ~27z electron fluxes from few data to determine pitch | 700 km upward during 
steradians, view flow in corotation | ev-10 MeV. Plasma angles aerosampling and 
and ram directions; view upward | instrument (E/Q <30 kV) e Flux of electrons from | 950 km upwards 
and downward looking must separate water group, 0 to 1 MeV vsenergy | during main mission. 
hemispheres (not likely to be methane group and and direction Complete range of 
simultaneous at all times). The ammonium group ions with e Flux of ions from 0 to1 | local times and 
3D plasma electron TOF mass resolution M/AM MeV vs energy and latitudes. Downward 
measurements must cover the ~10 (ST) and 60 (LEF). direction and upward going 
energy range from 1 eV to 30 Energetic Particle e lon composition hemispheres visible. 
keV with angular resolution Spectrometer (measures (protons vs O ions) 

Goal C: ~20°x20°, energy resolution magnetospheric particle e Thermal electron 

Viinat can aes , ney and caehalt factor ee fou ae to fl sepSl) ahs : 

: . . ~ 1.0e° cm+-ster-eV/eV. wi ~ 10 as part of a emperature vs time 
Pel U3 ae zene ake Electron measurements from combined package. The 
aaa cae at a 0.01 eV to 40 eV will be provided | plasma instrument will need 
eee sr vintliee MNloainioe ee ae Tfan by LP. The 3D plasma ion to measure the ion 

Bee CAG Bee hata Hea ee measurements must cover the composition within Saturn’s 

the S eeu g An aenictaanaihe energy range from 0.1 V to 30 magnetosphere with water 

TaaRNGtOEOHare:..|escabe be af kV, angular resolution 20°x20°, group ions indicating an 

Hh a iow ai a Aimosonenc: |\ Cusley resolution AE/E ~ 18%, Enceladus source and 

rt pe teats P mass range 1 < M/Q < 10,000 nitrogen ions and methane 
a amu/charge, and geometric factor | ions indicating a Titan 


and from 
Saturn's 
magnetos 
phere 
about the 
origin and 


evolution GF ~ 1.0e3 cm2-ster-eV/eV source. 


Saturn Magnetosphere 


of Titan? (ability to attenuate GF desirable 


for ionospheric measurements. 
The hot plasma and energetic 
particle measurements will be 
from 20 keV to 1 MeV for 
electrons and 10 MeV for ions 
with energy resolution AE/E 
~30%, angular resolution ~30° 
and GF ~ 0.05 cm2-ster or 
greater. The energetic ion 
measurements should have mass 
resolution M/AM ~10 or better. 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Subject to NASA/ESA approval. 
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MISSION 
eles NES) 


Goal C: 
What can 
be learned 
from 
Enceladus 
and from 
Saturn's 
magnetos 
phere 
about the 
origin and 
evolution 
of Titan? 
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SCIENCE 
OBJECTIVES 


01: Determine 
how Titan's 
atmosphere 
evolves by virtue 
of its coupling to 
the Saturn 
magnetosphere 
and Titan's low 
gravity. 


FINAL REPORT 
SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


SCIENCE 
INVESTIGATIONS 


l1: Determine how 
energy is deposited 
in the upper 
atmosphere of Titan 
to drive the 
chemistry and the 
escape rate of 
major atmospheric 
constituents. 


12: Determine the 
escape rates and 
mechanisms of 
major atmospheric 
species on Titan. 


REQUIRED MEASUREMENTS/ 
| DETERMINATIONS 

M2: Thermal electron density and 
temperature in situ and density 
profiles as a function of altitude 
from the ionospheric peak to the 
orbiter. 


M3: Abundances of upper 
atmospheric constituents with M 
up to 10,000 Da; mass resolution 
10,000 at 1% of peak height at 
altitudes from 700 km through 
1000 km; sensitivity including 
isotopes, detectability down to 
0.01 ppb. 


M1: Vertical profiles of carbon, 
nitrogen and oxygen containing 
compounds as major and minor 
constituents near the exobase of 
Titan with accuracy better than 
o%. 


PLANNING 
MEASUREMENT 
APPROACH 


A1: Langmuir (swept 


voltage/current) probe as part 
of combined packager. (Note: 


to obtain implied vertical 
profile requires topside 
sounding using low 
frequency ionospheric 
sounder addition to TIPRA 
[similar to MARSIS] 

A1: Direct sampling Mass 
spectrometry up to 10,000 
Da with mass resolution 
10,000 at 1% peak height 
and dynamic range of 10°. 


A1: Submillimeter sounding 


at 540-640 GHz with 
resolution 300 khz. 


A2: Mid-infrared spectra of 


the stratosphere over the 
region 30-1400 wave 
numbers (7-333 um), 


PLAN 
INSTR. 


MAPP 


PMS 
MSs 


30 JANUARY 2009 


TASK ORDER #NMO0710851 


MISSION 


DATA PRODUCTS REQUIREMENTS 


Thermal electron density 
and temperature vs time 


High and low data 
volume survey mode 
spectra: 

1. Open source positive 
ion spectrum 

2. Open source negative 
ion spectrum 

3. Open source neutral 
spectrum 

4. Closed source neutral 
spectrum 

5. High mass resolution 
mode 


High Data Volume Data 
Rate: 48 kbits/s 
Alt/lat abundance profiles 


Thermal and 
compositional maps and 
profiles of the 
stratosphere (50- 


Periapses from 

700 km upward during 
aerosampling and 
950 km upwards 
during main mission. 
Complete range of 
local times and 
latitudes. 


Ram direction pointing 
of the instrument 
during flybys. Sample 
inlet should be located 
far from the main 
thrusters to avoid 
contamination. 


Limb viewing from 
polar orbit, in-track 
and off-track 
orientation 

Limb and nadir 
viewing on polar orbit, 
rotation in azimuth 


450 km) with altitude and 
latitude 


spectral resolution of 0.1 to 3 
wave numbers, spatial 
resolution of <5 mrad IFOV. 


TIRS 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Subject to NASA/ESA approval. 
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audi 


SCIENCE 
- OBJECTIVES 


eles NES) 


O2: Infer the 
crustal and deep 
internal structure 
of Enceladus, 
including the 
presence of 
gravity 
anomalies, and 
the moon's tidal 
history. 


FINAL REPORT 
SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


SCIENCE 
INVESTIGATIONS 


l1: Test for the 
presence of crustal 
or deeper 
structures 
associated with 
Enceladus’ internal 
activity, including 
an interface 
between a solid 
crust and a liquid 
layer, as well as 
partial melt pockets 


12: Test for true 
polar wander on 
Enceladus. 


REQUIRED MEASUREMENTS/ 
| DETERMINATIONS 

M1: Degree-two gravity 
coefficients (J2, C22, S22). 
Harmonic amplitudes down to 
0.1 ppm Enceladus surface 
gravity. 


M2: Sounding profiles of 
subsurface dielectric horizons, in 
the active region, up to 50 km 
depth at 100 m vertical resolution 
and a spatial resolution better 
than 2 km. 


M1: Obliquity and spin of 
Enceladus. 


PLANNING 
MEASUREMENT 

PN odd ONC 
A1: Relative velocity 
between the spacecraft and 
ground station determined 
from Doppler tracking with an 
accuracy up to 50 um/s with 
60 s integration periods. (Ka- 
band link stability ~10-° after 
all calibrations including 
accelerometer for non- 
gravitational forces). 


PLAN 


A1: Single band (>20 MHz 
center) penetrating radar and 
altimetry with capability of 
sub-surface sounding to a 
depth of ~50 km with ~10 m 
depth resolution. 


A1: Repeated high resolution 
near-IR imaging at 2.05 + 
0.08 um, 2.73 + 0.08 um, 
and 5.35 + 0.45 um. 


INSTR. 


30 JANUARY 2009 


TASK ORDER #NMO0710851 


Titan Saturn System Mission 


MISSION 


DATA PRODUCTS REQUIREMENTS 


Coefficients of spherical 
harmonic expansion of 
gravity field for further 
analysis and 
interpretation in terms of 
internal structure. The 
static degree-two gravity 
field will lead to 
constraints on the global 
density structure of the 
interior. Time variations 
of the degree-two field 
will lead to investigating 
the tidal response of the 
satellite and constraining 
its viscoelastic structure. 
Regional gravity profiles 
will provide constraints 
on the crustal structure. 
2D and 3D maps of 
Enceladus’ subsurface to 
a 20 km depth on 
average and up to 50 km 
depth locally, with a 
vertical resolution of ~10 
m, over the active region 


Landmark displacement 
maps for Enceladus at 
20 m resolution (nominal 
position changes as seen 
between different 
observations of same 


Optimized gravity 
configuration near 
closest approach with 
minimized non- 
gravitational forces as 
well as Doppler 
tracking over long 
arcs. 


Observations at C/A 
for all flyoys. Use long 
radar echo gate in 
order to receive 
echoes from greater 
penetration depths. 


Simultaneous 
observation with RSA 
to obtain both the 
subsurface structure 
and associated gravity 
Signature. 

Acquired ~600 km 
from Enceladus. 
Repeated on multiple 
passes. 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Subject to NASA/ESA approval. 
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Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


SCIENCE 


SCIENCE 
- OBJECTIVES 


INVESTIGATIONS 


















MISSION 
eles NES) 


l1: Determine the 
composition of the 
plume, including 
isotopic 
abundances. 








O03: Characterize 
the chemistry of 
the Enceladus 
plumes. 





O04: Understand 
the formation of 
the active region 
near the south 
pole, and 
whether liquid 
water exists 
beneath the 
area. 


I1: Characterize the 
global and regional 
geomorphology of 

Enceladus’ surface. 


KEY: 





PLANNING 


REQUIRED MEASUREMENTS/ MEASUREMENT 








DETERMINATIONS APPROACH 
M1: Abundances and time A1: Direct sampling Mass 
variability of organic and spectrometry up to 10,000 
inorganic species in the plume, Da with mass resolution 
including heavy polymers at 10,000 at 1% peak height 


mass resolution 10,000 at 1% of 
peak height. 


and dynamic range of 10°. 


300 khz. 

A1: Whole-disk near-IR 
imaging at 2.05 + 0.08 um, 
2./3 + 0.08 um, and 5.35 + 
0.45 um. 

A1: Near-IR mapping 
spectroscopy from 0.85- 
2.4 um and 4.8-5.8 um with 
spectral resolution >400. 
A1: High-resolution Near-IR 
imaging at 2.05 + 0.08 um, 
2./3 + 0.08 um, and 5.35 + 
0.45 um. 

A1: Single band (>20 MHz 


M1: Map surface features at 
0.5 km spatial resolution at the 
global scale. 





M2: Composition of surface at 
1 km spatial resolution at the 
global scale. 


M3: Map surface features at 

30 m spatial resolution of 
candidate locations on a regional 
scale. 

M4: Surface topography at 10 m 
vertical resolution, a spatial 
resolution along-track up to 

100 m, and cross-track up to 1 
km of candidate locations on a 
regional scale. 


altimetry with capability of 
sub-surface sounding to a 
depth of ~50 km with ~10 m 
depth resolution. 


Subject to NASA/ESA approval. 
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A2 Submillimeter sounding at 
540-640 GHz with resolution 


center) penetrating radar and 





PLAN 
INSTR. 


High and low data 
volume survey mode 
spectra: 

1. Open source positive 
ion spectrum 

2. Open source negative 
ion spectrum 

3. Open source neutral 
spectrum 

4. Closed source neutral 
spectrum 

5. High mass resolution 
mode 

Gaseous Abundances, 
temperatures and winds 
in plumes 

Near-global near-IR 
three-color maps of 
Enceladus at 0.5 km 
resolution 

Near-global near-IR 
spectral cubes of 
Enceladus at 1 km 
resolution 

Regional three-color 
maps of Enceladus at 
30 m resolution 


SMS 


HIRIS 


HIRIS 


HIRIS 


Regional topography 
maps of Titan’s surface 
with a spatial resolution 
up to 0.1 km anda 
vertical resolution of 
~10m 


TIPRA 


O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 

















MISSION 


DATA PRODUCTS REQUIREMENTS 





Ram direction pointing 
of the instrument 
during flybys. Sample 
inlet should be located 
far from the main 
thrusters to avoid 
contamination. 


High Data Volume 
Data Rate: 48 kbits/s 





Map plumes 


Acquired ~15,000 km 
from Enceladus 


Acquired ~6,000 km 
from Enceladus 


Acquired ~1000 km 
from Enceladus 


Observations at C/A 
for all flybys. 
Simultaneous 
observation with RSA 
to obtain both the 
subsurface structure 
and associated gravity 
signature. 
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Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


PLANNING 
MISSION SCIENCE SCIENCE REQUIRED MEASUREMENTS/ MEASUREMENT PLAN MISSION 
GOALS me) =") ea Ss) INVESTIGATIONS — DETERMINATIONS PN odd CO) N CL INSTR. DATA PRODUCTS ~ REQUIREMENTS 
M5: Composition of surface A1: Near-IR mapping Regional near-IR spectral | Acquired ~1,800 km 
geologic features at 300 m spatial | spectroscopy from 0.85-2.4 HIRIS cubes of Enceladus at from Enceladus 
resolution of candidates locations | um and 4.8-5.8 um with 300 m resolution 
on a regional scale. spectral resolution >400. 


M6: Sounding profiles of A1: Single band (>20 MHz 2D and 3D maps of Observations at C/A 
subsurface dielectric horizons, in | center) penetrating radar and Enceladus’ subsurface to | for all flybys. Use long 
I1: Characterize the | the active region up to 50 km altimetry with capability of a 20 km depth on radar echo gate in 
depth locally, with a echoes from greater 
TIPRA 


global and regional | depth, at 10 m vertical resolution, | sub-surface sounding to a average and up to 50 km | order to receive 
geomorphology of | a spatial resolution along-track up | depth of ~50 km with ~10 m 
Enceladus’ surface | to 0.1 km and cross-track up to depth resolution. vertical resolution of penetration depths 
~10 m, over the active Simultaneous 
meg? observation with RSA 


1 km. 

to obtain both the 
subsurface structure 
the formation of and associated gravity 
the active region signature. 


near the south M1: Surface temperature A1: Mid-infrared spectra of Temperature maps of the | Nadir viewing of the 
pole, and distribution with precision 1 K; the surface in the 30-1400 surface surface, range less 
TIRS 


04: Understand 


whether liquid spatial resolution 100 meters. wave numbers (7-333 ym) than 600 km 
water exists region, spectral resolution of 
beneath the 3 to 15 wave numbers, 
~— spatial resolution of <5 mrad 
IFOV. 


average and up to 50 km_ | order to receive 

depth locally, with a echoes from greater 

vertical resolution of ~10 | penetration depths 

m, over the active region | Simultaneous 
observation with RSA 
to obtain both the 
subsurface structure 
and associated gravity 
signature. 


underneath the depth sub-surface sounding to a 
surface. depth of ~50 km with ~10 m 
depth resolution. 


I2: Determine M2: Sounding profiles of A1: Single band (>20 MHz 2D and 3D maps of Observations at C/A 

whether thermal subsurface dielectric horizons, in | center) penetrating radar and Enceladus’ subsurface to | for all flybys. Use long 

anomalies exist the active region up to 50 km altimetry with capability of a 20 km depth on radar echo gate in 
TIPRA 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Subject to NASA/ESA approval. 
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KEY: 
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li 


Table 2.3-1. Science traceability matrix: orbiter, cont'd. 


PLANNING 
SCIENCE 
INVESTIGATIONS | 


SCIENCE 


REQUIRED MEASUREMENTS/ 
OBJECTIVES 


DETERMINATIONS 
M1: Gravity field amplitude down 
to 0.1 ppm Enceladus surface 
gravity. 


MEASUREMENT PLAN 
APPROACH INSTR DATA PRODUCTS 
Regional gravity profile 


A1: Relative velocity 
for further analysis and 
RSA 


between the spacecraft and 
ground station determined interpretation of crustal 
structure 
HIRIS 
HIRIS 


eles NES) 


O04: Understand 
the formation of 
the active region 
near the south 
pole, and 
whether liquid 
water exists 
beneath the 
area. 


from Doppler tracking with an 
accuracy up to 50 um/s with 
60 s integration periods. (Ka- 
band link stability ~10-*° after 
all calibrations including 
accelerometer for non- 
gravitational forces). 

A1: Near-IR mapping 
spectroscopy from 0.85— 

2.4 um and 4.8-5.8 ym with 
spectral resolution >400. 

A1: Near-IR mapping 
spectroscopy from 0.85— 

2.4 um and 4.8-5.8 um with 
spectral resolution >400. 

A1: Single band (>20 MHz 
center) penetrating radar and 
altimetry with capability of 
sub-surface sounding to a 
depth of ~50 km with ~10 m 
depth resolution. 


I3: Determine the 
origin of the surface 
organic materials 
and its connection 
with interior 
reservoirs. 

Regional near-IR spectral 
cubes of Enceladus at 
300 m resolution 


M2: Composition of surface 
organics at 300 m spatial 
resolution. 


M1: Distribution of water ice and 
frost at 300 m spatial resolution. 


Regional near-IR spectral 
cubes of Enceladus at 
300 m resolution 


2D and 3D maps of 
Enceladus’ subsurface to 
a 20 km depth on 
average and up to 50 km 
depth locally, with a 
vertical resolution of ~10 
m, over the active region 


M2: Sounding profiles of 
subsurface dielectric horizons, in 
the active region, up to 50 km 
depth at 10 m vertical resolution, 
a spatial resolution along-track up 
to 0.1 km and cross-track up to 

1 km. 


O5: Identify and 
characterize 
candidate sites 
on Enceladus for 
future in situ 
exploration. 


I1: Determine 
whether extrusion 
of water ice or liquid 
water has occurred 
recently. 


Temperature maps of the 
surface 


A1: Mid-infrared spectra of 
the stratosphere in the 30- 
1400 wave numbers (7- 

333 um) region, spectral 
resolution of 3 to 15 wave 
numbers, spatial resolution of 
<5 mrad IFOV. 


M3: Surface temperature 
distribution with precision 1 K; 
Spatial resolution 100 meters. 


TIRS 


O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Subject to NASA/ESA approval. 
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30 JANUARY 2009 


TASK ORDER #NMO0710851 


MISSION 
REQUIREMENTS 
Optimized gravity 
configuration near 
closest approach with 
minimized non- 
gravitational forces 


Acquired ~1,800 km 
from Enceladus 


Acquired ~1,800 km 
from Enceladus 


Observations at C/A 
for all flybys. Use long 
radar echo gate in 
order to receive 
echoes from greater 
penetration depths 


Simultaneous 
observation with RSA 
to obtain both the 
subsurface structure 
and associated gravity 
Signature. 

Nadir viewing of the 
surface, range less 
than 600 km 
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Table 2.3-1. Science traceability matrix: orbiter, cont'd. 









PLANNING 
MISSION 
DATA PRODUCTS REQUIREMENTS 
Three-color maps of Acquired ~1000 km 
Enceladus’ tiger stripe from Enceladus. 



















































MISSION SCIENCE SCIENCE REQUIRED MEASUREMENTS/ MEASUREMENT PLAN 
GOALS OBJECTIVES INVESTIGATIONS DETERMINATIONS APPROACH INSTR. 
M1: Variations in the tiger stripe A1: High-resolution near-IR 
regions as a function of true imaging at 2.05 + 0.08 um, 
anomaly at 30 m spatial 2.73 + 0.08 um, and/or 5.35 HIRIS | region at 30 mresolution | Requires multiple 
resolution. + 0.45 um repeated at for multiple true flybys over the south 
multiple true anomalies. anomalies polar region. 
M2: Gravity field amplitude down | A1: Relative velocity Coefficients of spherical Optimized gravity 
to 0.1 ppm Enceladus surface between the spacecraft and harmonic expansion of configuration near 
gravity at candidate locations. ground station determined gravity field for further closest approach with 
Repeat coverage for different true | from Doppler tracking with an analysis and minimized non- 
anomalies. accuracy up to 50 um/s with RSA interpretation in terms of | gravitational forces, as 
60 s integration periods. (Ka- regional crustal structure. | well as Doppler 
band link stability ~10-*° after tracking over long 
all calibrations including arcs. 


accelerometer for non- 












gravitational forces). 
M3: Sounding profiles of A1: Single band (>20 MHz 


O5: Identify and 
2D and 3D maps of Observations at C/A 
subsurface dielectric horizons, in | center) penetrating radar and Enceladus’ subsurface to | for all flybys. Use long 
the active region, up to 50 km altimetry with capability of a 20 km depth on radar echo gate in 
depth at 10 m vertical resolution, | sub-surface sounding to a average and up to 50 km _ | order to receive 
a spatial resolution along-track up | depth of ~50 km with ~10 m depth locally, with a echoes from greater 
TIPRA 


characterize 
candidate sites 
on Enceladus for 
future in situ 
exploration. 







[2: Determine 
whether areas of 
extremely thin crust 
or exposed liquid 
within cracks exist. 














to 0.1 km and cross-track up to depth resolution. vertical resolution of ~10 | penetration depths 


1 km. m, over the active region Simultaneous 


observation with RSA 
to obtain both the 
subsurface structure 
and associated gravity 
signature. 
M4: Surface temperature A1: Mid-infrared spectra of Temperature maps of the | Nadir viewing of the 
distribution with precision 1 K; the stratosphere in the 30- surface surface, range less 
Spatial resolution 100 meters. 1400 wave numbers (7- than 600 km 

333 um) region, spectral TIRS 

resolution of 3 to 15 wave 

numbers, spatial resolution of 

<5 mrad IFOV. 


KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Subject to NASA/ESA approval. 
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dedetuad \ FINAL REPORT 


Titan Saturn System Mission 


SCIENCE 
OBJECTIVES 


SCIENCE 


INVESTIGATIONS 


MISSION 
elev NES) 


I1: Quantify the 
deposition of 
radiation into 


O1: Determine Titan's atmosphere. 


how energy is 
deposited in the 
upper 
atmosphere to 
drive the 
chemistry and 
the escape rate 
of major 
atmospheric 
constituents. 


Goal A: 

How does 
Titan function 
as a system; 
to what extent 
are there 
similarities and 
differences 
with Earth and 
other solar 
system 
bodies? 


I2: Quantify the 
escape flux of 
elemental 
hydrogen, carbon, 
nitrogen. 


02: Characterize 
the relative 
importance of 
exogenic and 
endogenic 
oxygen sources. 


12: Quantify the flux 
of endogenic 
oxygen from the 


KEY: 
NOTE: 


Surface and interior. 


SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


Table 2.3-2. Science traceability matrix: lake lander. 


REQUIRED 
MEASUREMENTS/ 
DETERMINATIONS 

M4: Vertical profile of 
the magnetic field 
magnitude and 
direction to quantify 
the magnetic shielding 
effect of the 
ionosphere and extent 
of the penetration of 
Saturn's magnetic 
field. 


M3: Magnetic field of 
Titan during descent 
to correlate with 
orbiter data. Measure 
vector magnetic field 
perturbations of order 
a few nT (with a 
resolution of order 
0.04 nT) to quantify 
the escape flux of 
elemental hydrogen, 
carbon and nitrogen. 


M2: Amount of O in 
the lake 


M3: Isotopic ratio 
180/160 


M4: Nature and 
composition of O- 
bearing molecules 


PLANNING 
MEASUREMENT 
APPROACH 


A1: Measure dual sensor 
(gradiometer) vector 
magnetic field along the 
path of the probe during 
the entry and descent with 
a good knowledge of the 
location of the probe to 
reconstruct the descent. 


A1: Vector magnetometry 


(part of a combined 
instrument, integrated with 
a low energy plasma and 
particles instrument, 
energetic particle 
spectrometer and 
Langmuir probe). 


A1: GC x GC separation 


followed by high resolution 
MS and MEMS sensor 
analysis. 


A1: GC x GC separation 


followed by pyrolysis and 
isotopic mass 
spectrometry. 


A1: GC x GC separation 


followed by high resolution 
MS and MEMS sensor 
analysis. 


Subject to NASA/ESA approval. 
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PLAN 
INSTR. 


DATA PRODUCTS 


High time resolution 

(100 Hz TBC) vector, 3 axis 
magnetic field measure- 
ment from primary magnetic 
field sensor with a lower 
time resolution data from 
the secondary magnetic 
field sensor(s) (1 Hz TBC) 
to allow characterization of 
the contamination field 
coming from the probe. Max 
data rate 0.04 kBytes/sec. 


Magnetic field vector at 1s 
resolution from both 
sensors lon and electron 
thermal and supra-thermal 
velocity moments of 
density, temperature and 
magnetosphere-ionosphere 
winds. 


Mass spectra as a function 
of GC x GC retention time 
over the mass range 1-500 
Daltons with 10,000 mass 
resolution plus 1 Mb MEMS 
sensor image; 1% 
precision. 


Selected ion 
chromatograms for O 
isotopes; 1% precision. 


Mass spectra as a function 
of GC x GC retention time 
over the mass range 1-500 
Daltons with 10,000 mass 
resolution plus 1 Mb MEMS 
sensor image; 1% 
precision. 


The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter. 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


MISSION REQUIREMENTS 


Magnetometer on during 
descent, and some consideration 
of the magnetic cleanliness of the 
lander. A dual sensor 
magnetometer with the sensors 
mounted ideally on a boom or 
mast away from the probe body 
to allow characterization of the 
magnetic field coming from the 
probe to enable ground 
processing to remove this 
contaminating field and achieve a 
more accurate measurement of 
the ambient magnetic field (so- 
called gradiometer configuration). 
This could also be achieved (if a 
boom or mast is not feasible) by 
having an primary sensor at an 
extremity of the probe and 
several secondary sensors fitted 
along an axis of the probe to 
provide a gradiometer type 
measurement. 


Liquid sampling from the lake. 


Lake and atmosphere sampling 


Lake and atmosphere sampling 





O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Ty 


MISSION 
GOALS 


Goal A: 


aadulN 


Titan Saturn System Mission 


FINAL REPORT 


SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


Table 2.3-2. Science traceability matrix: lake lander, cont'd. 


SCIENCE 
OBJECTIVES 


SCIENCE 
INVESTIGATIONS 


I1: Characterize the 
major chemical 


O03: Characterize cycles. 


the major 
processes 
controlling the 
global 
distribution of 
atmospheric 
chemical 
constituents. 


12: Determine the 
relative importance 
of global transport. 


How does 
Titan function 
as a system; 
to what extent 


are there 


similarities and 
differences 
with Earth and 
other solar 


system 
bodies? 


KEY: 
NOTE: 


I1: Determine the 
atmospheric 
thermal and 
dynamical state. 


O4: Characterize 
the atmospheric 
circulation and 
flow of energy. 


REQUIRED 
MEASUREMENTS/ 
DETERMINATIONS 


M1: Methane and 
ethane mole fraction in 
the troposphere 


M2: Isotopic ratios of 
C and N in both the 
liquid phase and in the 
aerosols that may be 
present in the lake 


M3: Vertical profile of 
temperature, pressure 
(T and P accuracy to 
0.1 K and 1 mP and 
resolution to 0.02 K 
and 0.1% respectively) 
and density in the 
northern hemisphere 
above a lake. 


M3: Vertical profile of 
temperature, pressure 
(T and P accuracy to 
0.1 K and 1 mPa and 
resolution to 0.02 K 
and 0.1% respectively) 
and density in the 
northern hemisphere 
above a lake. 

M4: Surface 
temperature of lakes 
to 0.1 K accuracy with 
a resolution of 0.02 K 


PLANNING 
MEASUREMENT 
APPROACH 


Aé: Direct gas inlet into 
MS 


A1: Collect the liquid 


phase and the compounds 
in Suspension and analyze 
with isotopic mass 
spectrometry. Liquid 
separation by GC x GC / 
combustion furnace / 
isotope ratio mass 
spectrometer for C and N 
ratios. Sol analysis by 
pyrolysis of filtered solids. 


A1: Measure T by a Pt 


wire resistance 
thermometer and P by Kiel 
probe and capacitive 
gauges during the 
descent, monitor 
meteorological conditions 
at the surface of the lake 


A2: Three-axis in situ 
accelerometer 
measurements during 
entry to a precision of 10° 
m/s? in order to 
reconstruct the location of 
the lander during its 
descent. 


A1: Measure the 
temperature at the surface 
of the lake with a Pt wire 
resistance thermometer 


PLAN 
INSTR. 


DATA PRODUCTS 


Mass spectra from 1-500 
Daltons with resolution 
>1000; precision 1%. 


Selected ion 
chromatograms for C and N 
isotopes; precision 0.1%0 for 
C, 0.3% for N. 


Vertical mass density profile 
and inferred pressure and 
temperature vertical profile 
during entry (upper 
atmosphere) and direct T 
and p measurements. Wind 
field and gusts. 


Vertical density profile and 
inferred pressure and 
temperature vertical profile 
Starting from altitude >1600 
km down to 160 km. 


Temperature time series. 


30 JANUARY 2009 


TASK ORDER #NMO0710851 


MISSION REQUIREMENTS 


Atmospheric sampling during the 
descent. 


Lake sampling with solid and 
liquid separation. 


ASI-ACC should be placed as 
close as possible to the entry 
module Center of Mass. ASI 
pressure inlet and thermometers 
should has access to the 
atmospheric unperturbed flow 
(outside the descent probe 
boundary layer) 

The trajectory of the probe (entry 
and descent module 
reconstructed from the 
engineering sensor data (e.g., 
IMU), the high sensitive scientific 
accelerometer (and/or IMU) 


ASI-ACC should be placed as 
close as possible to the entry 
module Center of Mass. ASI 
operates before nominal 
interface entry altitude (1270 
km). 


Continuous measurements for 
duration of lander lifetime. 





O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter. 


Subject to NASA/ESA approval. 
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Table 2.3-2. Science traceability matrix: lake lander, cont'd. 
REQUIRED PLANNING 










MISSION SCIENCE SCIENCE MEASUREMENTS/ MEASUREMENT PLAN 

elev NIRS) OBJECTIVES INVESTIGATIONS DETERMINATIONS APPROACH INSTR. DATA PRODUCTS MISSION REQUIREMENTS 
M3: Extent and lateral | A1: Acquire image in the VIS/NIR images of any The amount of light is minimal 
and vertical VIS/NIR during the probe's clouds during the descent and comes from Saturn shine 

































I2: Determine the 






Seen Hers elle distribution of clouds descent from an altitude of Ue and diffuse scattering in Titan’s 
above the lakes ~50 km atmosphere. 

I3: Determine the M2: Mole fraction of A1: Direct gas inlet into Mass spectra from 1- Atmospheric sampling during the 

effects of methane, ethane, and | MS 10,000 Daltons with descent. 


atmospheric other compounds in resolution >1000; precision 
composition. the troposphere. 1% 


M3: Temperature A2: Measure T by a Pt Time series of (T, P) Continuous measurements for 
gradients between wire resistance duration of lander lifetime. 
liquid surface and thermometer and P by Kiel 
surrounding terrains probe and capacitive ASI/ 
with 1 K precision. gauges MET 
Pressure and 

temperature at the 

surface of the lake 


M5: Nature of the A1: Direct gas inlet into Mass spectra as a function Collect atmospheric sample 















l4: Determine the 

effects of surface 
Goal A: processes on 
meteorology. 












How does 
Titan function 



































as a system; molecules evaporating | sorption bed followed by of GC x GC retention time above the lake surface. 

to what extent | 04: Characterize from the lake heated injection into GC x | TLCA | over the mass range 1-500 

are there the atmospheric GC MS Daltons with 10,000 mass 

similarities and | circulation and resolution: precision 1%. 

ane arth and oto Met M1: Wind directions at | A1: Measure T by a Pt Direct temperature, Continuous measurements for 
aac gale the surface of the lake | wire resistance ASI) pressure, as a function of duration of lander lifetime. 
system thermometer and P by Kiel MET time, inferred density 

bodies? probe and capacitive 







gauges 
I5: Determine the | M2: Temperature of | | A1: T measurements with Direct temperature time Continuous measurements for 


exchange of the atmosphere atthe | fast sampling to study the ASI/ series duration of lander lifetime. 
momentum, energy | surface of the lake to | boundary layer MET 


and matter between | 0.1K 
ibe SUTLetes ee M3: Wave motion on A1: Record motion of Time series data from Continuous measurements for 
atmosphere and at iar oe 
Apee Rone ake liquid lander through SPP | accelerometers duration of lander lifetime. 
planetary boundary = accelerometers | 
layer. M4: Methane humidity | A1: Atmospheric sound Sound speed data as a Continuous measurements for 
speed SPP | function of time. duration of lander lifetime. 
A1: Record images of the At least three images Huygens like measurement with 
lake just before landing TIPI 1024 x 1024 pixels with 60° | LEDs turned on 
FOV 


as a function altitude 
KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 

























and time 


M5: Distribution of 
condensates at the 
surface 


NOTE: The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matnix: orbiter. 


Subject to NASA/ESA approval. 
2-66 


Ty 


MISSION 
GOALS 


Goal A: 


How does 


audi 


Titan Saturn System Mission 


SCIENCE 
OBJECTIVES 


O4: Characterize 
the atmospheric 
circulation and 
flow of energy. 


Titan function 
as a system; 
to what extent 


are there 


similarities and 
differences 
with Earth and 
other solar 


system 
bodies? 


KEY: 
NOTE: 


O05: Characterize 
the amount of 
liquid on the 
Titan surface 
today. 


FINAL REPORT 
SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


Table 2.3-2. Science traceability matrix: lake lander, cont'd. 


SCIENCE 


INVESTIGATIONS 


I6: Determine the 
connection 
between weather, 
lonosphere and 
electricity. 


I1: Quantify the 
total major 
hydrocarbon 
(methane/ethane) 


inventory present in 
the lakes and seas. 


REQUIRED 
MEASUREMENTS/ 
DETERMINATIONS 


M1: Electrical 
conductivity and 
permittivity of the 
atmosphere (positive 
and negative ions + 
electrons) to 1 km 
resolution in the range 
10-4 to 10° Smt and 
electrons only, with a 
height resolution to 
100 m in the range 10° 
I to 10% Sm 


M2: Global electric 
circuit and fair-weather 
electric field in the 
range from 0-10 kHz. 
With a height 
resolution of 1 km 


M3: Extremely low 
frequency-very low 
frequency (ELF-VLF) 
magnetic components 
from 0-10 kHz 


M4: Search for electric 
discharges 


M3: Separate ethane, 
ethylene acetylene, 
and hydrogen cyanide 
in the liquid mixture 


M4: Bulk properties 
such as sound speed, 
density, refractive 
index, thermal 
conductivity, 
permittivity 


PLANNING 
MEASUREMENT 
APPROACH 


A1: Relaxation probe to 


measure the conductivity 
of all charged species 


A2: Mutual impedance 


probe which measures the 
conductivity of electrons 
only 


A1: Measurement of 
electric field using dipole 
antennas 


A1: Measurement of 
magnetic field using loop 
antennas or search coils 


A1: Electric field and 


optical sensors 


A1: GC x GC MS 


A1: Acoustic force 
transducers (1-10 MHz), 
archimedes float, 
refractometer, line heat 
source, capacitor stack 


DATA PRODUCTS 


Time series of voltages and 
conductivity (all charged 
species) derived from the 
characteristic time for 
charging or discharging of 
the probe 

Amplitude and phase of 
electric signal 


Time series spectra of 
electric field 


Time series magnetic field 
spectra 


Time series electric field 
spectra and eventual flash 
detection 


Mass spectra as a function 
of GC x GC retention time 
over the mass range 1-100 
Daltons with 10,000 mass 
resolution; precision 1%, 
sensitivity 0.1 ppb. 


Time series 5 x 16 bit 
signals vs. mission time at 1 
Hz, in addition one full 
acoustic sample ~80 kB) 
every 10s to 20 s desirable. 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


MISSION REQUIREMENTS 
Measurements during descent. 


Measurements during descent 


Vertical and horizontal electric 
field in the frequency range from 
DC to VLF (~10 kHz) 


Measurements during descent 


Coordinated with TiPI 


Lake sampling 


Sensors need to be exposed to 
liquid after landing. Acoustic 
sensors need to be facing each 
other with clear path between 
them. 





O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter. 


Subject to NASA/ESA approval. 


2-6/7 


iaaddld 


Titan Saturn System Mission 


MISSION 
GOALS 


Goal A: 

How does 
Titan function 
as a system; 
to what extent 
are there 
similarities and 
differences 
with Earth and 
other solar 
system 
bodies? 


KEY: 
NOTE: 


FINAL REPORT 


SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


SCIENCE 
OBJECTIVES 


O05: Characterize 
the amount of 
liquid on the 
Titan surface 
today. 


O6: Characterize 
the major 
processes 
transforming the 
surface 
throughout time. 


07: Determine 
the existence of 
a subsurface 
liquid water 
ocean. 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


Table 2.3-2. Science traceability matrix: lake lander, cont'd. 


SCIENCE 


INVESTIGATIONS 


I1: Quantify the 
total major 
hydrocarbon 
(methane/ethane) 


inventory present in 
the lakes and seas. 


|2: Determine the 


depth of the lake at 


the landing site. 


|2: Characterize the 


Origin of major 
surface features, 


including the effects 


of liquid flow, 
tectonic, volcanic, 


and impact events. 


I3: Determine the 
induced magnetic 
field signatures in 
order to confirm 
subsurface liquid 
and place 
constraints on the 
conductivity and 
depth of the liquid 


REQUIRED 
MEASUREMENTS/ 
DETERMINATIONS 


M5: Permittivity and 
electric conductivity ) 
in the range 10-4 to 
10% Sm of the 
surface (liquid or solid 
substrate 


M2: Monitor probe 
motion at and after 
splashdown 


M3: Map the 
distribution of different 
surface features 
around the landing site 


M3: Vector magnetic 
field measurements on 
the Titan surface to 
quantify the induced 
magnetic field and 
hence constrain the 
presence of a sub- 
surface conducting 
layer (possibly liquid 
water ocean) 


PLANNING 
MEASUREMENT 
APPROACH 


A1: Mutual impedance 
probe which measures 
permittivity and the 
conductivity of electrons 
and relaxation probe which 
measures the conductivity 
of all charged species 


A1: SONAR: 10-20 khz 


M1: Acoustic sounding 
10s 


acoustic pulse every 1 to 


A1: Accelerometers 


A1: Record images before 


and after landing 


A1: Measure dual sensor 


(gradiometer) vector 
magnetic field on Titan’s 
surface 


Subject to NASA/ESA approval. 
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PLAN 
INSTR. 


MET 


DATA PRODUCTS 


Amplitude and phase of 
electric signal and time 
series of voltages and 
conductivity derived from 
the characteristic time for 
charging/discharging of the 
probe 

Time series: signal 
propagation time vs. 
mission time @ 1 Hz 


Time series: 3 x 16 bit @ 1 
to 100 Hz 


MISSION REQUIREMENTS 


Lake sampling 


Sonar needs to be immersed into 
lake, facing vertically downward. 


Location at center of mass of 
probe 


At least 2 images before 
landing covering 60° with 
1024x1024; 3 LED 
wavelength BGR/NIR 

20 time delayed additional 
images; just the difference 
to the last initial image will 
be transmitted 


Dual sensor three-axis 
magnetic field data at 1 Hz 
(14 bit/axis) 


Use Saturn shine to map Titan’s 
surface. 


Knowledge of probe attitude and 
location. Continuous magnetic 
field data (desirable, to combine 
data with magnetic field 
measurements from the 
montgolfiere and orbiter). Also 
desirable (not required) to have 
some measurements with the 
lake lander, montgolfiere, and 
orbiter in a line radiating from 
Saturn. Consideration of 
magnetic cleanliness 
requirement, and use of 
gradiometer configuration. 





O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter. 


iaaddld 


Titan Saturn System Mission 


MISSION 
eles NES) 


Goal A: 

How does 
Titan function 
as a system; 
to what extent 
are there 
similarities and 
differences 
with Earth and 
other solar 
system 
bodies? 


Goal B: 

To what level 
of complexity 
has prebiotic 
chemistry 
evolved in the 
Titan system? 


KEY: 
NOTE: 


FINAL REPORT 


SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


Table 2.3-2. Science traceability matrix: lake lander, cont'd. 


SCIENCE 
OBJECTIVES 


O08: Determine 
the state of 
internal 
differentiation, 
whether Titan 
has a metal core 
and an intrinsic 
magnetic field, 
and constrain the 
crustal 
expression of 
thermal evolution 
of Titan’s interior. 


SCIENCE 
INVESTIGATIONS 


I3: Quantify 
exchange between 
interior and 
atmosphere. 


I1: Assay the 
speciation and 
abundance of 
atmospheric trace 
molecular 
constituents. 
01: Determine 
the chemical 
pathways 
leading to 
formation of 
complex 
organics at all 
altitudes in the 
Titan 
atmosphere and 
their deposition 
on the surface. 


I3: Quantify the 
sources of chemical 
energy for 
atmospheric 
chemistry. 


14: Determine 
Surface 
composition. 


I5: Determine the 
composition of 
organics in the lake 
and the isotopic 
ratios of major 
elements. 


REQUIRED 
MEASUREMENTS/ 
DETERMINATIONS 


M1: D/H in methane 
and ethane to 0.1 per 
mil in the atmosphere 
and the lake 


M2: Measure noble 
gases 


M3: Detailed 
molecular analysis of 
the lake and 
atmosphere above the 
lake 


M4: Search for electric 
discharges during 
descent 


M2: Map the 
distribution of different 
surface features 


M1: Isotopic ratio of C, 
N, and O in the 
organic molecules to 
0.1 per mil 


PLANNING 
MEASUREMENT 
APPROACH 


A1: lsotope ratio mass 
spectrometry with GC 
separation of Hydrogen in 
atmosphere and pyrolytic 
reduction to measure D/H 
in methane and ethane. 


A1: Direct inlet into noble 


gas concentrator / getter 
and then into an MS 


A1: GC x GC separation 
followed by high resolution 
MS. 


A1: Electric field 


A2: Acquire image in the 


VIS/NIR during the probe’s 
descent 


A1: Record images just 


after landing 


A1: GC x GC separation 


followed by conversion 
and isotopic mass 
spectrometry. Combustion 
for C and N analysis and 


Subject to NASA/ESA approval. 


2-69 


PLAN 
INSTR. 


DATA PRODUCTS 


Selected ion 
chromatograms for D/H 
isotopes; precision 5%o 


Mass spectra from 1 to 150 
Daltons with mass 
resolution of 200 and 
sensitivities exceeding 1 
ppb; precision 1% 


Mass spectra as a function 
of GC x GC retention time 
over the mass range 1-500 
Daltons with 10,000 mass 
resolution; sensitivity 1 ppb, 
precision 1% 


Time series spectra 


VIS/NIR image of any 
clouds during the descent 


At least three images 
covering 60° with 

1024 x 1024 pixels if the 
landing site; three LED 
wavelength BGR/NIR 


Selected ion 
chromatograms for C, N, 
and O isotopes; precision 
0.1%0 for C, 0.3% for N, 1% 
for O 


The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter. 
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MISSION REQUIREMENTS 


Lake sampling 


In situ analysis of noble gases 
during the descent and at the 
surface of the lake 


Liquid and atmosphere sampling 


Altitude and attitude measured 
during the descent by 
accelerometers and gyros. 


Knowledge of position during 
descent. 


LEDs turned on 
Lake sampling 





O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
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audi 


Titan Saturn System Mission 


MISSION 
elev NES) 


Goal B: 

To what level 
of complexity 
has prebiotic 
chemistry 
evolved in the 
Titan system? 


KEY: 
NOTE: 


SCIENCE 
OBJECTIVES 


O02: Characterize 
the degree to 
which the Titan 
organic inventory 
is different from 
known abiotic 
material in 
meteorites. 


O03: Characterize 
what chemical 
modification of 
organics occurs 
at the surface. 


Table 2.3-2. Science traceability matrix: lake lander, cont'd. 


SCIENCE 
INVESTIGATIONS 


I1: Assay the 
composition of 
organic deposits 
exposed at the 
surface, including 
dunes, lakes, and 
seas. 


|2: Determine the 
chirality of organic 
molecules. 


I1: Determine the 
roles of cratering 
and cryovolcanism 
in modification and 
hydrolysis of 
organics. 


REQUIRED 


MEASUREMENTS/ 

DETERMINATIONS 
M2: Inventory organic 
content of the lakes, 


including potential 
Solid species in 
suspension 


M3: Determine otical 


and electrical 


properties of the liquid 


(transparency, 
refraction) 


M4: Determine optical 
properties of the lake 


materials to identify 
time dependent 
variations 


M1: Chirality of 
complex organics 


M3: Search for 


complex oxygenated 
organics dissolved or 


in Suspension 


MEASUREMENT 
APPROACH 


A1: GC x GC-MS for 


liquids. Pyrolysis GC x GC 
— MS for solids 


PLANNING 
PLAN 


TLCA 


A1: Measure refractive 


index, permittivity, and 
conductivity 


A1: Measure surface 
albedo variations just 
before and after landing 


A1: GC x GC-MS with 


derivatization and chiral 
columns. 


A1: GC x GC-MS for 


liquids. Pyrolysis GC x GC 


— MS for solids TLCA 


Subject to NASA/ESA approval. 


2-/0 


INSTR. 


DATA PRODUCTS 


Mass spectra as a function 
of GC x GC retention time 
over the mass range 1-500 
Daltons with 10,000 mass 
resolution; sensitivity 1 ppb, 
precision 1% 


Time series of readout of 
CCD array 


At least three images before 
and after landing covering 
60° with 1024 x1024 pixels 
if the landing site; three 
LED wavelength BGR/NIR. 
20 time delayed additional 
images; just the difference 
to the last initial image will 
be transmitted 


Mass spectra as a function 
of GC x GC retention time 
over the mass range 1-500 
Daltons with 10,000 mass 
resolution plus 1Mb MEMS 
sensor image; sensitivity 
0.1 ppm, precision 1%, 5% 
with MEMS. 

Mass spectra as a function 
of GC x GC retention time 
over the mass range 1-500 
Daltons with 10,000 mass 
resolution; sensitivity 1 ppb 


The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter. 


MISSION REQUIREMENTS 


Lake sampling with solid and 
liquid separation before analysis 


2 kB @ 1 Hz 


LEDs turned on 


Lake sampling 


Lake sampling with solid and 
liquid separation before analysis 





O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
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MISSION 
efey NES) 


Goal B: 

To what level 
of complexity 
has prebiotic 
chemistry 
evolved in the 
Titan system? 


audi 


Titan Saturn System Mission 


FINAL REPORT 


SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


SCIENCE 
OBJECTIVES 


O05: Characterize 
bulk 
composition, 
sources of 
nitrogen and 
methane, and 
exchange 
between the 
surface and the 
interior. 


Table 2.3-2. Science traceability matrix: lake lander, cont'd. 


SCIENCE 
INVESTIGATIONS 


I1: Determine 
whether carbon 
dioxide is primarily 
internally derived or 
photochemically 
produced. 


|2: Determine 
whether methane is 
primordial or 
derived from 
carbon dioxide. 


13: Determine 
whether molecular 
nitrogen is derived 
from ammonia. 


I5: Determine the 
isotopic ratios of 
noble gases 


REQUIRED 
MEASUREMENTS/ 
DETERMINATIONS 


M2: Isotopic 
composition of 
atmospheric carbon 
and oxygen species 
from the surface to 
1500 km. 


M3: Isotopic 
composition in lake of 
carbon in methane to 
0.1 per mil and 
compare with isotopic 
composition in the 
atmosphere 


M4: Isotopic ratio of C 
in other lake organics 


M3: Isotopic 
composition of 
atmospheric nitrogen 
and noble gas isotopic 
ratios (Ar, Kr, Xe) toa 
precision of 0.1 per mil 


M4: Analyze dissolved 
Nz and ammonia in 
the lakes and 
determine their 
isotopic composition 
M1: Quantify noble 
gas isotopic ratios (Ar, 
Kr Xe) 


MEASUREMENT 
APPROACH 


A2: GC x GC separation 
of lake samples followed 


PLANNING 


by conversion and isotopic 


mass spectrometry. 
Combustion for C analysis 
and pyrolysis for O 
analysis. 


A1: Isotope ratio mass 


spectrometry with GC 
separation of methane in 
atmosphere or lake liquid 
and combustion to 
measure C isotopes 


A1: GC x GC separation 


followed by combustion 
and isotopic mass 
spectrometry. 


A1: Direct inlet into noble 


gas concentrator / getter 
and then into a MS 


A1: Membrane inlet with 


cold trapping of ammonia 
followed by pyrolysis and 
isotopic mass 
spectrometry. 


A2: Direct inlet into noble 


gas concentrator / getter 
and then into a MS 


DATA PRODUCTS 


Selected ion 
chromatograms for C, N, 
and O isotopes; precision 
0.1%0 for C, 1% for O 


Selected ion 
chromatograms for C,N, 
and O isotopes; precision 
0.1%0 for C 


Selected ion 
chromatograms for C, N, 
and O isotopes; precision 
0.1%0 for C 


Direct inlet into noble gas 
concentrator / getter and 
then into an MS 


Selected ion 
chromatograms for C, N, 
and O Isotopes; precision 
0.3%bo for N, 5% for H 


Direct inlet into noble gas 
concentrator / getter and 
then into an MS 


30 JANUARY 2009 


TASK ORDER #NMO0710851 


MISSION REQUIREMENTS 


Lake sampling 


Lake and atmosphere sampling 


Lake sampling 


Measurement made during 
descent and on the surface. 


Lake sampling 


Measurement made during 
descent and on the surface. 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


NOTE: 


Subject to NASA/ESA approval. 


2-/1 


The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter. 


Ty 


MISSION 
elev NES) 


Goal A: 

How does 
Titan function 
as a system; 
to what extent 
are there 
similarities 
and 
differences 
with Earth and 
other solar 
system 
bodies? 


KEY: 
NOTE: 


aadulN 


Titan Saturn System Mission 


FINAL REPORT 


SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


SCIENCE 
OBJECTIVES 


02: Characterize 
the relative 
importance of 
exogenic and 
endogenic 
oxygen sources. 


O03: Characterize 
the major 
processes 
controlling the 
global 
distribution of 
atmospheric 
chemical 
constituents. 


O4: Characterize 
the atmospheric 
circulation and 
flow of energy. 


Table 2.3-3. Science traceability matrix: montgolfiere. 


SCIENCE 
INVESTIGATIONS 


I1: Quantify the flux 
of exospheric 
oxygen into the 
atmosphere. 


12: Quantify the flux 
of endogenic 
oxygen from the 
surface and interior. 


l1: Characterize the 
major chemical 
cycles. 


12: Determine the 
relative importance 
of global transport. 


I1: Determine the 
atmospheric 
thermal and 
dynamical state. 


REQUIRED 
MEASUREMENTS/ 
DETERMINATION 

M3: O content of the 
aerosols 


M4: Amount of O 
bearing molecules in 
the troposphere 


M1: Inventory of 
surface constituents 
containing oxygen, 
including major 
isotopologues at 250 
m or better resolution 
M1: Vertical, 
latitudinal, and 
temporal dependence 
of condensed and 
gaseous species in 
the atmosphere from 0 
to 1500 km with 
precision better than 
10% 

M3: Ethane mole 
fraction in the 
troposphere (gas and 
condensed phases) at 
different longitudes 
(day/night variations); 
ethane/methane 

M5: Track the drift of 
the montgolfiére to 
infer strength and 
directions of winds. 


PLANNING 
MEASUREMENT 
APPROACH 
A1: In situ analysis of the 
aerosols collected at the 
level of the montgolfiere 


A1: Infrared spectra of the 
atmosphere, including CO 
and CO2 


A2: Infrared spectral maps 
of the surface at 
wavelengths absorbed by 
the O bearing molecules 
(4.92 um for CO2) at 10% 
level within a pixel 

A5: Pump the atmosphere 
into the chemical analyzer 
to analyze ethane mole 
fraction and other volatile 
species in troposphere 
(gas and condensed 
phase), with a precision of 
a% 


A1: Pump the atmosphere 
into the chemical analyzer 
to analyze ethane mole 
fraction in troposphere 
(gas and condensed 
phase), with a precision of 
a% 

A1: The location of the 
montgolfiere relative to 
Titan by tri-axial 
accelerometers and 
gyroscopes (inertial 
platform) to infer wind field 


PLAN. 
INSTR. 


TMCA 


DATA PRODUCTS 


Mass spectra over the mass 
range 10-600 Daltons 


Near-IR atmosphere vertical 
profiles between 1 and 5.6 
um with a spectral sampling 
of 10.5 nm 

Near-IR atmosphere vertical 
profiles between 1 and 5.6 
um with a spectral sampling 
of 10.5 nm 


Mass spectra over the mass 
range 10-600 Daltons. 


Mass spectra over the mass 
range 10-100 Daltons. 


Trajectory and attitude 
reconstruction, wind field 
and gusts 





30 JANUARY 2009 


TASK ORDER #NMO0710851 


_ MISSION REQUIREMENTS 
Collect aerosols that are falling 
from higher altitudes; 1 km and 
5° attitude knowledge of 
montgolfiére. 

Adapt the observation strategy to 
the motion of the montgolfiére. 
Coordination with VISTA-B for 
context is required. 

Adapt the observation strategy to 
the motion of the montgolfiére. 
Coordination with VISTA-B for 
context is required. 


Tracking of the montgolfiere (lat, 
long, alt); 1 km and 5°attitude 
knowledge required. 


Tracking of the montgolfiére (lat, 
long, alt); 1 km and 5° attitude 
knowledge of montgolfiére 


ASI should be placed as close as 
possible to the center of gravity 
of the gondola. 1 km and 5° 
attitude knowledge of 
montgolfiére. 


O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter, and Table 2.3-2, Science traceability 


matrix: lake lander. 


Subject to NASA/ESA approval. 
2-12 


Ty 


aadulN 


FINAL REPORT 


SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


30 JANUARY 2009 


TASK ORDER #NMO0710851 


Titan Saturn System Mission 


MISSION 
eles NES) 


Goal A: 

How does 
Titan function 
as a system; 
to what extent 
are there 
similarities 
and 
differences 
with Earth and 
other solar 
system 
bodies? 


KEY: 
NOTE: 


SCIENCE 
OBJECTIVES 


O4: Characterize 
the atmospheric 
circulation and 
flow of energy. 


Table 2.3-3. Science traceability matrix: montgolfiere, cont'd. 


SCIENCE 


INVESTIGATIONS 


I1: Determine the 
atmospheric 
thermal and 
dynamical state. 


REQUIRED 
MEASUREMENTS/ 
DETERMINATION 

M6: Measure 
deposition of sunlight 
as a function of 
altitude to infer the 
radiation balance in 
the troposphere. 


M7: Vertical profile of 
temperature, pressure, 
and density (T and P 
accuracy to 0.1 K and 
1 mPa and resolution 
to 0.02 K and 0.1% 
respectively). 
Determine the 
trajectory of the 
montgolfiere during 
entry and descent and 
floating phase 


M8: Pressure, 
temperature variations 
in space and time (T 
and P accuracy to 

0.1 K and 1 mPa and 
resolution to 0.02 K 
and 0.1% respectivel 
M9: Determine large 
surface temperature 


PLANNING 
MEASUREMENT 
APPROACH 
A1: Solar light arriving at 
the altitude of the 
montgolfiére during its 
journey in the tropical 
regions 


A1: Measure T by a Pt 
wire resistance 
thermometer and P by Kiel 
probe and capacitive 
gauges. Pressure and 
temperature 
measurements during the 
descent. 

Monitor meteorological 
conditions during the 
montgolfiere journey 


A2: Three-axis in situ 
accelerometer 
measurements to a 
precision of 10° m/s2 
during entry and during 
the montgolfiere journey 


A1: Pressure, 
temperature, and 
accelerometry during the 
journey of the montgolfiere 


A1: Infrared spectra of the 
surface between 5 and 
5.6 ym will enable us to 
see T variations larger 
than 50 K. 


PLAN. 
INSTR. 


BIS 


DAW Wd 0) 31 0109 Bs) 
Near-IR atmosphere vertical 
profiles between 1 and 5.6 
um with a spectral sampling 
of 10.5 nm 


Direct T and P 
measurements as a 
function of time and inferred 
wind field along the probe 
track 


Vertical mass density profile 
and inferred pressure and 
Temperature vertical profile 
Starting from altitude >1600 
km down to 160 km 

Plots of the trajectory and 
attitude of the probe during 
entry, descent and floating 
phase 

Direct T and P 
measurements as a 
function of time and inferred 
wind field along the probe 
track 


Infrared maps of the surface 
between 1 and 5.6 um with 
a spectral sampling of 10.5 
nm. 





_ MISSION REQUIREMENTS 
Adapt the observation strategy to 
the motion of the montgolfiere. 
Coordination with VISTA-B for 
context is required. 1 km and 5° 
attitude knowledge of 
montgolfiére. 

ASI pressure inlet and 
thermometers should have 
access to the atmospheric 
unperturbed flow (outside the 
descent probe boundary layer). 
The trajectory of the probe (entry 
and descent module 
reconstructed from the 
engineering sensor data (e.g., 
IMU), the high sensitive scientific 
accelerometer (and/or IMU). 
Coordination with orbiter RSA 
data. 

ASI-ACC should be placed as 
close as possible to the entry 
module CoG. 

ASI operating before nominal 
interface entry altitude (1270 
km). Coordination with orbiter 
RSA data. 


1 km and 5° attitude knowledge 
of montgolfiere. 


Adapt the observation strategy to 
the motion of the montgolfiére. 
Coordination with VISTA-B for 
context is required. 


O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter, and Table 2.3-2, Science traceability 


matrix: lake lander. 


Subject to NASA/ESA approval. 
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Titan Saturn System Mission 


Table 2.3-3. Science traceability matrix: montgolfiere, cont'd. 
REQUIRED 


SCIENCE 


SCIENCE 
OBJECTIVES 


INVESTIGATIONS 


MEASUREMENTS/ 

DETERMINATION 
M10: Timing (local 
time, orbital phase) of 
cloud occurrence, 
evolution, cloud 
base/top and 
appearance 


M4: Track the motion 
of clouds (and 
cryovolcanic vents, if 
any). Search for 
orographic clouds. 








MISSION 
eles NES) 












I1: Determine the 
atmospheric 
thermal and 
dynamical state. 

















M5: Particle size 
distribution and optical 
properties of clouds 





Goal A: 



























How does" and haze 

Titan function M6: Profile of methane 

as cepa mole fraction and its 

eel O04: Characterize variations in the 
milan the atmospheric equatorial regions; — 

similarities circulation and fraction of methane in 

are flow of energy. | the condensed phase 
ifferences [2: Determine the compared to the total 

with Earth and impact of haze and | atmospheric methane 

one solar clouds. abundance 

system 


bodies? 


KEY: 


NOTE: 
matrix: lake lander. 





PLANNING 
MEASUREMENT 
APPROACH 


A2: Continuous monitoring 
of meteorological 


conditions 


A2: Infrared spectral maps 
of the clouds and terrain 


A1: Infrared 
measurements of 
reflective light 


A1: Infrared spectral maps 
to measure the width of 
the methane absorption 
bands to determine the 
amount of methane 

A2: Pump the atmosphere 
into the chemical analyzer 
to analyze methane mole 
fraction in troposphere 
(gas and condensed 
phase), with a precision of 
1% 


A3: In situ monitoring of T 
and P conditions. 
Simultaneous 
measurements of pressure 
and T are necessary to 
assess the phase of the 
species (e.g., conden- 
sation) and to associate a 
certain pressure level in 
the atmosphere (or 
equivalent altitude level) to 
the mole fractions 
determined by TMCA. 





PLAN. 
INSTR. 


ASI/ 
MET 


BIS 
TMCA 


ASI/ 
MET 


DATA PRODUCTS 


A1: Continuous monitoring | VISTA- | 1360 x 1024 multi-spectral 
of cloud formation B images 48°FOV 


Direct T and P 


measurements and inferred 


wind field along the probe 
track 


A1: Imaging from the VISTA- | 1360 x 1024 multi-spectral 
gondola at 10 m resolution B images 48°FOV 


Infrared maps of the surface 


between 1 and 5.6 um with 
a spectral sampling of 10.5 
nm. 

Infrared maps between 1 
and 5.6 um with a spectral 
sampling of 10.5 nm. 


Infrared spectra between 1 
and 5.6 um with a spectral 
sampling of 10.5 nm. 


Mass spectra over the mass 


range 12-20 Daltons 


T and P time series 








MISSION REQUIREMENTS 
1 km and 5° attitude knowledge 
of montgolfiére required. 

1 km and 5° attitude knowledge 
of montgolfiére 















1 km and 5° attitude knowledge 
of montgolfiere 
Adapt the observation strategy to 
the motion of the montgolfiere. 
Coordination with VISTA-B for 
context is required. 

Adapt the observation strategy to 
the motion of the montgolfiére. 
Coordination with VISTA-B for 
context is required. 

Adapt the observation strategy to 
the motion of the montgolfiére. 
Coordination with VISTA-B for 
context is required. 


Tracking of the montgolfiere (lat, 
long, alt); 1 km and 5° attitude 
knowledge required. 


1 km and 5° attitude knowledge 
of montgolfiére 


O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter, and Table 2.3-2, Science traceability 


Subject to NASA/ESA approval. 
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Table 2.3-3. Science traceability matrix: montgolfiere, cont'd. 


REQUIRED PLANNING 
MEASUREMENTS/ MEASUREMENT PLAN. 

_ DETERMINATION APPROACH INSTR. DATA PRODUCTS _ MISSION REQUIREMENTS 
M3: Profile of ethane A1: Infrared spectral maps Near-IR image spectra Adapt the observation strategy to 
mole fraction and its to measure the width of between 1 and 5.6 umwith | the motion of the montgolfiere. 
variations in the the ethane absorption BIS a spectral sampling of 10.5 | Coordination with VISTA-B for 
equatorial regions; bands to determine the nm. context is required. 
fraction of ethane in amount of ethane 
the condensed phase | A2: Pump the atmosphere Mass spectra over the mass | Tracking of the montgolfiére (lat, 
compared to the total | into the chemical analyzer range 20-30 Daltons long, alt); 1 km and 5° attitude 
atmospheric ethane to analyze ethane mole knowledge required. 
abundance fraction in troposphere 

(gas and condensed 

phase), with a precision of 

1% 

A3: In situ monitoring of T T and P time series 1 km and 5° attitude knowledge 

Goal A: and P conditions of montgolfiere. 
How does Simultaneous 
Titan function measurements of pressure 
as a system; and T are necessary to 


to what extent O04: Characterize | 13: Determine the assess the phase of the 


are there species (€.g., 
ane the atmospheric | effects of 
similarities erenanaeiand atmospheric condensation) and to 


and 4: associate a certain 
differences flow of energy. composition. pressure level in the 

with Earth and atmosphere (or equivalent 
other solar altitude level) to the mole 
system fractions determined by 
bodies? CA. 


MISSION SCIENCE SCIENCE 
GOALS OBJECTIVES INVESTIGATIONS 


M4: Determine the A1: Topography and 1360 x 1024 stereo images | 1 kmand 5° attitude knowledge 
topography and find clouds are determined by 48°FOV; 3D digital terrain of montgolfiére 
correlation with clouds | the stereo imaging and cloud models; cloud 
and turbulences. albedo time series 
A2: Topography is Time series of the first Precise identification of the 
determined by first echo of return radar echoes trajectory of the montgolfiere 
the radar sounder increases the quality of the 
measurements; 1 km and 5° 
attitude knowledge required. 
A3: Infrared spectrometry Infrared spectra between 1 Adapt the observation strategy to 
to monitor the clouds and 5.6 um with a spectral the motion of the montgolfiere. 
sampling of 10.5 nm. Coordination with VISTA-B for 
context 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
NOTE: The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter, and Table 2.3-2, Science traceability 
matrix: lake lander. 


Subject to NASA/ESA approval. 
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Table 2.3-3. Science traceability matrix: montgolfiere, cont'd. 
REQUIRED PLANNING 







MISSION SCIENCE SCIENCE MEASUREMENTS/ MEASUREMENT PLAN. 
GOALS OBJECTIVES INVESTIGATIONS DETERMINATION APPROACH INSTR. 
dynamics (e.g., gravity 


M4: Determine the AAé: In situ monitoring of 
ASI/ 
MET 
waves and tides 


topography and find meteorological conditions 
M4: Identify active A1: Infrared spectral maps as Infrared maps of the surface | Adapt the observation strategy to 
BIS 


DATA PRODUCTS 


T and P plots as a function 
of time 


_ MISSION REQUIREMENTS 


1 km and 5° attitude knowledge 
of montgolfiere. 













































13: Determine the 


ee ee and turbulences. investigate thermal 
sarinesiich variations, turbulence and 










correlation with clouds | (T, P, and wind) to 

volcanism in the between 1 and 5.6 umwith | the motion of the montgolfiere. 
equatorial region with a spectral sampling of Coordination with VISTA-B for 
50 m resolution from 10.5 nm. context 


orbit and .2.5 m A2: Stereo and high-res VISTA. | Digital images and surface 1 km and 5° attitude knowledge 
eee from 10km | imaging from the Gondola B albedo time series requirement of montgolfiére 
altitude 




















Goal A: 


















How does 
Titan function M6: Search for A1: Stereo and high-res 1 km and 5° attitude knowledge 
as a system; possible surface imaging from the Gondola B albedo time series of montgolfiere 
to what extent Oaecharactance methane sources A2: Monitor atmospheric Mass spectra Mass spectra | Precise location of montgolfiere 
are there fae StReORenG (vents, etc.) in the methane concentration. TMcA | Over the mass range 12-20 | to 1 km and 9° attitude 
similarities aoailett ee d equatorial regions. Daltons, with a precision of | knowledge. 
0 

an flow of energy. | Wis 

ifferences I4: Determine the 
with Earth and effects of surface 
other solar processes on 
system meteorology. 


bodies? accuracy to 0.1 K and 


1 mPa and resolution to 


A3: /n situ monitoring of T and P time series plots Precise location of montgolfiére 
meteorological conditions and inferred wind field along | to 1 km and 5° attitude 
by direct T and P montgolfiére track knowledge. 
measurements (T and P ASI) 
MET 





0.02 K and 0.1% 

respectively) and gondola 

attitude 

A4: Infrared spectral maps Infrared maps of the surface | Adapt the observation strategy to 
to measure the width of between 1 and 5.6 um with | the motion of the montgolfiére. 
the methane absorption BIS a spectral sampling of Coordination with VISTA-B for 
bands to determine the 10.5 nm. context 

amount of methane 


M7: Global distribution | A1: Direction of VISTA- 1360 x 1024 stereo images | Precise location of montgolfiére 
of surface wind dunes/cloud movement B 48°FOV; high resl’n to 1 km and 5° attitude 
directions 1 x 1024 line scans 7° FOV _| knowledge. 


KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
NOTE: The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter, and Table 2.3-2, Science traceability 
matrix: lake lander. 


Subject to NASA/ESA approval. 
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Table 2.3-3. Science traceability matrix: montgolfiere, cont'd. 
REQUIRED PLANNING 














MISSION SCIENCE SCIENCE MEASUREMENTS/ MEASUREMENT PLAN. 

eTey\ ES OBJECTIVES INVESTIGATIONS DETERMINATION APPROACH INSTR. 
M7: Global distribution | A2: Wind field inferred 
of surface wind from T and P 
directions measurements (T and P 
accuracy to 0.1 K and 
1 mPa and resolution to 
0.02 K and 0.1% 
respectively) and 
monitoring the gondola 


attitude 

M6: Global distribution | A1: Radar measurements Time series of the Precise location of 

of surface roughness TRS = | amplitude of return radar montgolfiere—1 km and 5° 
and topography echoes. attitude knowledge required. 
A2: Stereo imaging (10 1360 x 1024 stereo images | Precise location of 


m/pix) 48°FOV; high res 1x 1024 | montgolfiére—1 km and 5° 
line scans; 3D dune attitude knowledge required. 


DATA PRODUCTS _ MISSION REQUIREMENTS 
Wind field along the Wind field inferred from T and P 
montgolfiére track and measurements and monitoring 
eventual wind gusts the gondola attitude; 1 km and 5° 
attitude knowledge requirement 
of montgolfiére 
























AS/ 


















ke 
Mm 
— 








Goal A: 






El 














































Titan func I5: Determine th See 
sea pats Seater ° A3: Measure the shadows Infrared maps of the surface | Adapt the observation strategy to 
fenah H Aytant aan see anee of reliefs within the BIS between 1 and 5.6 um with | the motion of the montgolfiére. 
04: Characterize ; oy infrared maps a spectral sampling of Coordination with VISTA-B for 
pera the atmospheric an aoe pee 10.5 nm. context is required. 
and circulation and atmosphere and M7: Diurnal A1: Measure the T and P plots as a function | Same as ASI/MET above 
afarances flow ofenergy. | Characterize the temperature variations | temperature by a Pt wire of time 
with Earth and planetary boundary and time-series resistance thermometer MET 
other solar layer. meteorolog with AT = 0.1 K 
system M8: Distribution of A1: Infrared identification Infrared maps of the surface | Adapt the observation strategy to 
bodies? condensates at the of condensate species Bis | between 1 and 5.6 um with | the motion of the montgolfiere. 
surface a spectral sampling of Coordination with VISTA-B for 
10.5 nm. context is required. 
A2: High spatial resolution 1360 x 1024 multispectral Precise location of montgolfiére 
color images of the images 48°FOV Color to 1 km and 5° attitude 
surface at equatorial B images and albedo time knowledge of montgolfiére 
latitudes; ground truth for series 
orbiter measurement 
M9: Abundance of A1: Infrared mapping Infrared maps of the surface | Adapt the observation strategy to 
water ice at the through the methane between 1 and 5.6 um with | the motion of the montgolfiére. 
surface windows and compare a spectral sampling of 10.5 | Coordination with VISTA-B for 


windows where ice nm. context is required. 
absorbs (e.g., 1.6 and 
2.0 um) and where it does 

1.05 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
NOTE: The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter, and Table 2.3-2, Science traceability 
matrix: lake lander. 


Subject to NASA/ESA approval. 
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Table 2.3-3. Science traceability matrix: montgolfiere, cont'd. 
REQUIRED PLANNING 




























DATA PRODUCTS 


Time series spectra of 
electric field 


MISSION SCIENCE SCIENCE MEASUREMENTS/ MEASUREMENT PLAN. 
eles ES) OBJECTIVES INVESTIGATIONS DETERMINATION APPROACH INSTR. 


M2: Global electric A1: Measurement of 
circuit and fair-weather | electric field using dipole 
electric field in the antennas; vertical and 
range from 0-10 kHz. | horizontal electric field in 
With a height the frequency range from 
resolution of 1 km DC to VLF (~10 kH 

M3: Extra low and low | A1: Measurement of 
frequency (ELF-VLF) magnetic field using loop 
magnetic components | antenna; vertical and 

of the atmospheric horizontal electric field in 
electricity from 0-10 the frequency range from 
kHz DC to VLF (~10 kHz nas 
or search coils 


_ MISSION REQUIREMENTS 


1 km and 5° attitude knowledge 
of montgolfiére 






















TEEP- 





Time series magnetic field 1 km and 5° attitude knowledge 
spectra of montgolfiére 






TEEP- 


















16: Determine the 



























04: Characterize : M4: Search for electric | A1: Long exposure 1360 x 1024 images Precise location of montgolfiére 

the atmospheric eee SEMIS discharges. nighttime imaging yee 48°FOV Flash saturated from Inertial Navigation System 
ec Perea =e ionosphere, and = images _ = INS); 1 km requirement 
Titan function ss electricity. ace EIB Oule ne can a 
as a system; optical sensors B spectra 
to what extent M5: Electrical A1: Relaxation probe to TEEp. | lime series of conductivity | Time series of conductivity (all 
are there conductivity and measure the conductivity B (all charged species) charged species) 
similarities permittivity of the _ of all charged species 
and atmosphere (positive A2: Mutual impedance Amplitude and phase of Amplitude and phase of electric 
differences and negative ions + probe which measures the electric signal signal 
with Earth and ets) to i km ney of electronics 

resolution in the range | on 

aad 1010 108Smiand | EEE 
bodies? electrons only, with a 


height resolution to 

100 m in the range 10° 

" to 10° Snr! 

M1: Optical maps in A1: Use the infrared 

the methane windows | images at different 

at 2.5 m resolution incidence angles to 
determine the nature of 
the surface (liquid or solid 

M2: Precipitation rate, | A1:/n situ monitoring of T 

solid or liquid nature of | and P conditions with 

precipitation reference to the altitude 
level 


A3: In situ observations at VISTA- 1360 x1024 multispectral Precise location of montgolfiére 
all wavelengths. B images 48°FOV to 1 km and 5° attitude 
knowledge of montgolfiere 


KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Infrared maps of the surface | Adapt the observation strategy to 
between 1 and 5.6 um with | the motion of the montgolfiére. 

a spectral sampling of 10.5 | Coordination with VISTA-B for 
nm. context is required. 


28 
7) 





O5: Characterize | 13: Determine 

the amount of surface composition 
liquid on the that might reveal 
Titan surface the presence of 
today. liquids. 


T and P time series 1 km and 5° attitude knowledge 
of montgolfiére 


ASI/ 





Fira 
Mm 
—j 


NOTE: The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter, and Table 2.3-2, Science traceability 
matrix: lake lander. 


Subject to NASA/ESA approval. 
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Table 2.3-3. Science traceability matrix: montgolfiere, cont'd. 
REQUIRED PLANNING 


MEASUREMENTS/ MEASUREMENT PLAN. 

DETERMINATION APPROACH INSTR. DATA PRODUCTS 
M1: Lateral variations Infrared maps of the surface 
of surface compounds between 1 and 5.6 um with 























MISSION SCIENCE SCIENCE 


GOALS OBJECTIVES INVESTIGATIONS _ MISSION REQUIREMENTS 
Adapt the observation strategy to 


the motion of the montgolfiere. 















A1: Map lateral variations 
of surface composition in 

















4: Determine the 































































O5: Characterize | nature of in the valley networks | the river networks and at a spectral sampling of 10.5 | Coordination with VISTA-B for 
the amount of precipitation at 5 m resolution their mouth nm. context is required. 
liquid on the responsible for the A3: High spatial resolution 1360 x 1024 multispectral Precise location of montgolfiére 
Titan surface formation of valley color images of the images 48°FOV; Color to 1 km and 5° attitude 
today. networks in the surface at equatorial images and albedo time knowledge. 
tropical regions. latitudes; ground truth for series 
orbiter measurement 
I1: Determine the M5: Measure regional | A1: Stereo images of the VISTA- 1360 x 1024 stereo images | Precise location of montgolfiére 
origin of major topography surface B 48°FOV; 3D digital terrain to 1 km and 5° attitude 
Goal A: crustal features; model knowledge. . 
Benes correlate regional A2: Reflection of radar Time series of the first Precise identification of the 
Titan function elevation changes signal return radar echoes trajectory of the montgolfiere 
as a system: with geomorph- TRS increases the quality of the 
to what extent ology and measurements 
are there compositional 
similarities variations. 
and I2: Characterize the | M4: Geological maps | A1: Infrared mapping Infrared maps of the surface | Adapt the observation strategy to 
differences O6: Characterize | Origin of major at 2.5 m resolution through the methane between 1 and 5.6 um with | the motion of the montgolfiere. 
with Earth and the major surface features, windows a spectral sampling of 10.5 | Coordination with VISTA-B for 
other solar processes including the effects BIS | nm. context is required. 
system transforming the | Of liquid tlow, 
bodies? SEITE tectonic, volcanic, 


hrouchout time, [|_and_impact events. 
Hlselife el slut: M1: Magnetic map, At: Dual sensor 
taken from a constant magnetometer fixed to 


altitude boom on gondola 


Normal mode 16 Hz data Precise location of montgolfiére 

from primary sensor and to 1 km and 5° attitude 

1 Hz data from secondary knowledge 1 km continuous 

sensor, with burst mode of magnetic field data, as much 

128 Hz data from primary coverage of the surface as 
MAG | sensor triggered by possible. Consideration of 

command or autonomously. | magnetic cleanliness 

Normal mode 900 bits per requirements vs. boom length. 

second (bps), burst mode Complementarities with orbiter 

6500 bps. measurements during Titan 

bys. 


I3: Determine the 
internal magnetic 


signal. 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
NOTE: The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter, and Table 2.3-2, Science traceability 
matrix: lake lander. 


Subject to NASA/ESA approval. 
2-19 


iaaddld 


Titan Saturn System Mission 


SCIENCE 
OBJECTIVES 


MISSION 
elev NES) 


O6: Characterize 
the major 
processes 
transforming the 
surface 


Goal A: throughout time. 


How does 
Titan function 
as a system; 
to what extent 
are there 
similarities 
and 
differences 
with Earth and 
other solar 
system 
bodies? 


07: Determine 
the existence of 
a subsurface 
liquid water 
ocean. 


KEY: 


NOTE: 
matrix: lake lander. 


FINAL REPORT 
SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


Table 2.3-3. Science traceability matrix: montgolfiere, cont'd. 


SCIENCE 
INVESTIGATIONS 


I4: Detect and 
measure the depth 
of shallow 
subsurface 
reservoirs of liquid 
(hydrocarbons). 


15: Determine the 
subsurface 
structures and 
constrain the 
Stratigraphic history 
of dunes. 


|2: Determine if the 
crust Is decoupled 
from the interior 
and the thickness 
and rigidity of the 
icy crust. 


I3: Determine the 
induced magnetic 
field signatures in 
order to confirm 
subsurface liquid 
and place 
constraints on the 
conductivity and 
depth of the liquid 


O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1... 


REQUIRED 
MEASUREMENTS/ 
DETERMINATION 

M2: Subsurface 
sounding at frequency 
between 150 and 

200 MHz in order to 
detect liquid reservoirs 
less than 1 km deep. 


M1: Subsurface 
sounding along the 
montgolfiére journey 
at a frequency 
between 150 and 200 
MHz (vertical 
resolution of less than 
10 meters and spatial 
resolution less than 
200 meters) 


M1: Map of geological 
Structures at different 
true anomalies 


M3: /n situ vector 
magnetic field 
measurements 


Subject to NASA/ESA approval. 


PLANNING 
MEASUREMENT 
APPROACH 


A1: High resolution 


subsurface profiles over 


few hundred meters 
(500 m) spot size and 
vertical resolution <6 m 


A1: Radar sounding 


A1: High-resolution 
mapping of surface 


features with their precise 


location 


A1: Dual sensor 
magnetometer fixed to 
boom on gondola 


2-80 


PLAN. 
INSTR. 


DATA PRODUCTS 
Time series of radar profiles 
representing the sub- 
surface interfaces 


Time series of radar profiles 
representing the sub- 
surface stratification 


Geological image maps 


Normal mode 16 Hz data 
from primary sensor and 

1 Hz data from secondary 
sensor, with burst mode of 
128 Hz data from primary 
sensor triggered by 
command or autonomously. 
Normal mode 900 bits per 
second (bps), burst mode 
6500 bps. 





30 JANUARY 2009 


TASK ORDER #NMO0710851 


_ MISSION REQUIREMENTS 
Precise location of the 
montgolfiére makes it possible an 
integrated multiscale analysis of 
the TRS profiles with the radar 
measurements acquired by the 
sounder on the orbiter. 

Precise location of montgolfiere 
to 1 km and 5° attitude 
knowledge. 

Comparison between optical 
remote sensing images and 
radar profiles. 


Precise location of the 
montgolfiere makes it possible an 
integrated multiscale analysis of 
the TRS profiles with the radar 
measurements acquired by the 
sounder on the orbiter. 


Precise location of montgolfiére 
to 1 km and 5° attitude 
knowledge. 

Precise location of montgolfiére 
to 1 km and 5° attitude 
knowledge. 


Precise location of montgolfiere 
to 1 km and 5° attitude 
knowledge. Continuous magnetic 
field data combined with 
magnetic field measurements 
from the orbiter and lander. 
Nightside data at 0600 Saturn 
Local Time highly desirable. 
Desirable (not required) to have 
some measurements with the 
lander, montgolfiére, and orbiter 
in a line radiating from Saturn. 


Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter, and Table 2.3-2, Science traceability 
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Table 2.3-3. Science traceability matrix: montgolfiere, cont'd. 
REQUIRED PLANNING 














MISSION SCIENCE SCIENCE MEASUREMENTS/ MEASUREMENT 
GOALS OBJECTIVES INVESTIGATIONS DETERMINATION APPROACH DATA PRODUCTS _ MISSION REQUIREMENTS 


M2: /n situ vector A1: Dual sensor Normal mode 16 Hz data Precise location of montgolfiere 
magnetic field magnetometer fixed to from primary sensor and to 1 km and 5° attitude 
measurements boom on gondola 1 Hz data from secondary knowledge. Continuous magnetic 
sensor, with burst mode of | field data combined with 

128 Hz data from primary magnetic field measurements 
sensor triggered by from the orbiter and lander. 
command or autonomously. | Nightside data at 0600 Saturn 
Normal mode 900 bits per Local Time highly desirable. 










































12: Determine 
whether Titan has a 
dynamo. 





































Goal A: 
How does 


O8: Determine 
the state of 


Titan function | internal second (bps), burst mode Desirable (not required) to have 
as a system; differentiation, 6500 bps. some measurements with the 
to what extent | whether Titan lander, montgolfiere, and orbiter 












in a line radiating from Saturn. 
Mass spectra over the mass | Good location to 1 km and 5° 
range 10-150 Daltons attitude knowledge of 
montgolfiére 


has a metal core 
and an intrinsic 
magnetic field, 
and constrain the 
crustal 
expression of 
thermal evolution 
of Titan’s interior. 


are there 
similarities 
and 
differences 
with Earth and 
other solar 
system 
bodies? 





































M3: Measure noble A1: /n situ measurement 
gases and isotopes of aerosols and 
(esp., Ar, Kr, Xe) to atmospheric gas phase, 
ppb levels in gas with a precision of 1% 
phase and aerosols 
exchange between M4: Subsurface A1: High resolution Time series of radar profiles | Precise location of the 
interior and layering subsurface profiles over representing the sub- montgolfiere to integrate 
atmosphere. few hundred meters (500 surface stratification multiscale analysis of the TRS 

m) spot size and vertical profiles with the radar 

resolution <6 m measurements acquired by the 
sounder on the orbiter; 1 km and 
5° attitude knowledge of 
montgolfiére 
M4: Concentration of | A1: IR reflectance spectra Infrared spectra between 1 Adapt the observation strategy to 
molecular constituents | with long integration times and 5.6 um with a spectral the motion of the montgolfiére. 
the chemical in the troposphere with | to enable spectral sampling of 10.5 nm. Coordination with VISTA-B for 
pathways S/N ratio >100 summing over context is required. 
leading to I1: Assay the homogeneous regions. 
formation of speciation and M5: Latitudinal and A1: In situ analysis of 
complex abundance of vertical distribution of | minor species 
organics at all atmospheric trace minor species and its 
altitudes in the molecular temporal variation 
Titan constituents. M6: Day-night A1: In situ analysis of 
atmosphere and variation of minor minor species gas and 
their deposition species to infer condensed phase 
on the surface. information about 
condensation 


TMCA 


I3: Quantify 





































01: Determine 
















Goal B: 

To what level 
of complexity 
has prebiotic 
chemistry 
evolved in the 
Titan system? 



























Same location of the 
montgolfiere at different times; 
analysis of only low molecular 
mass species 

Same location of the 
montgolfiere during at least one 
full Titan day 


0-600 Da Mass spectra 
TMCA 

















Mass spectra 





TMCA 


KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
NOTE: The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter, and Table 2.3-2, Science traceability 
matrix: lake lander. 


Subject to NASA/ESA approval. 
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Table 2.3-3. Science traceability matrix: montgolfiere, cont'd. 


REQUIRED PLANNING 

MEASUREMENTS/ MEASUREMENT PLAN. 

DETERMINATION APPROACH Se DAW Wd 0) 31 0108 Bs) _ MISSION REQUIREMENTS 
M7: Monitor T and P A1: /n situ measurements T and P time series 1 km and 5° attitude knowledge 
conditions to help of T and P with reference of montgolfiere. 
determine species to the altitude level. 
abundances and Simultaneous 
condensation. measurements of P and T 
are necessary to assess 
the phase of the species 
(e.g., condensation) and to 
associate a certain 
pressure level in the 
atmosphere (or equivalent 
altitude level) to the mole 
fractions determined by 

CA. 


MISSION SCIENCE SCIENCE 
GOALS OBJECTIVES INVESTIGATIONS 















































I1: Assay the 
Speciation and 
abundance of 
atmospheric trace 
molecular 
constituents. 





















O01: Determine 
the chemical 


































th M2: Chemical A1: Collect aerosols 0-600 Da Mass spectra 1 km and 5° attitude knowledge 
Goal B: aoe composition during their descent to the of montgolfiére 
To what level a = 2 f (elemental, molecular | surface 
of complexity eae oe 2 isotopic, and chiral) of 
has prebiotic P aerosols 
chemistry 










evolved in the 
Titan system? 






alftudes ‘i ihe M3: Chemical A1: In situ analysis of 0-600 Da Mass spectra 1 km and 5° attitude knowledge 
Titan 2: Assay the abundance of gases in | major and minor species TMCA of montgolfiére 
atmosphere and | molecular troposphere 


T and P time series 1 km and 5° attitude knowledge 
of montgolfiére 


or ; M4: Monitoring of T A1: /n situ measurements 

pleased pelle ae and P (T and P of T and P with reference 
accuracy to0.1K and | to the altitude level 

1 mPa; and resolution 
to 0.02 K and 0.1% 
respectively) 
conditions to asses 
condensation status 


ASI/ 
MET 





I3: Quantify the 


M3: Search for electric | A1: Electric field and TEEP- SaarcinatodnintiSnZee 
sources of chemical --2'Scharges optical sensors B 


energy for M4: Infrared spectra of | A1: Identify organic Infrared maps of the surface | Adapt the observation strategy to 

atmospheric relevant complex species in the 5-5.6 um between 1 and 5.6 um with | the motion of the montgolfiere. 

chemistry organics wavelength range a spectral sampling of 10.5 | Coordination with VISTA-B for 
nm. context is required. 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
NOTE: The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter, and Table 2.3-2, Science traceability 
matrix: lake lander. 


Subject to NASA/ESA approval. 
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Table 2.3-3. Science traceability matrix: montgolfiere, cont'd. 
REQUIRED PLANNING 

























MISSION SCIENCE SCIENCE MEASUREMENTS/ MEASUREMENT PLAN. 

GOALS OBJECTIVES INVESTIGATIONS DETERMINATION APPROACH INSTR. DATA PRODUCTS 
01: Determine M3: High spatial A1: Identify organic Infrared maps of the surface 
the chemical resolution (2.5 meters | species in the 5-5.6 um between 1 and 5.6 um with 
pathways at 10 km) infrared wavelength range a spectral sampling of 10.5 


_ MISSION REQUIREMENTS 
Adapt the observation strategy to 


the motion of the montgolfiere. 
Coordination with VISTA-B for 










































BIS 























leading to spectra at nm. context is required. 
omen of | 4:Detemrine | wavelet ger 
rf = 
organics at all Opec M4: /n situ sampling of | A1: MS analysis of Mass spectra Surface composition measured 
altitudes in the surface organic collected surface material when landing. 
Titan inventory 


atmosphere and 
their deposition 
on the surface. 






I1: Assay the M5: High-resolution A1: Identify organic Infrared maps of the surface | Adapt the observation strategy to 

composition of images to detect Species in the 5-5.6 um between 1 and 5.6 umwith | the motion of the montgolfiere. 
Goal B: organic deposits organic materials wavelength range a spectral sampling of 10.5 | Coordination with VISTA-B for 
To what level exposed at the nm. context is required. 































of complexity ne pane niZe | surface, including A2: Stereo images VISTA. | 1360x1024 stereo images Precise location of montgolfiére 
has prebiotic | vic a Titan dunes, lakes, and B 48°FOV; digital terrain to 1 km and 5° attitude 
chemistry organic inventory seas. models knowledge . 


Infrared maps of the surface | Adapt the observation strategy to 
between 1 and5.6 umwith | the motion of the montgolfiere. 











evolved in the 


Tit vee M1: High-spatial A1: High spatial resolution 
itan system’ 


resolution mapping of | (2.5 meters at 10 km) 
Organics in areas such | infrared spectra at BIS a spectral sampling of 10.5 | Coordination with VISTA-B for 
ey | tcraters and | wavelengths between 5 nm. context is required. 
in meteorites. complex organics in | 2° Pac 

and around impact cryovolcanoes. and 6 um 


A2: High resolution color _ | 1360x1024 multispectral Precise location of montgolfiére 
Sea reaehe images oe images 48°FOV color tp 1 km and 5° attitude 
albedo maps knowledge. 


M4: Subsurface A1: Radar sounding of the Time series of radar profiles | Precise identification of the 

I1: Determine the Stratification of subsurface at frequency representing the sub- trajectory of the montgolfiére to 
roles of cratering organics. between 150 and 200 surface stratification 1 km and 5° attitude knowledge 
and cryovolcanism MHz allowing a spatial TRS required. 

in modification and resolution of a few 
hydrolysis of 
organics. 





is different from 13: Determine the 
known abiotic location and the 
organic material | composition of 












03: Characterize 
what chemical 
modification of 
organics occurs 
on the surface. 


hundred meters (500 m) 
and vertical resolution <6 
m 





KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
NOTE: The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter, and Table 2.3-2, Science traceability 
matrix: lake lander. 
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MISSION 
elev NES) 


Goal B: 

To what level 
of complexity 
has prebiotic 
chemistry 
evolved in the 
Titan system? 


KEY: 
NOTE: 


SCIENCE 
OBJECTIVES 


O03: Characterize 
what chemical 
modification of 
organics occurs 
on the surface. 


O4: Characterize 
the complexity of 
species in the 
subsurface 
ocean. 


O05: Characterize 
bulk 
composition, 
sources of 
nitrogen and 
methane, and 
exchange 
between the 
surface and the 
interior. 


Table 2.3-3. Science traceability matrix: montgolfiere, cont'd. 


SCIENCE 
INVESTIGATIONS 


[2: Determine the 
importance of 
surface inorganic 
compounds as 
surface catalysts or 
doping agents. 


I1: Determine 
whether evidence 
of sub-surface 
ocean species Is 
present in 
cryovolcanic sites. 
I1: Determine 
whether carbon 
dioxide is primarily 
internally derived or 
photochemically 
produced. 

|2: Determine 
whether methane is 
primordial or 
derived from carbon 
dioxide. 

13: Determine 
whether molecular 
nitrogen is derived 
from ammonia. 


I4: Determine 
whether pockets of 
partial melt are 
present at depth. 


REQUIRED 
MEASUREMENTS/ 
DETERMINATION 

M2: Identify inorganic 
salts and compounds 
containing 
phosphorous and 
other potentially 
reactive inorganic 
agents in equatorial 
regions. 

M2: Map compounds 
such as ammonia, 
sulfates, and more 
complex organics 
(e.g., CH3COOH) at 
cryovolcanic sites 
M3: Profile of CO and 
CO? in the troposphere 


M5: Map of surface 
COz in the equatorial 
regions 


M5: Detect ammonia 
in surface material: 
down to 1% in local 
devosits 

M2: Subsurface 
sounding at frequency 
between 150 and 

200 MHz in order to 
detect liquid reservoirs 
less than 1 km deep. 


A Ie 
MEASUREMENT 
APPROACH 

A1: Partially met with 
repeated near-IR mapping 
spectroscopy within the 
atmospheric transmission 
windows. High spatial 
resolution (2.5 m at 10 km) 
infrared mapping of the 
surface 

A1: Near-IR mapping 
spectroscopy within the 
atmospheric transmission 
windows with 2.5 m spatial 
resolution. 


A1: Infrared spectroscopy 
within the methane 
windows. 


A1: High spatial resolution 
(2.5 mat 10 km) infrared 
mapping of the surface. 


A1: High spatial resolution 
(2.5 m at 10 km) infrared 
mapping of the surface 


A1: High resolution 
subsurface profiles over 
few hundred meters (500 
m) spot size and vertical 
resolution <6 m 


PLAN. 
INSTR. 


DATA PRODUCTS 
Infrared maps of the surface 
between 1 and 5.6 um with 
a spectral sampling of 
10.5 nm. 


Infrared maps of the surface 
between 1 and 5.6 um with 
a spectral sampling of 

10.5 nm. 


CO and CO? Profiles as a 
function of position and 
time. 


Infrared maps of the surface 
between 1 and 5.6 um with 
a spectral sampling of 10.5 
nm. 


Infrared maps of the surface 
between 1 and 5.6 um with 
a spectral sampling of 10.5 
nm. 

Time series of radar profiles 
representing the sub- 
surface interfaces 





MISSION REQUIREMENTS 
Adapt the observation strategy to 
the motion of the montgolfiere. 
Coordination with VISTA-B for 
context is required. 


Adapt the observation strategy to 
the motion of the montgolfiére. 
Coordination with VISTA-B for 
context is required. 


Precise identification of the 
trajectory of the montgolfiére to 
1 km and 5° attitude knowledge 
required 


Adapt the observation strategy to 
the motion of the montgolfiere. 
Coordination with VISTA-B for 
context is required. 


Adapt the observation strategy to 
the motion of the montgolfiére. 
Coordination with VISTA-B for 
context is required. 

Precise location of the 
montgolfiere makes it possible an 
integrated multiscale analysis of 
the TRS profiles with the radar 
measurements acquired by the 
sounder on the orbiter. 

Precise location of montgolfiere 
to 1 km and 5° attitude 
knowledge. 


O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


The numbering of each objective, investigation, approach, and measurement is a continuation from Table 2.3-1, Science traceability matrix: orbiter, and Table 2.3-2, Science traceability 


matrix: lake lander. 
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2.4 Science Implementation 

The TSSM Baseline mission comprises an 
orbiter, developed by NASA, which would 
provide accommodation for two ESA-provided 
Titan in situ elements; a montgolfiére aerial 
platform that would provide global coverage 
over a six month prime mission from a nomi- 
nal altitude of 10 km, and a battery powered 
(~9 hr nominal life) lander targeted to a north- 
ern hydrocarbon sea. A NASA-only science 
floor, defined as the orbiter alone, would give 
up in situ measurements from dedicated ele- 
ments, but would retain the full set of orbital 
science investigations at Titan, as well as in 
situ atmospheric sampling through the aero- 
braking phase, detailed Enceladus science and 
Saturn system science during the tour phase. 

In the Baseline mission, the orbiter would 
deliver the ESA elements to Titan, and provide 
data relay during their missions, prior to its 
own insertion into Titan orbit. During this 
Saturn Tour Phase, the orbiter would also 
collect detailed scientific data on Enceladus 
through seven close flybys (Figure 2.4-1). 

Following the Saturn Tour Phase, the or- 
biter would capture revolutionary in situ sci- 


Sunlight shown is 
during 4 polar flybys 





Figure 2.4-1. Schematic representation of the 
seven close (100 km to 1100 km) and two 
distant (20,000 km to 30,000 km) Enceladus 
flybys. The four over the pole are at 100 km; 
the one at 40°S is at 300 km. The two equato- 
rial flybys are at ~1000 km. The distant flybys 
are both at ~20°N. Flybys can be targeted to 
go through vent locations, if desired. 
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ence measurements by dipping deep into 
Titan’s atmosphere during a two month Aero- 
braking Phase. Once in Titan’s orbit the NASA 
orbiter would provide full global coverage of 
Titan with a rich complement of instruments 
from a 1500 km circular orbit over a nominal 
duration of 20 months. 

The JSDT determined that the orbiter in- 
struments were not to be considered descope 
elements at this stage. This is because the 
planning payload was designed to provide a 
focused instrument suite on the orbiter and 
allow for accommodation of the full suite of 
ESA in situ elements. The instrument suite 
covers science investigations spatially, ranging 
from the deep interior of Titan to the far 
reaches of the atmosphere. Non-science 
descope options have been identified and are 
discussed in detail in §4.11.7.8. 

The flight elements shown in Figure 2.4-2 
would be launched on an Atlas V 551 launch 
vehicle in 2020 using a gravity assist solar 
electric propulsion (SEP) trajectory to achieve 
a trip time of 9 years to Saturn. Following 
Saturn Orbit Insertion, the orbiter would con- 
duct a Saturn system tour, including seven 
Enceladus flybys (four over the poles at 100 
km, one at 300 km and two at 1000 km) and 
16 Titan flybys. This phase will allow excel- 
lent opportunities to observe Saturn, multiple 
icy moons (including Titan), and the complex 
interaction between Titan and Saturn’s magne- 
tosphere. The montgolfiere balloon would be 
released on the first Titan flyby and use an X- 
band relay link with the orbiter for communi- 
cation during critical events and during its 
prime mission. The lander would be released 
on the second Titan flyby and use a similar 
communication scheme. This 24 month period 
will also mark the mission phase when the 
majority (if not all) of the Titan in situ data 1s 
relayed back to Earth. Following its tour of the 
Saturn system, the orbiter would enter into a 
highly elliptical orbit to conduct a two-month 
concurrent aerobraking and aerosampling 
phase in Titan’s atmosphere, where it would 
dip as low as 600 km from Titan’s surface. The 
orbiter would then execute a final periapsis 
raise burn to achieve a 1500 km circular, 85° 
polar-mapping orbit. This Circular Orbit Phase 
will last 20 months. 

On completion of the mission, a Decom- 
missioning and Disposal Phase would be 
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Figure 2.4-2. The Baseline mission elements accomplish comprehensive scientific exploration of 


Titan and Enceladus. 


initiated by a maneuver that would start the 
orbit decay assisted by the influence of Saturn 
perturbations and Titan’s atmospheric drag 
with a targeted impact to ensure planetary 
protection requirements are met. Although not 
in the current plan, there would be extraordi- 
nary opportunities for atmospheric, magneto- 
spheric and surface science during this phase. 

The orbiter concept carries a mass alloca- 
tion of 165 kg for its remote sensing instru- 
ments and an allocation of 830 kg for ESA 
provided in situ elements. The flight and 
ground systems are sized to provide the data 
volumes necessary to return measurement data 
from the orbiter and in situ elements. 

The JSDT looked across the in situ ele- 
ments and the orbiter in determining the plan- 
ning payload in order not to duplicate meas- 
urements and to ensure synergy between the 
elements. For example, it was determined that 
the most exciting scientific result from the lake 
lander would be a chemical analysis of the 
lake and species dissolved in the lake (§2.6). 
Thus, the focus of the lander instruments 1s 
high resolution chemical analysis with sup- 
porting instrumentation to understand the 
context for those measurements. This type of 
chemical analysis was then not duplicated on 
the montgolfiere or the orbiter, but rather 
complemented by a lower resolution aerosol 
chemical analysis on the montgolfiere and gas 
phase ion and neutral species analysis on the 
orbiter. 

The instruments selected for the planning 
payload on the orbiter are described in §2.4.2 
and §2.4.3. These sections outline how this 
specific suite of instruments meets the meas- 
urement requirements and how they therefore 


fulfill the science investigations. The planning 
payload for the in situ elements is also listed in 
§2.4.10, although they are not described in 
detail as they are ESA’s responsibility. More 
information on these specific instruments 1s 
given in Appendix J. 

2.4.1. Payload Considerations 

The planning scientific payload described 
in this section is a direct outcome of the scien- 
tific investigations deemed critical by the 
JSDT. Developing a planning scientific pay- 
load for a planetary mission required the JSDT 
to consider both of scientific goals and the 
objectives laid out by the National Academy 
and/or results from previous missions. From 
the scientific investigations, the JSDT devel- 
oped measurement requirements, §2.3.6, 
which led to measurement approaches. The 
approaches are not unique in that a variety of 
instruments in differing combinations could 
achieve the measurement requirements. 

Consideration was also given to the poten- 
tial for serendipitous discovery. Discovery- 
based science is well-illustrated by the Cassini 
orbiter’s discovery and then follow-up analysis 
of the active plumes on Enceladus. A wide 
range of different techniques were brought to 
bear on the plumes once discovered by the 
Cassini magnetometer, enabling a com- 
plete characterization that has over-turned our 
understanding of the evolution of icy bodies 
and provided key chemical information on 
the nature of the Saturnian satellites. 

In creating the planning payload for TSSM, 
the JSDT has derived a robust set of model 
instruments that addresses specific measure- 
ments to test known hypotheses, while provid- 
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Cassini Equinox Mission 
(2-year extended mission) 


End of Cassini 
FA Nominal Mission 
(Jun 2008) 


~5 mo. Gap with Cassini 
Mission Potentially Closed 
with TSSM Extended Mission 






Huygens 
(14 Jan 2005) TSSM End of Mission 


(Jul 2033) 


a Perihelion 
( 
N 


Jul 2003; Dec 2032) 


T=9 Winter Solstice 
(Oct 2002; Apr 2032) 


Autumn 
159 Titan days 







TSSM Titan Orbit Insertion 
(Sept 2031) 


L, = 180° 


TSSM Arrival 
(Sep 2029) 


Orbital motion of Titan and Saturn around the Sun during one Saturn year. L, denotes the Kronocentric 
(Saturnicentric) orbital longitude of the Sun that characterizes the season. 


Figure 2.4-3. Expected phasing of TSSM mission is complementary to Cassini-Huygens. 


ing a broad and highly capable instrument 
suite that allows the flexibility to respond to 
new discoveries. The JSDT also took into 
consideration the arrival time at Titan which 
corresponds to a seasonal phase complemen- 
tary to the existing Cassini mission. Figure 
2.4-3 shows TSSM’s expected mission dura- 
tion and the seasonal complementarity. 


2.4.2 Planning Payload 

Measurement requirements of §2.3 can be 
traced to a mission planning payload of six 
instruments (exclusive of the telecom system, 
which supports radio science). This planning 
payload was used to allow the scientists and 
engineers to develop a complete mission con- 
cept that addressed the identified science 
objectives within a reasonable set of require- 
ments and constraints. In addition, the plan- 
ning payload enables engineers to understand 
what requirements are imposed by different 
payload elements. However, there are other 
combinations of instruments that could 
achieve similar scientific results. For example, 
possible instrument pairings one can consider 
to better understand Titan’s atmosphere are the 
instruments chosen in this study (Thermal 
Infrared Spectrometer (TIRS) and Sub- 
Millimeter Spectrometer [SMS]), but a TIRS 
or a SMS and a solar occultation FTIR instru- 
ment could also provide high detection sensi- 
tivity for trace organic composition and global 


temperature fields and direct measurement of 
winds. 

The actual instruments would be the result 
of an Announcement of Opportunity (AO) 
selection process carried out by NASA. Con- 
sequently, the instruments discussed in this 
section should be taken to be neither the final 
selections nor the final implementations of the 
orbiter instruments. These instruments do, 
however, meet the measurement requirements 
while remaining within the available resources 
and with minimal technical and programmatic 
risk. These instruments cited are all within the 
state of the art and all have strong flight heri- 
tage. Through their existence, these planning- 
payload instruments validate the science 
measurement requirements. 

Similarly, knowledgeable and creditable in- 
strument descopes cannot be made until after 
the flight instruments have been selected (1.e., 
have become known quantities). Thus, the 
inclusion of instruments in the descope matrix 
will be done after they have been selected. 
Accordingly, the TSSM descope options iden- 
tified now focus on spacecraft and mission 
systems and capability. Furthermore, the dele- 
tion of an instrument is a last resort, not to be 
taken until after other options have been ex- 
hausted. This approach toward descopes is 
aligned with the philosophy of senior NASA 
management as espoused and discussed at a 
recent Annapolis workshop (NASA Academy 
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Table 2.4-1. Orbiter planning science instruments and instrument capabilities. 


Planning Science Instruments 


High-Resolution Imager and 
Spectrometer (near IR) 


Instrument Capabilities 


Global surface mapping at 50 m/pixel in three colors (~2.0, 2.7, and 5-6 um). Two spectral 
mapping bands 0.85 to 2.4 um (5nm spectral resolution) and 4.8 to 5.8 ym supporting 
surface/atmosphere studies 


>20 MHz global mapping of subsurface reflectors with 10 m height resolution in altimetry 
mode and better than 10 m in depth resolution. Lower data rate depth sounding mode with 
Altimeter ~100 m depth resolution. Approximately 1km x 10 km spatial resolution. 
Upper atmospheric in situ analysis of gases and aerosol precursors—M/AM ~10,000 for 
PMS | Polymer Mass Spectrometer masses up to 10,000 Da. Focus instrument for aerosampling down to 600 km. Better than 
104 particles/cm? 
as Direct winds from Doppler and temperature mapping from ~200-1000 km altitude; CO, 
H20, nitrile and hydrocarbon profiles; heterodyne spectrometer with scanned mirror. 


TIRS 


Thermal Infrared Spectrometer 


Organic gas abundance, aerosol opacity and temperature mapping 30-500 km. Passively 
cooled Fourier Spectrometer 7-333 um. Spectral resolution 0.125-15 cm. 


Magnetometer Interaction of field with ionosphere: internal and induced field. 


Energetic Particle Spectrometer Magnetospheric particle fluxes, ~10 keV to >MeV with 150° x 15° FOV. 


MAPP | Langmuir Probe 


Plasma Spectrometer 





Swept voltage/current probe. /n situ electron density and temperature, ion speed 
constraint, including during aerosampli 

Electrostatic analyzer system, with a linear electric field (LEF) time-of-flight mass 
spectrometer. Measures ion and electron fluxes at few N to a few keV. M/AM~10. 


Lower stratosphere and troposphere temperature profile. Gravity field. Mass and power are 
RSA __| Radio Science and Accelerometer | zero because all hardware components are part of the spacecraft bus: USO, UST, and 
accelerometers. 


of Program/Project and Engineering Leader- 
ship’s Knowledge Sharing Initiative 2008). 

The payload consists of seven individual 
experiments, including remote sensing instru- 
ments, an in situ chemical analyzer, and a set 
of space physics instruments. In addition, the 
telecommunications system provides: 1) track- 
ing data for accurate orbit reconstruction in 
support of geophysical objectives; and 2) RF 
occultation-intensity data to support of atmos- 
phere studies. 

Measurement approaches that the JSDT 
took to accomplish the measurement require- 
ments are given in the orbiter Science Trace- 
ability Matrix (Table 2.3-1) together with the 
planning payload instruments and any identi- 
fied mission requirements. The planning pay- 
load is also listed in Table 2.4-1, along with 
the capabilities that each instrument requires to 
meet the measurement goals cited in the Sci- 
ence Traceability Matrix. These instruments 
are described in detail in $4.2. 


2.4.3 Measurement Approaches and 
Implementation 

Following definition of measurement re- 
quirements, a wide variety of measurement 
approaches were evaluated extensively by the 
JSDT. It is too lengthy to discuss the instru- 
ment trades in detail, but the JSDT made sure 
that the measurement approach of every in- 
strument met the relevant measurement re- 


quirement. This section provides a discussion 
of the planning payload model instruments that 
resulted from those discussions and fulfill the 
measurement requirements listed in the orbiter 
Traceability Matrix (Table 2.3-1) and dis- 
cussed 1n §2.3.6. 


2.4.3.1. High-Resolution Imager and Spectrometer 
(HiRIS) 

High resolution imaging and identification 
of surface chemical features on Titan can be 
achieved by a combination of near-infrared 
(NIR) mapping spectroscopy and higher spa- 
tial resolution multispectral imaging. NIR 
spectroscopy has proven to be a valuable 
remote sensing tool in determining a broad 
range of properties planetary surfaces and 
atmospheres, including composition, physical 
properties (e.g., state, particle size), thermal 
properties, and geology. Most molecules have 
fundamental, overtone, and/or combination 
vibrations in the NIR, allowing their identifi- 
cation with NIR spectroscopy, provided suffi- 
cient spectral resolution (minimally A/AA > 
few hundred). Building 2-D images from 
spectra, as done by the Galileo Near Infrared 
Mapping Spectrometer and Cassini Visual and 
Infrared Mapping Spectrometer (VIMS), 
provides additional value in interpreting the 
geology of planetary surfaces as well as the 
structure of planetary atmospheres. In addition 
to a mapping spectrometer, a higher spatial 
resolution multispectral imaging system essen- 
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tial for elucidating active and ancient geologic 
processes operating on the surface 1s neces- 
sary. Such imaging, acquired in stereo, adds an 
invaluable third dimension that combined with 
NIR spectral maps will provide a potent com- 
bination for unraveling Titan’s surface compo- 
sition, history, and processes active today. 

One example instrument is the High- 
Resolution Imager and Spectrometer (HiRIS) 
composed of both a near-IR camera and a 
near-IR spectrometer, which will be the first 
near-IR camera and spectrometer specifically 
designed to investigate the geology and map 
the composition of the surface of Titan. The 
measurement requirements placed on _ this 
instrument are, for the imaging system, a 
spatial resolution <50 m in at least three col- 
ors, and for the spectrometer, a spatial resolu- 
tion <250 m, a spectral range from 0.85 —2.4 
um and 4.8—5.8 um, and a spectral resolution, 
K/AX ~ 400-500. The following section details 
the motivation behind each of these require- 
ments and their significance on the engineer- 
ing design. 

The camera spatial-resolution requirement 
stems from a desire to improve by at least an 
order of magnitude, the resolution achieved by 
the Cassini Synthetic Aperture Radar. Such 
benchmarks are common practice in space 
exploration, and this improvement in the data 
will afford an entirely new perspective on the 
geologic processes acting on the surface of 
Titan. The JSDT examined the idea of again 
using radar to obtain images over Titan’s entire 
surface at 50 m spatial resolution. Because of 
the way imaging radar works, including the 
strong distance penalty associated with trans- 
mitting the illuminating radio waves as well as 
receiving them (distance to the fourth power 
instead of distance squared), it was recognized 
early on that such a radar in a 1500 km orbit 
(even a 1000 km orbit, the smallest practica- 
ble) would be prohibitively expensive in mass, 
power, and data processing/volume require- 
ments. Much higher signal-to-noise can be 
achieved by an imaging spectrometer than was 
possible with Cassini VIMS, which was not 
designed to observe Titan in this manner. 
Improvements in near-infrared detectors since 
the design of VIMS, optimization of the choice 
of wavelength range, and a larger aperture all 
combine to make high signal-to-noise imaging 
at near-IR wavelengths, 50 m spatial resolution 
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Figure 2.4-4. Mosaic of images from the DISR 
camera degraded to HiRIS resolution from 
orbit of 50 m/pixel. Note fluvial channels. 


and global coverage feasible. Figure 2.4-4, a 
mosaic of DISR images degraded to a resolu- 
tion of 50 m/pixel (1.e., the spatial resolution 
of HiRIS), demonstrates the scientific value 
these data will provide. 

The desire for some gross compositional 1n- 
formation at the resolution of the camera 
drives the requirement for color images (a 
minimum of three colors). The hazy methane- 
rich atmosphere of Titan provides challenges 
in meeting these requirements, but it can be 
done. Imaging the surface in visible to near-IR 
light 1s only possible through discrete trans- 
mission windows (Griffith et al. 1991, 2003). 
Scattering by aerosols in the atmosphere af- 
fects seeing through the atmosphere across the 
spectrum, with more pronounced scattering at 
shorter wavelengths and decreased scattering 
at longer wavelengths (Smith et al. 1981, 
1982; Tomasko et al. 2005). 

The 2.0, 2.7, and 5 um transmission win- 
dows have been selected for imaging as they 
represent a range of compromises between 
scattering by aerosols in the Titan atmosphere 
and solar irradiance. Both the 2 and 5 um 
windows are relatively transparent to the 
gasses in Titan’s atmosphere (Figure 2.4-5). 
The 5 um window is advantageous because it 
is subject to less scattering by aerosols, which 
falls of as 1/A” for X greater than a few pm, 
while the 2 um window benefits from the 
increase in available solar irradiance. While 
the 2.7 um window is slightly less transparent 
than the 2 and 5 um windows, it is more ad- 
vantageous than the shorter-wavelength 1.0, 
1.3, or 1.6 um windows as scattering at these 
short wavelengths will limit the spatial resolu- 
tion (the maximum resolution the Cassini 
Imaging Science Subsystem achieves at Titan 
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Figure 2.4-5. Transmission through Titan’s atmosphere versus wavelength in um. Results from 
different data sets are shown but the blue line gives overall transmission through the gas, and red 
line transmission through the haze. A clear atmosphere has a transmission of 1. Note that in the 
5 um window the atmosphere is clear, and even in the 2 um window the haze does not impede 
observation of the surface. Although the calculations were not done up to 5.8 um, the window 
continues to be as transparent from 5—5.6 um as it is at 5 um. Model calculations from Cassini 


and other data by Alberto Negrao. 


is ~1 km in the 0.94 um window). A large 
aperture is required to provide an adequate 
signal-to-noise ratio (SNR), particularly in the 
5 um window where the solar irradiance 1s 
down significantly. 

The spatial resolution specified for the 
spectrometer (250 m/pixel) represents a com- 
promise between spatial resolution, data vol- 
ume, and instrument mass. Both the Cassini 
Visible and Infrared Mapping Spectrometer 
(VIMS) and SAR instruments have identified a 
broad range of geologic structures in data with 
spatial resolutions >0.25 km (e.g., Elachi et al. 
2005, 2006; Sotin et al. 2005; Barnes et al. 
2006, 2007a; Stofan et al. 2006, 2007; Lopes 
et al. 2007; Radebaugh et al. 2007, 2008; 
Soderblom et al. 2007; Brown et al. 2008; 
Lorenz et al. 2008b; Lunine et al. 2008) for 
which compositional information is limited at 
best. This increase in spatial resolution over 
VIMS reduces linear mixing in the data afford- 
ing greater sensitivity in identifying minor 
constituents. 

Like the imager, the spectral range of the 
spectrometer is determined by absorption and 


scattering in Titan’s atmosphere. The specified 
spectral range can be broken into three parts: 
4.8-5.8 um, 1.9—2.2 um, and 0.85—1.75 um. 
The 4.8—5.8 um region, only partially sampled 
by VIMS, represents an ideal spectral range in 
which to study the surface of Titan; this region 
of the spectrum 1s highly diagnostic for many 
materials, including many hydrocarbons (see 
Figure 2.4-6; cf. Clark et al. 2008b), and, as 
discussed above for the imager, scattering and 
absorption by the atmosphere are minimal. The 
second spectral region we’ve identified, the 
2 um window, has proven to be one of the 
most fruitful single windows for analyzing 
VIMS data (e.g., Soderblom et al. 2007; 
Brown et al. 2008; McCord et al. 2008). The 
1.9—2.2 um region also includes the feature at 
2.21 um used by ground-based observers to 
tentatively identify ammonia on the surface of 
Enceladus and other Saturnian satellites (Ver- 
biscer et al. 2006, 2008); HiRIS will be able to 
test this identification and provide a spatially 
resolved map of the location of ammonia on 
Enceladus and whether it is (as one presumes 
but does not know) associated with the 
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Figure 2.4-6. Spectra of liquid hydrocarbons that are known or suspected to be on the surface of 
Titan sampled at two spectral resolutions (number of data points per wavelength). In the left 
frame, the resolution is 10 nanometers, which is that proposed for HiRIS while the right frame 
shows a factor of two coarser resolution, corresponding to the Cassini VIMS instrument. Note 
the clear difference (arrows) between the spectra of methane (blue line) and ethane red line) in 
the 4.9 to 5.0 um range in the left plot that are not evident in the right plot. Because the lakes 
are largely ethane-methane, HiRIS provides a constraint on their ratio unavailable from Cassini 


VIMS. (Figure provided by Roger Clark, USGS.) 


plumes. The third spectral range, from 0.85— 
1.75 um, is included to sample four atmos- 
pheric transmission windows that collectively 
have been used to provide additional leverage 
on constraining the composition of the surface 
and atmosphere (e.g., Griffith et al. 1991, 
2003; Coustenis et al. 1995, 2005; Tomasko et 
al. 2005; Barnes et al. 2006, 2007b; Soderblom 
et al. 2007; McCord et al. 2008). This window 
contains a 1.6 um ammonia feature which, 
together with features beyond five um, will 
allow a much more sensitive search for am- 
monia on Titan’s surface than was possible 
with VIMS. In addition to the atmospheric 
windows, the wings of the atmospheric trans- 
mission windows, which allow us to character- 
ize and correct for the atmosphere in these 
data, have been included in these spectral 
ranges. 

The 5-6 um region is a new part of the 
spectrum hitherto unseen on Titan, which 
contains a wonderful set of diagnostic absorp- 
tion features for a range of organic molecules. 
This region also represents the best window 
with respect to scattering for reflectance spec- 
troscopy. Extending the range of the spec- 
trometer to 7 um was explored, but it in- 


creased the complexity and/or reduced the 
spectral range at the short wavelength cut-off. 

VIMS was not designed for use at Titan and 
the efficiency of the instrument is quite low at 
5 um (on order of 1—2%). In contrast, HiRIS’s 
capabilities will enable the diagnosis of major 
hydrocarbon components of the southern 
hemisphere lakes, like Ontario Lacus, (which 
will not be visited by the lake lander or mont- 
golfiere). It will also provide a global map of 
the composition of the nitrogen-bearing organ- 
ics, or nitriles, and make other discoveries of 
materials as yet unknown. 

The science required of the spectrometer, 
specifically to identify a range of organic and 
inorganic compounds, drives the requirements 
on the spectral resolution. In order to reliably 
discriminate between many of these com- 
pounds, a spectral resolution on order 500:1 1s 
required (see Figure 2.4-6). With more realis- 
tic mixtures of ices, the increase in spectral 
resolution over VIMS allows non-linear mix- 
ing. 

In order to achieve sufficient SNR for the 
spectrometer given such high spectral and 
spatial resolutions, the spectrometer makes use 
of a 10x image motion compensation mirror, 
allowing integration times of up to ~2.7s. 
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Allowing one pixel of smear due to pointing 
instability during this integration time, a point- 
ing stability of <60 prad/s is required, which is 
well within the spacecraft capability. 


HiRIS Signal- to-Noise Analysis 

Some straightforward calculations and 
comparison with VIMS actual imaging per- 
formance can be used to demonstrate that 
HiRIS camera will meet its SNR and spatial 
resolution requirements with confidence. The 
signal from the HiRIS camera can be written 


as 
S= | [e-a-T-O-N(A)-C dA dt' 
04 
where 
E = optics solid angle, 0.06 sr for f/3.6 
optics 
a = pixel area, 3.24x10° cm’ for an 18 um 
pixel 
T = optics transmission, 0.5 (typical) 
Q = detector quantum efficiency, 0.7 e7/ 
photon (typical) 
N = scene radiance = @(0) A I/( d’) 
(erg/s/em*/um/sr) 


(0) = surface photometric function, ~1 at 
subsolar point 


A = surface albedo, ~0.05 for Titan at 5 um 
(from Cassini VIMS observations) 

I = solar irradiance at 1 AU in 
erg/s/em*/um 

d = distance from the sun in AU, ~9.5 AU 
for Titan 

C = conversion constant from erg to 
photons, ~2.5x10'* photon/erg at 5 um 

t = integration time, 53 ms (1 pixel of 


smear for a 1,500 km altitude orbit) 
dh, and Az = bandpass limits, 4.9 and 5.8 um 
respectively 
Performing this integral yields a total signal 
of ~16,500 e for a 2 x 2 binned pixel thereby 
yielding a SNR ~130 for a 50 m/pixel image of 
Titan at 5 um from 1500 km at the subsolar 
point assuming the instrument is shot noise 
dominated. 
A comparison with actual VIMS perform- 
ance confirms this result. VIMS data are used 
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Table 2.4-2. HiRIS system parameters 
vastly improve on VIMS performance. 


Total 5-um Angular Front § Read 
Throughput Bandpass Res Optics Noise 





VIMS | __0.015 1500 
39 0.033 mrad 


to construct 5 um images of Titan’s surface by 
co-adding spectral channels from ~4.9- 
5.2 um. These co-added images _ typically 
achieve a SNR ~10—20, which includes all 
effects from Titan’s atmosphere (Brown 2008). 
Table 2.4-2 compares the VIMS and HiRIS 
system parameters. The HiRIS signal will 
increase relative to VIMS, as the product of 
the ratio of the system throughputs, the effec- 
tive bandpasses, the square of the angular 
resolutions, and the square of the front optics 
sizes. While VIMS is read-noise dominated, 
HiRIS will be shot-noise dominated, as such 
the total noise for HiRIS might be a factor of a 
few higher than its read noise. Thus, the HiRIS 
noise will decrease relative to VIMS, as the 
ratio of the read noises divided by a factor of a 
few (a factor of four is assumed for this calcu- 
lation). Using the performance characteristics 
of VIMS and HiRIS, and the SNR achieved by 
VIMS at 5 um, the SNR of HiRIS can be 
estimated as SNRuiris ~80-160 for a 
50 m/pixel image of Titan at 5 um, entirely 
consistent with the calculation above. 

Atmospheric scattering will have minimal 
effect on spatial resolution of HiRIS images. 
Cassini ISS is limited to ~1 km resolution at 
1 um. Atmospheric scattering decreases as 
1/A°-1/M"* for 4 > a few wm. Thus, the scatter- 
ing-limit maximum resolution for an imager at 
5 um is on order 10 m compared to the HiRIS 
pixel footprint of 50 m. Attenuation by meth- 
ane in the Titan atmosphere should be <0.5 in 
the 5 um window. 

Figure 2.4-7 illustrates the SNR calculated 
for the HiRIS spectrometer at 10 nm spectral 
resolution with its nominal 2 x 2 pixel binning 
and using its image-motion-compensation 
mirror to increase the effective integration 
time. The expected SNR for HiRIS, including 
more specific details regarding operation of 
the instrument, is discussed further in §4.2.2.1. 
This section also includes a more detailed 
discussion of the SNR calculated for the 
HiRIS camera and spectrometer during the 
Enceladus encounters. 


Subject to NASA/ESA approval. 
2-92 


M ai ai d idX FINAL REPORT 


Titan Saturn System Mission 


SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


30 JANUARY 2009 
TASK ORDER #NMO0710851 








600 


900 


400 





Albedo = 0.05 


Solar distance = 9. ia AU 





200 


Signal-toNoise Ratio 





L Viewing sub-solar sei 
7 
300 


a a 








1000 2000 3000 


4000 5000 6000 


wavelength [nm] 


Figure 2.4-7. HiRIS will provide excellent SNR at Titan over its entire spectral range. 


2.4.3.2 Titan Penetrating Radar (TiPRA) 

Many of the science investigations and 
measurement requirements are fulfilled by 
surface topography and subsurface sounding. 
Radar measurements have been successfully 
used to provide excellent quantitative data on 
Mars and Titan For example, SHARAD on 
MRO probes the subsurface using radar waves 
within a 15 to 25 MHz frequency band to get 
the desired, high-depth resolution. The radar 
wave return, which is captured by the 
SHARAD antenna, is sensitive to changes in 
the electrical reflection characteristics of 
different materials, including any water that 
may be present in the surface and subsurface. 
Water, like high-density rock, is highly reflec- 
tive. Changes in the reflection characteristics 
of the subsurface, caused by layers deposited 
by geological processes in the ancient history a 
planetary body, are also visible. 

For Titan, the measurement requirements 
are different because of the nature of Titan’s 
surface and the 1500 km altitude that the 
orbiter will maintain. There are three sets of 
driving requirements for this specific Titan 
Penetrating Radar instrument: 1) altimetry 
measurements at Titan with a vertical resolu- 
tion better than 10m, a spatial resolution 
(along-track) of 1—2 km, and a footprint of 1— 
10 km; 2) subsurface sounding at Titan with a 


vertical resolution better than 10 m, a spatial 
resolution better than 10 km, and a penetration 
depth of up to 5 km; and 3) subsurface sound- 
ing at Enceladus with a vertical resolution 
better than 10m, a spatial resolution up to 
1 km, and a penetration depth up to 50 km. 
The driving science requirements are given in 
the previous section and in the Traceability 
Matrix, Table 2.3-1. 

Radar observations at Enceladus and then 
Titan can be achieved with the same subsys- 
tems onboard the spacecraft, but using a dedi- 
cated antenna at Enceladus. TiPRA measure- 
ment requirements at Enceladus are set by the 
objective to characterize the subsurface at the 
south pole, and especially to detect shallow 
liquid water in that area. In colder areas, in- 
creased penetration depth will provide key 
constraints on Enceladus’ global geophysical 
history. 

High-resolution topography of morphologi- 
cal features with a footprint of 1-10 km will 
help understand geological processes shaping 
Titan’s surface: large near-equatorial basins 
and highlands, erosional features such as 
channels, dendritic valley networks, fluvial 
erosional deltas, and possible glacial-flow 
features, volcano-tectonic features such as 
domes, cryovolcanic flows, and bright spots 
(e.g., Tui Regio, Hotei Regio), slope and 
roughness of impact craters and other sub- 
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circular features, topography, slope and rough- 
ness of depressions where former lakes may 
have been present. A resolution up to 0.5 km 
(along-track) will also enable better imaging of 
the widespread aeolian, erosional and deposi- 
tional features such as dunes. 

A footprint better than 10 km 1s also neces- 
sary to increase the understanding of atmos- 
pheric circulation on a regional scale (relative 
humidity, winds, temperature profile) in near- 
equatorial environments and the relationship 
between topography and meteorology on a 
regional scale (drizzle, rainstorm, hail and 
cloud formation) in near-equatorial environ- 
ments. 

The altimetry map will be used for correct- 
ing the gravity measurements in order to iden- 
tify lateral variations in density, thereby pro- 
viding additional information on _ the 
compensation state of near-equatorial geologic 
features on a regional scale (e.g., Xanadu). 

The envisioned TiPRA configuration will 
also enable topography measurements with a 
spatial resolution up to 0.5 km (along-track) 
and a footprint of 1 km, which will be used for 
developing three-dimensional images. of 
Enceladus’ subsurface. 

Radar penetration depth is a function of the 
probed material and observation altitude, as 
discussed below. However, it is envisioned that 
a penetration depth of up to 5 km at Titan and 
up to 50 km at the coldest areas on Enceladus 
can be achieved. These measurements will 
provide constraints on the geological and 
compositional stratification at these satellites. 

The three-dimensional imaging resolution 
of TiPRA at Titan is necessary for characteriz- 
ing shallow subsurface units at a relatively 
high resolution. Two geometrical aspects are to 
be considered. The spatial resolution and 
penetration depth will enable the detection of 
geological units, such as sedimentary basins, 
lakes, cryo-volcanic flows. The vertical resolu- 
tion will enable the characterization of strati- 
graphic relationships with relations between 
different units and the discontinuities. These 
structures will be correlated with the surface 
morphology. A penetration depth of up to 5 km 
could even allow the detection of liquid water 
or partial melt in the icy crust if it happens to 
be in a few kilometers below the surface (e.g., 
Tobie et al. 2006; Nelson et al. 2008). 
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TiPRA observations at Enceladus’ south 
pole will provide constraints on geological 
horizons, e.g., due to cryovolcanic ejecta, 
geological surfaces buried as a result of global 
or regional resurfacing. High-resolution strati- 
graphy will provide constraints on the geome- 
try of volcanic deposits around the tiger 
stripes. High penetration depth will provide 
constraints on successive surfaces (1.e., due to 
successive resurfacing) and the nature of the 
subsurface below the tiger stripes. Several 
very different models are currently proposed to 
explain the intense geology at Enceladus’ 
south pole. Models indicate that liquid water 
could be present a few meters (Spencer et al. 
2006) to a few kilometers below the surface 
(e.g., Nimmo et al. 2007). 

The penetration depth expected for TiPRA 
is primarily a function of the observation 
altitude as well as the nature and temperature 
of the sounded terrains. Penetration depth is 
estimated from observations at terrestrial 
analogs and experience gained from measure- 
ments at Mars (e.g., Lorenz et al 2008c). Mars 
Advanced Radar for Subsurface and lono- 
spheric Sounding (MARSIS) aboard the Euro- 
pean Mars Express spacecraft has measured 
very low attenuation within the Mars polar ice, 
although Mars polar ice is believed to contain 
up to 20% non-ice impurities. The primary 
reason for low bulk attenuation is the cold 
temperature of the ice. Both Antarctica and 
Mars polar caps are relevant analogs to Titan's 
and Enceladus’ subsurface because they asso- 
ciate water-ice and clathrate hydrates, which 
are predicted to be major constituents of both 
Titan’s and Enceladus’ icy shells (e.g., Tobie et 
al. 2006; Kiefer et al. 2006; Fortes 2007). On 
the other hand, limited knowledge of Titan's 
surface composition and structure, e.g., poros- 
ity at various scales, precludes a firm predic- 
tion of the penetration depth that will be 
achieved by TiPRA at this satellite. Ground- 
penetrating radar investigation at terrestrial ice 
sheets for the same range of frequencies con- 
sidered for TiPRA (mean frequency and band- 
width of a few tens MHz) have reached depths 
of up to 3 km (e.g., Studinger et al. 2003; Holt 
et al. 2006). SHARAD’s observations have 
achieved penetration depths of 0.1 km (in 
porous regolith) to more than 2.5 km at Mars’ 
north polar layered terrains with demonstrated 
capability to see deeper. The very low tem- 
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peratures (1.e., <200 K) at the Saturnian satel- 
lites will enhance the transparency of the 
material and the radar signal penetration. 
Based on these results and the expected cold 
ice temperature expected at both Titan and 
Enceladus the radar is capable of detecting 
horizons as deep as many tens of kilometers. 
Although nobody can ensure the maximum 
allowed penetration based on possible volu- 
metric scattering, it 1s prudent to design the 
radar such that it will not preclude the investi- 
gation of deep horizons under cold Enceladus 
or Titan surface. 

The mean frequency suggested in the pre- 
sent document, 1.e., >20 MHz, is representa- 
tive of the range of frequencies that can 
achieve the required spatial resolution of a few 
kilometers as well as subsurface sounding a 
few kilometers deep. The SHARAD instru- 
ment (SHAllow RADar on Mars Reconnais- 
sance Orbiter) has been used as a reference for 
assessing the science return expected at Titan 
from TiPRA. The instantaneous bandwidth 
equal or greater than 10 MHz will yield a 
vertical altimetry resolution of 10m and will 
allow the resolution of horizons in Titan’s and 
Enceladus’ crusts with the same level of accu- 
racy. 

Panel 2 in Figure 2.4-8 shows an actual 
SHARAD radargram over the north pole of 
Mars with panel 1 showing the ground track 
(200 km wide and more than 1000 km long) 
with associated modeled radargram (shown in 
panel 2) based on available MOLA topography 
and spacecraft ephemeris. The other two 1m- 
ages in panels 4 and 5 show modeled radar- 
grams over the same track but at altitudes of 
1000 and 1500 km respectively. As expected, a 
higher clutter signature is seen from the 
rougher areas in the two models at 1000 and 
1500 km altitudes. However, the models also 
demonstrate that at 1500 km altitude, there is a 
clear detection of the surface that will allow 
altimetry equally well at all these altitudes. 
The pass includes both smooth (~1 m rm.s 
height within 5 km box) and rough areas with 
sand dunes with r.m.s. height of ~10 m. Figure 
2.4-9 zooms into the yellow box in Figure 2.4- 
8 and shows the detailed difference in radar 
signature between the low and high roughness 
regions. Figure 2.4-10 shows a high-resolution 
CTX image of the sand dune region. These 
sand dunes have a more random geometry than 


SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


the ones expected at Titan and consequently 
the TiPRA coherence loss over Titan dunes 
will be less. Both coherent and incoherent 
cross-track clutter are observed in the data; but 
the models, due to a lack of sufficient resolu- 
tion in the MOLA topography, only capture the 
coherent clutter signatures. A similar differ- 
ence in Titan is also expected. Also, the coher- 
ent return from the surface shows a SHARAD- 
type instrument capability’s to sound the sub- 
surface at higher altitudes. The biggest differ- 
ence in the performance as a function of alti- 
tude is the reduced single echo power due to 
increased range. Our design can overcome this 
by a combination of onboard processing and 
an increase in radar transmit power from 10 W 
to 100 W. 

As shown in the above models, an increase 
in the altitude will increase the level of surface 
clutter over rough regions (e.g., sand dunes). 
Although this would constitute a limitation 
during data interpretation, TiPRA will still 
provide unambiguous data over many smooth 
surfaces on Titan such as lakes and smooth 
non-dune regions. This is evident by looking at 
the layered portion of the track where there are 
clutter signatures but they do not prohibit the 
interpretation of the data as a stratified me- 
dium under the NPLD. Also, on Enceladus 
some of the deep returns will not be confused 
with surface clutter which is stronger at near 
range. Even in areas of high clutter, there are 
techniques that use parallel tracks to discrimi- 
nate between surface clutter and depth return. 
Finally, the level of loss in the signal coher- 
ence due to roughness 1s not only a function of 
the surface rms height but also a function of 
dielectric contrast between the two mediums. 

At Titan unlike Mars, a lower dielectric 
contrast is expected between the atmosphere 
and the medium that will significantly help the 
subsurface investigation where a higher SNR 
is required. 

At Enceladus, observations as a function of 
latitude will be important in order to probe 
lateral variations in temperature and composi- 
tion, which are suggested by large variations in 
surface morphology. Temperatures are ex- 
pected to be colder closer the north pole, as 
indicated by cratering record (Porco et al. 
2006), where the radar signal may penetrate as 
deep as 50 km. 
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2.4.3.3 Polymer Mass Spectrometer (PMS) 

Determining the identification and abun- 
dance of all species in the atmosphere is vital 
for understanding the processes occurring 
within the atmosphere and on Titan’s surface 
and are key measurement requirements. The 
approach to accomplishing this requirement is 
in situ mass spectrometry. The results of the 
Cassini mission have demonstrated a level of 
organic complexity in Titan's upper atmos- 
phere well above anticipation. The existence of 
complex hydrocarbons and nitriles in the form 
of neutrals, positive ions, and negative ions is 
strongly suggested by the data. However, a 
definitive determination and understanding of 
the chemistry awaits the improved mass range 
and mass resolution provided by the measure- 
ment of neutrals, positive ions, and negative 
ions by the PMS instrument onboard the 
TSSM orbiter. PMS would have the mass 
resolution to separate hydrocarbons from 
nitriles and to understand the variation of the 
stable isotopes of H, C, and N that form these 
complex molecules. This knowledge is crucial 
in understanding the organic chemical factory 
at Titan and how it might be similar or differ- 
ent from chemical processes in the interstellar 
medium. 

The Polymer Mass Spectrometer will have: 
1) dynamic range (>10°), 2) mass range 
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(10,000 Da), and 3) mass resolution (M/AM 
~10,000 at 1% of peak height). The origin of 
each of these instrument specifications 1s 
discussed below. 

The requirement for dynamic range is set 
by the demands on covering the altitude range 
and associated density range from the exobase 
at 1450 km (pressure = 1.9x10"” bar) to alti- 
tudes below the peak of Lyman alpha absorp- 
tion by methane, which occurs at 700 km 
(pressure = 2. 8x10% bar). Furthermore, it is 
critical to be able to measure both primary 
atmospheric constituents and minor species 
with mixing ratios of at least 10° at the exo- 
base. Reaching saturation on molecular nitro- 
gen at the lowest altitudes 1s acceptable, but its 
dissociative ionization fragment at mass 14 
must be capable of being measured (~1 part in 
20 of the main peak at mass 28). Therefore, the 
requirement is eight orders of magnitude. 

The mass range is simply set by the obser- 
vations of Cassini—both CAPS and UVIS see 
monomers that exceed 10,000 Da and thus it is 
required that PMS can measure these particles 
as both neutrals and negative ions (Waite et al. 
2007). 

The mass resolution is again derived from 
Cassini observations. The origin is two fold: 1) 
resolution of C, N, and H isotope ratios in 
compounds up to at least 150, 150, and 50 Da, 
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Figure 2.4-11. The upper left panel shows Cassini INMS data (in grey) taken at an altitude of 
950 km. The colored bars indicate each individual compound’s contribution to the mass channel as 
determined by a deconvolution using INMS calibration data. The upper right and bottom panels 
show simulated PMS spectra. Each time of flight mass spectra has an x-axis range of 300 ns. This 
demonstrates how high-resolution mass spectrometry produces unambiguous results through separa- 
tion. Shown is the separation of C2 group hydrocarbons from hydrogen cyanide (HCN). 


respectively, and 2) distinguishing nitrile and 
hydrocarbon species at masses up to 130 Da. 
Both GCMS and INMS have measured the 
nitrogen isotopic ratios in molecular nitrogen 
and find that they are a factor of two in favor 
of the lighter isotope (Mandt et al. 2008) as 
compared to the hydrogen cyanide measured 
by the CIRS in the stratosphere (Marten et al. 
2002, Gurwell 2004). Furthermore, CIRS 
measures carbon isotopes in Cz hydrocarbons 
that are isotopically heavier than methane 
(Nixon et al. 2008b). Finally, INMS finds a 
dramatically heavier D/H ratio in the upper 
atmosphere than the surface value from 
GCMS. The C, N, and H isotopic ratios are 
used to infer atmospheric evolution, both 
escape and climate change. Furthermore, the 
carbon isotopic ratios can be used to infer 
metabolic processes if determined accurately 
enough. Therefore, it is extremely important 
that PMS measures these ratios over the alti- 
tude range from 700 to 1500 km with an accu- 
racy of better than 1%. This requires a mini- 
mum mass resolution of 6000 at 1% of peak 


amplitude to separate the isotopologues from 1 
to 150 Da for carbon and nitrogen and 50 for 
hydrogen isotopologues, which are inferred 
from the Cassini data. 

The presence of nitrogen modifies the hy- 
drocarbon chemistry and introduces important 
nitrile chemistry in the upper atmosphere of 
Titan (Imanaka et al. 2004, Vuitton et al. 
2008). Furthermore, this important chemistry 
extends to masses that exceed 300 Da and 
appear to play a major role in negative ion 
formation due to the high electron affinity of 
nitrile terminal groups attached to large aro- 
matic compounds. Thus, the requirement for 
PMS is that it must resolve nitriles from near 
equivalent mass hydrocarbon compounds at 
masses up to 130 Da. This requires a mass 
resolution at 1% of peak height of 10,000. A 
very important example of this 1s being able to 
measure hydrogen cyanide (the major atmos- 
pheric coolant and father of all nitrile com- 
pounds) in the presence of molecular nitrogen, 
ethylene, acetylene, and ethane, which 1s 
illustrated in Figure 2.4-11. 
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2.4.3.4 Sub-Millimeter Spectrometer (SMS) 

The measurement requirements for this type 
of instrument are to determine the chemistry 
and dynamics in the poorly understood region 
from 400-900 km. Submillimeter heterodyne 
techniques have proven useful for measuring 
atmospheric trace constituent abundances and 
physical properties under all climate condi- 
tions, including high dust loading. The 
strong sub-millimeter transitions of polar 
molecules permit detections of numerous trace 
species at parts per trillion to parts per billion 
sensitivity. As an emission measurement, 
observations are carried out in a passive mode 
and can be done on a continuous basis. At 
these wavelengths, a moderate-sized telescope 
(~15 cm) can yield high- spatial resolution 
measurements, while ultrahigh spectral resolu- 
tion (nu/delta nu = 5 x 10°) provides clear line 
separation and well-defined line profiles al- 


lowing retrievals of the species verti- 
cal distributions and direct measurement of 
winds. 


The Sub-Millimeter Spectrometer (SMS) 
instrument is a highly sensitive heterodyne 
receiver with ~100 GHz of bandwidth. Un- 
cooled Schottky diode detectors are used to 
achieve high sensitivity along with large op- 
erational bandwidth. The instrument is de- 
signed to meet specific science objectives of 
the mission. The measurement of abundances 
of trace gases and isotopologues along with 
temperature profiles in Titan’s atmosphere 
from 400-900 km are made possible by having 
a wideband receiver with the capability of 
measuring brightness temperatures with 1 K 
accuracy. 

The important instrument specifications for 
SMS are 1) the spectral range, 2) the spectral 
resolution 3), the vertical and spatial coverage 
and resolution of the measurements, and 4) the 
sensitivity and time resolution. 

The spectral range for SMS (.e., the choice 
of observing bands) 1s dictated by 1) the need 
to observe strong lines of CO and HCN (and 
possibly CH.) to derive the thermal field up to 
altitudes of at least 1200 km, 2) the need to 
observe lines with a variety of strengths to 
constrain the wind field as a function of alti- 
tude from <200 to >1200 km, and 3) the need 
to observe a rich suite of molecular species to 
constrain the chemistry of Titan’s stratosphere, 
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mesosphere and thermosphere. In addition to 
the above molecules, the chosen spectral 
region, 540-660 GHz, includes lines due to 
HCO3N, CH3CN, CH3CCH, NH3, CH2NH, 
HDO and DCN. 

The spectral resolution (300 kHz) 1s driven 
by wind measurements. At 600 GHz, this 
corresponds to a channel resolution of 150 
m/s, and the high SNR (of order 30—100 per 
channel for | minute integration) will permit 
measuring winds with an absolute accuracy of 
3—4 m/s. This is appropriate, as zonal winds of 
60—150 m/s have been measured by this tech- 
nique (Moreno et al. 2005), while meridional 
winds are expected to be typically an order of 
magnitude less. 

SMS is able to make measurements over at 
least the 200-1200 km range, making it well 
suited, in particular, to the study of the poorly 
explored region from 400—900 km. Detailed 
atmospheric studies, including detection of 
wave-like structures such as those seen in 
temperature, haze, and composition by a vari- 
ety of techniques (e.g., Fulchignoni et al. 2005, 
Porco et al. 2005, Teanby et al. 2006), require 
a sub-scale height resolution, which will be 
achieved by a ~15 cm mirror, providing e.g., 
~§ km resolution from a 2000 km distance. 
Obtaining global (1.e., 3-D) fields of tempera- 
ture, winds and composition will be best 
achieved with a primarily limb viewing ob- 
serving mode, maximizing vertical resolution 
and vertical coverage. Limb scanning will be 
facilitated by employing a_ one-dimension 
articulation mechanism. Both in-track and off- 
track views are needed. The former 1s required 
to measure meridional winds and to be able to 
reach polar latitudes in limb view, while the 
latter is needed to measure zonal winds. The 
observation of poles in limb geometry is par- 
ticularly needed in the context of a global 
atmospheric study as these regions appear to 
be vortices of peculiar (1.e., enhanced) compo- 
sition and dynamics. 

The required precision on the SMS signals 
(brightness temperatures) is typically | K. In 
most of the atmosphere, this directly translates 
into a | K precision on the measured atmos- 
pheric temperature, which is adequate for 
dynamical studies (e.g., computing the zonal 
wind from the thermal field and comparing it 
with the direct measurements). This implies 
typical individual integration times on the 
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Table 2.4-3. Flowdown of mission science requirements and how they are implemented on SMS. 


Science Objectives 
Abundances of trace gas 
and isotopologues 
(H20, CO, HCN, HC3N, 
CH3CN, CH3CCH, NHs, 
CH2HN, and CHs). 


Technique/driver 
Very high resolution sub- 
mm heterodyne 
spectroscopy 


detector 


Vertical scale height 
resolution or better 


Telescope sized for 
specified orbit 


Winds in 5-10 m/s range 


Heterodyne 
spectroscopy with USO 


order of | minute. While longer integration 
times would lead to increased precision, the 
need for relatively short integrations is dictated 
by the requirement of maintaining sufficient 
latitude and vertical resolution (for a 5 hr 
period orbit, the spacecraft moves by 1.25° in 
1 minute). 

The measurement of zonal and meridional 
winds is accomplished by articulating the 
primary, using a high resolution spectrometer 
and an ultra stable oscillator (USO). To meas- 
ure the winds with an absolute precision of 3— 
4 m/s requires a spectrometer with 300 kHz 
resolution. Detailed atmospheric mapping of 
temperature, winds and molecular composition 
requires sub scale height vertical resolution. 
This is accomplished on SMS by sizing the 
primary reflector to provide ~8 km resolution 
from a 2000 km distance. At 600 GHz the 
reflector size 1s approximately 15 cm to ac- 
complish this goal. 

A summary of the mission science require- 
ments and how they are implemented on SMS 
are shown in Table 2.4-3. 


2.4.3.5 Thermal Infrared Spectrometer (TIRS) 

The lower atmosphere, the troposphere and 
stratosphere, from the surface to 400 km will 
be investigated using a thermal infrared spec- 
trometer. Thermal infrared spectrometers have 
been flown on several missions. Mid- and far- 
infrared spectroscopy have been used for 
decades to better understand the dynamics, 
thermal structure, and composition of plane- 
tary atmospheres, as well as surface tempera- 


Instrumentation 
Tunable submillimeter 
high spectral resolution 
spectrometer 


Telescope size set by 
footprint at limb for 1500 
km orbit and 2000 km 


Need ultra stable 
oscillator (USO) 


Temperature Measure line widths and | Same as abundances High resolution backend 
multiple spectral lines spectrometer; USO 





Verifiable Metric 
Receiver Noise Temp 
~8000 K single side 
band (AT~1 K with 1 min 
integration & 1 MHz BW) 


Implementation 
540-640 GHz tunable 
receiver to observe 
specific molecules and 
transitions 


Uncooled state of the art 


Resolution 2x106 or 
better 

Telescope diameter to 
provide <10 km altitude 
resolution 


Telescope dia = 15 cm 
(parabolic reflector) 


FOV~0.91 deg 
(FOV defined as 
4*HPBW 


USO to provide Af/f >1010 (freq stability) 


frequency stability to 

measure winds 

300 kHz resolution on 
spectrometer; >1010 
freq stability from USO 


tures of solid bodies. Fourier Transform spec- 
trometers, such Voyager IRIS, and Cassini 
CIRS have been used to achieve high spectral 
resolution over a wide wavelength range. 
More recent advances have allowed for an 
expanded spectral range with multiple focal 
planes and variable spectral resolution to allow 
the trade between integration time and resolu- 
tion. Current technologies allow for even 
better sensitivities and higher spectral resolu- 
tion (0.1 cm’), sufficient for separating the 
emission lines of isotopologues of the hydro- 
carbons in Titan's atmosphere, such as those of 
HO3N. Figure 2.4-12 shows a region with 3 
isotopes of HC3N. and how an improvement in 
spectral resolution can achieve this separation, 
In addition to atmospheric composition, the 
proposed instrument can be used to determine 
Titan's atmospheric thermal structure and infer 
thermal winds. 

As shown in Figure 2.4-13, Cassini CIRS 
can resolve (c) from (a) and (b), but not (a) 
from (b), at 0.5 cm” resolution. The apparent 
detection of the 663.1 peak, which is actually 
blended into the 663.3 peak, is bogus: the 
model is correctly predicting it because it can 
retrieve the '°C/°C from the isolated 
658.7 cm line. 1.e., the retrieval model shown 
is calculating at 0.25 cm' grid but with 
0.5 cm’! line width FWHM so it appears that 
CIRS can separate 663.3 from 663.1 when, in 
fact, it cannot. Note that the 663.1 feature 
appears twice as strong as the 658.7 feature in 
the model, because there are two isotopes with 
emissions there instead of one. 
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Figure 2.4-12. A region with 3 isotopes of HC3N. At 0.1 cm” spectral resolution, the three peaks 
can be resolved, whereas, at 0.5 cm™, they cannot. 
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Figure 2.4-13. a) At 663.3 is the main HC3N plus the PN isotopologue (i.e., molecular isotope), 


b) At 663.1 are the two carbon isotopes not involved in the HC bending mode, c) At 658.7 is the 
H(°C)CCN isotope involved in the HC bending mode. 
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Figure 2.4-14. A Titan spectrum as seen by Cassini/CIRS at a resolution of 1.7 cm”. TIRS will 
achieve 10 times higher resolution and allow for the detection of more complex species and a 
more precise determination of their spatial distributions. 


TIRS is required to have: 1) a spectral 
range from 7 to 333 um or beyond, 2) spectral 
resolutions from 0.1 to 15 cm’, and 3) sensi- 
tivity equivalent to Cassini CIRS or better. 

TIRS 1s based on the heritage from Voyager 
IRIS and Cassini CIRS. It improves on the 
wavelength coverage with respect to IRIS, and 
on the sensitivity and spectral resolution of 
both previous instruments. The need for these 
improvements is outlined below. 

As Infrared Space Observatory (ISO) 
measurements first demonstrated in 1997, high 
spectral resolution (0.5 cm” or higher) gives 
access to the detection and vertical characteri- 
zation of several gaseous components in Ti- 
tan’s atmosphere. It was ISO which first al- 
lowed the detection of water vapor (Coustenis 
et al. 1998), the separation of contributions of 
different molecules as well as the detection of 
benzene on Titan (Coustenis et al. 2003). 

CIRS confirmed these detections (Flasar et 
al. 2005) and further produced evidence for 
several new isotopic species 1n Cy hydrocar- 
bons and nitriles (Vinatier et al. 2007a; Nixon 
et al. 2008a, b; Jennings et al. 2008; Coustenis 
et al. 2007), measured the D/H ratio with 
higher precision (Coustenis et al. 2007; Bézard 
et al. 2007) and gave access through limb- 
viewing to gaseous vertical distributions (Vi- 
natier et al. 2007b; Teanby et al. 2007). In 
addition, the abundances and latitudinal varia- 
tions of the species in the stratosphere were 
determined (Teanby et al. 2006, 2008; Cous- 
tenis et al. 2007; de Kok et al. 2007a; Nixon et 
al. 2007) and information on the aerosols was 


derived (de Kok et al. 2007b). However, fur- 
ther measurements are needed from Titan orbit 
and at different times in Titan’s year in order to 
fully study temporal changes in temperature 
structure, such as the tilted polar temperatures 
first observed by CIRS (Achterberg et al. 
2008). In addition, isotopic abundances, com- 
position in the troposphere and stratosphere, 
and detailed vertical and horizontal tempera- 
ture structure require an instrument beyond the 
capability of CIRS (Figure 2.4-14). 

The wavelength range (7-333 um or 30- 
1400 cm’) and spectral resolution (0.1—0.5 
cm’') of TIRS is driven by the need to measure 
temperatures and atmospheric composition 
with higher precision than previously attained. 
For example, there are many atmospheric 
constituents with emission/absorption lines in 
the wavelength range of 30 to, 1400 cm’, 
including HCN from 30-720 cm', H2O from 
80 to 160 cm”, CO from 25 to 75 ‘om’, CoH 
at 728 cm', CO, at 667 cm” and CH, from 
800 out to 1400 cm™. Other chemically sig- 
nificant heavier hydrocarbons and nitriles but 
with weaker bands, such as C3H4, C4H>, CoHe, 
HC3N, have spectral signatures in the TIRS 
range. The study of the abundances of all these 
chemical compounds and of their 1isoto- 
pologues, requires high spectral resolution, not 
only to be able to separate the various contri- 
butions but also to infer vertical distributions 
by resolving the stronger bands (C2H2, C2H¢ 
and HCN for instance). 

The latitudinal variations obtained by TIRS 
will be complementary to the previous Voy- 
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ager, ISO and Cassini observations, providing 
a better understanding of the seasonal phe- 
nomena on Titan. In addition, new, more com- 
plex molecules will be detected with TIRS, as 
with Cassini/CIRS and ISO/SWS in the past. 
The ultimate purpose of these composition 
studies with TIRS is to infer the highest degree 
of complexity attained by the organic chemis- 
try in Titan’s stratosphere and to provide the 
link with the upper atmosphere’s recent heavy 
ion detections. In addition, studies of atmos- 
pheric aerosols and condensates also require 
far-IR wavelengths, as their signatures can be 
seen against the background continuum and 
nearby gases at these wavelengths. The sub- 
mm range (10-600 cm’) of TIRS will give 
access with better sensitivity than CIRS to the 
rotational lines of a number of important 
molecules in Titan’s atmosphere (like CHa, 
CO, and HCN, as well as their isotopes). 
Furthermore, the haze properties and conden- 
sates can be better defined from this region 
with TIRS (Samuelson et al. 2007). 

Temperature studies of Titan are performed 
using the relative strengths of nitrogen pres- 
sure-induced absorptions from 15 to 90 cm’, 
and through the relative strengths of collision- 
induced and rotational absorption/emission 
lines of methane from 1290 to 1320 cm’ and 
60 to 140 cm’, respectively. These do not 
require the high spectral resolution needed for 
composition, and spectral resolutions in the 
range 3 to 15 cm’ will suffice in most cases 
(Achterberg et al. 2008). It is desirable to have 
an instrument that can produce spectra with 
varying spectral resolution, because the lower 
spectra resolution data do not require as long a 
scan time (in an interferometer) to produce. 
Thus, spatial resolution can be preserved and 
more spectra can be obtained in a given obser- 
vational period. In select cases, even lower 
spectral resolution could be desirable, such as 
for temperature sounding along narrow polar 
vents on Enceladus during a fast flyby. With 
variable scan length options, this is not a 
problem. 

As envisaged, the SNR of TIRS would be 
comparable to CIRS (Flasar et al. 2004). The 
basis for this assertion is as follows. For the 
Far IR, TIRS will have better detectors. CIRS 
has thermoelectric detectors fabricated at 
Karlsruhe University, Karlsruhe, Germany 
(Birkholz 1987) with the highest optical detec- 
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tivity of about 4 x 10’ cm Hz'” W", for a few 
Hz and short wavelengths. By comparison, 
TIRS will use high Tc superconductor bolome- 
ters, with the same absorber (gold black). 
Lakew et al (Lakew 2000) show a peak optical 
detectivity of 1.2 x 10° cm Hz'” W'! with the 
superconductor material yttrium barium cop- 
per oxide (YBCO). The best Brasunas et al. 
(2008) achieved was 2.0 x 10'° cm Hz!” W" 
with gadolinium barium copper oxide 
(GBCO). So, five times better detectivity 1s 
achievable, with a comparable time constant 
(50 to 100 ms). Because TIRS has a lower 
mass/volume/power than CIRS, the optical 
collecting area is smaller and thus the SNR is 
reduced. CIRS has 50 cm optics, so even with 
a smaller primary mirror, there is a slight 
improvement in SNR. 

The story for the mid-IR is different. Here 
the detectors are comparable, since CIRS and 
TIRS would both employ photovoltaic and 
photoconductive HgCdTe. Improvement in 
S/N here comes from opening up the field of 
view (this is not done in the FIR, as the CIRS 
FIR FOV is already quite large). TIRS can 
have a larger FOV compared with CIRS due to 
the relative geometries (orbiter vs. flyby). The 
MIR FOV is increased five-fold, so with 15 
cm optics (versus 50 cm) there is 1.5*1.5 
greater etendue (area — solid angle product), or 
about a 2-fold increase in SNR. 


2.4.3.6 Magnetometer and Plasma Package 
(MAPP 

There are numerous requirements for meas- 
uring the magnetic field and determining the 
properties of, and energy input from thermal- 
magnetospheric sources, such as electrons and 
ions. The JSDT felt that the best way to obtain 
coordinated results for the space physics pack- 
age was to have a coordinated science team 
and instrument package. Some mass and 
power savings results from the instrument 
synergy, but the real science enhancements and 
cost savings comes from a coordinated science 
team (see §4.2.2.6 for details). Consequently, 
MAPP comprises a Magnetometer and a 
Plasma Instrument composed of a Langmuir 
probe, Plasma spectrometer and an Energetic 
Particle Spectrometer. 


Magnetometer 


The measurement requirements of a magne- 
tometer instrument onboard the TSSM orbiter 
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include resolution of any Titan intrinsic mag- 
netic field; measurement of induced subsur- 
face signatures to confirm subsurface liquid as 
well as place constraints on the conductivity 
and depth of any ocean; characterize the mag- 
netic history of the crust and support plasma 
and energetic particle measurements. Observa- 
tions from a Titan orbiter made over a period 
of months will allow the varying multiple 
frequencies in the signal to be resolved which 
is critical in defining both the background 
inducing magnetic field as well as the resulting 
induction signature; and then enable possible 
resolution of any remaining intrinsic magnetic 
field. In order to unequivocally constrain the 
induction signatures these orbiter observations 
will be made in conjunction with magnetic 
field observations on the montgolfiere. 

An instrument that can accomplish those 
goals incorporates fluxgate magnetometer 
sensors, which have a long and well estab- 
lished heritage in the measurement of plane- 
tary fields throughout the solar system on 
missions such as Voyager, Galileo, Cassini, 
Cluster and Venus Express. The sensing tech- 
nology 1s mature and well developed. Tri-axial 
sensors permit the detection of the magnetic 
field vector and can operate with good sensi- 
tivity in the range 0—64 Hz. The sensor tech- 
nology has evolved to a state where noise and 
offset stability are primarily limited to the 
fundamental material properties of the perme- 
able core. Noise levels of the order 11 pTrms 
and temperature offset coefficients of better 
than 0.1nT/°C have been attained. 

Small field variations are routinely meas- 
ured in the solar wind by the Cluster fluxgate 
magnetometers with 8 pT resolution and accu- 
racies of better than 0.1 nT. In these regions, 
where the ambient field is less than 10 nT, 
phenomena such as inter-planetary shocks, 
turbulent cascades and field rotations are 
studied using magnetometer data. Selene 
includes a fluxgate magnetometer with accu- 
racy better than 0.1 nT. It has measured lunar 
field perturbations related to lunar surface 
activity at 100 km altitude based on a 1-2 nT 
variation seen at the sensor. The measuring 
resolution of the instruments will enable per- 
turbations of order 0.02—0.04 nT in a back- 
ground magnetic field of ~100 nT to be made. 

An orbiter magnetometer is a necessary 1n- 
strument in order to resolve external versus 
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internal magnetic field signatures at Titan as 
well as enabling a study of Saturn's magneto- 
sphere and the plasma interaction with Titan. 
To gain an understanding of the interior struc- 
ture of Titan (and possibly that of Enceladus 
via flybys) magnetic field observations are 
required from the Titan orbiter to enable a 
resolution to be made between induced or 
intrinsic magnetic field signatures. Such ob- 
servations will allow resolution of the depth of 
any liquid oceans which may be beneath their 
icy surfaces, the strength of any induced mag- 
netic fields arising within these oceans, and the 
conductivity of the liquid. 

Driving requirements for the magnetometer 
include the need to have measurements made 
over periods of months in order to resolve 
multiple frequencies. For example to resolve 
the effects of a single frequency (that of the 
rotation period ~ 10 hrs) one would need 10 hr 
x 20 rotation periods so ~10 days. In order to 
study frequencies linked to Titan’s orbital 
period of 16 days— one would require ~10—20 
orbital periods and so from 4—10 months. 

The magnetic induction effect at Titan 1s 
due to the periodic occurrences of break- 
throughs of the total outer magnetospheric 
field through into Titan's ionosphere. These are 
expected to occur in broad recurring intervals 
around local times of 06.00 Saturn Local Time 
(SLT) in Titan's orbit. The basic physics of the 
mechanisms of frozen-in and diffusing mag- 
netic fields have been studied on a multitude 
of Cassini flybys and 1s reasonably well under- 
stood. However, without observations on an 
orbiter the inducing magnetic signal is not 
known and the balloon/surface magnetometers 
will be blind to the field which is causing any 
induced signatures. In order to use the induc- 
tion technique one must always be able to 
separate the inducing from the induced fields. 
In addition, in order to be able to resolve any 
remaining small dynamo magnetic field one 
must be able to distinguish it from the external 
magnetic fields breaking through the iono- 
sphere. In order to define both the inducing 
magnetic field at Titan and the resulting induc- 
tion signal (which arises in response to a time- 
variable inducing field), simultaneous meas- 
urements from a Titan orbiter, and/or a bal- 
loon-borne platform / lander are desirable. 
Multi-frequency sounding at _ frequencies 
which enable probing of the interior is neces- 
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sary in order to constrain the location and 
thickness of any subsurface ocean. Titan 1s 
immersed in a time variable inducing magnetic 
field at all times. The two main sources of this 
time varying signal are local time changes as 
Titan orbits around Saturn every 16 days, of 
order 2-4 nT, and the 10 hr 45 minute period 
from the tilted current sheet of Saturn with a 
similar amplitude of 2-4 nT. The two principal 
frequencies thus available for the probing are 
those due to Saturn’s rotation and to Titan’s 
orbital period. The time variable inducing 
magnetic field in the vicinity of Titan 1s always 
less than 100 nT (average background field) 
and therefore the instrument will measure 
perturbations of order a few nT on top of that 
(ideally with a resolution of order 0.02— 
0.04 nT). Such resolution is easily obtainable 
with a fluxgate magnetometer on the Titan 
orbiter. 

The requirement of a magnetometer instru- 
ment is to continuously measure the magnetic 
field magnitude and direction to at least Is 
time resolution during the mission. Magne- 
tometers flown on recent outer planetary mis- 
sions such as Galileo and Cassini have re- 
vealed the capability of these instruments to 
resolve intrinsic versus induced signatures at 
Europa as well as resolve the presence of an 
atmosphere at Enceladus, both discoveries 
required measurement of fractions of nT per- 
turbations in a background field of hundreds of 
nT. The Cassini spacecraft will not allow 
resolution of the internal structure of Titan 
although it has made, and will continue to 
make, numerous flybys of Titan because it 
requires measurements over periods of months 
(via an orbiting spacecraft) in order to carry 
out the multi-frequency sounding at frequen- 
cies which allow probing of the interior. Thus 
the proven stability of the fluxgate sensors 1s 
vitally important (see Figure 2.4-15). 

With a single sensor it is impossible to 
separate the offset due to any interference field 
from the spacecraft from the offset from the 
sensor itself, so the offset data presented is the 
sum of the offset from the sensor and the offset 
due to any contamination field generated by 
the spacecraft. For Cassini the spacecraft 
contamination field is low due to the long 
boom length (12 m) and the consequent large 
separation of the sensor and the interference 
field. However, there can be seen a slight 
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Figure 2.4-15. The stability of the fluxgate 
sensor over time is well demonstrated by over 
seven years of data from the Cassini fluxgate 
sensor. 


effect (step change up to ~0.2 nT) 1n the off- 
sets due to the release of the Huygens probe at 
the end of 2004. In addition, the offset deter- 
mination after 2004 becomes more scattered. 
This is an indication of the difficulty of accu- 
rately determining the offset in a relatively 
disturbed field around Saturn rather than any 
variation in the sensor offset itself. Before the 
end of 2004, the offset was determined using 
statistical methods which can be used in the 
quiet solar wind during cruise. Following the 
end of 2004 when the spacecraft entered the 
relatively disturbed field around Saturn statis- 
tical determination of offsets was no longer 
possible, and offsets have been calculated 
using spacecraft rolls. The conclusion from the 
Cassini fluxgate experience, therefore, is that 
the offsets of this sensor design are inherently 
very stable. 

Magnetometer measurements have played a 
crucial role over the years across many mis- 
sions. For example, some of the most high 
profile discoveries include detection of the 
atmosphere at Enceladus, crustal fields on 
Mars and discovery of the longest comet tail 
found to date. It is expected that similar dis- 
coveries will be made at Titan. 


Plasma Instrument 

The main measurement requirements are 
determining the deposition of radiation into 
Titan’s atmosphere, quantifying the sources of 
chemical energy for atmospheric chemistry 
and determining the atmospheric evolution of 
Titan. 
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The plasma instrument will consist of ion 
and electron detectors covering a range of 
energies from ~0.1 eV to 1 MeV. The wide 
range of energies to be measured necessitates 
different techniques to measure the ions and 
electrons— namely a Langmuir probe to cover 
thermal populations in high density regions 
(e.g., Titan’s 1onosphere) and to assess space- 
craft potential, particularly when this is nega- 
tive in high density regions; a plasma spec- 
trometer capable of measuring electrons and 
ions in the range 1 eV—30 keV, with mass 
discrimination, covering the peak of the mag- 
netospheric electron and ion populations; and 
an energetic particle instrument capable of 
measuring ions and electrons from 10 keV— 
1 MeV and covering important populations in 
Saturn’s magnetosphere. The required field of 
view is ideally 4 pi, but 2 pi including the ram 
direction and nominal co-rotation direction 1s 
acceptable. 


Langmuir Probe 

The Langmuir probe is ideally suited to 
measuring the thermal plasma in and near 
Titan's 1onosphere. The density range of the 
probe covers the peak ionospheric density and 
lower densities in the Titan-ionospheric inter- 
action region and also determines the electron 
temperatures relevant to the ionosphere. The 
Langmuir probe can also contribute to charac- 
terizing ions, given modeled or measured 
composition. 

The requirement for the Langmuir probe is 
to measure thermal plasmas in Titan’s iono- 
sphere over a range of densities from 10 to 
10°cm? and temperatures from 0.01 to 10 eV. 
This range covers that expected for Titan's 
ionosphere based on Cassini measurements 
and is necessary to map the thermal plasma in 
Titan's ionosphere from the orbiter. 

The proposed Langmuir probe would have 
strong heritage to the Cassini Langmuir probe 
which has proven its effectiveness in over 
40 tlybys of Titan. While Cassini has provided 
more than 40 flybys of Titan in its prime mis- 
sion, these flybys occurred over a time scale of 
4 years with very brief (of the order of an 
hour) roughly once per month. Most of the 
flybys sample a highly localized latitude and 
longitude range with Titan at various Saturn 
local times. Hence, it is very difficult to differ- 
entiate between temporal, latitudinal, solar 
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Figure 2.4-16. Langmuir probe measurements 
made during the TB flyby of Titan. In the top 
panel (A) the electron density is plotted, with 
densities ranging from just over I cm~ to a few 
thousand cm~. In panel B, electron tempera- 
tures are measured in the range of 0.02 to 
10 eV. Panel C shows the ion ram speed is 


shown. In panel D, the spacecraft potential is 
given (Wahlund 2005). 


illumination, Saturn plasma interaction, and 
other effects. A high inclination orbiter repeat- 
edly samples a wide range of latitudes on short 
time scales (compared to Titan's orbital period) 
and over the course of a Titan orbit, samples 
varying solar illumination versus magneto- 
spheric plasma flow directions. Hence, the 
Langmuir probe on the orbiter builds up a 
much more regular and systematic sample of 
the electron density and temperature over the 
course of a Titan orbit. Further, the integrated 
time in and near Titan's ionosphere during a 
Titan orbit is more than an order of magnitude 
more time than accumulated by Cassini over 
the entire 4-year prime mission. Hence, repeat- 
ing the Langmuir probe observations a few 
months or a year later provides an opportunity 
to unravel the temporal variations 1n a system- 
atic manner. Figure 2.4-16 shows the meas- 
urements made during the Tx, flyby of Titan. 
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Plasma Spectrometer 

The plasma spectrometer will determine the 
principal populations in Saturn’s magneto- 
sphere, which have important interactions with 
Titan’s atmosphere. In addition, the energy and 
angular spectrum of the ionospheric popula- 
tion, and of escaping plasma, is measured. 

Plasma instruments have flown successfully 
for more than 40 years. There are several 
different technologies and the performance 
requirements for the Titan orbiter. This study 
uses the PEPE instrument (Young et. al. 2007), 
which is similar to CAPS and flew on Deep 
Space 1, as the plasma instrument for the 
planning payload. It also has the essential 
quality of producing various ion fragments in 
the time of flight mass spectrum which will 
allow one to separate carbon, nitrogen and 
oxygen based incident atomic and molecular 
ions (1.e., O* vs CH,’, OH” vs CH;", N>’ vs 
CO’ vs HCNH’). 

Electrons from the magnetosphere in the 
keV energy range are absorbed by Titan’s 
atmosphere and this contributes to ionization 
and heating of the ionosphere, particularly on 
the night side. On the day side, solar radiation 
dominates, but magnetospheric electron input 
also plays a role. Also, impacting ions deposit 
particles (e.g., oxygen) and energy at lower 
altitudes, altering the energy and composition 
balance there. During the TSSM mission it 
will be vital to measure the input populations 
at the top of Titan’s atmosphere while the 
surface elements are active, as well as during 
earlier flybys. The TSSM plasma instrumenta- 
tion will have superior angular range to the 
Cassini instrumentation, permitting, for the 
first time, full determination of magneto- 
spheric particles as energy sources. 

Ion measurements give information on par- 
ticles being lost by Titan, including pickup 
ions. Again, full angular coverage is vital to 
distinguish between ring and field aligned 
particle distributions. Mass resolution is re- 
quired to be sufficient to resolve hydrogen, 
water group, methane group and ammonia 
group ions, to assess pickup and other mecha- 
nisms of ion escape. The energy resolution of 
the electron spectrometer will be good enough 
to cover ionospheric photoelectrons which 
may play a key role in the escape process. Ion 
and electron data with full angular coverage 


SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


10096 


&node 


5 
Energy (a¥/'q) 


a] 
Cc 
o 
8 
> 
c 
4 


o> 


S 





1.6 


24Dec2005 27Dec2005 


Figure 2.4-17. Titan is immersed in Saturn's 
highly variable magnetosphere. An example of 
the variability near a Titan encounter is shown 
by the electron intensities seen by CAPS-ELS 
(Coates et al. 2007b). TSSM is required to 
measure full ion and electron fluxes during the 
montgolfiere and lander missions. 


are vital to determine the escape processes, 
which in turn determine the atmospheric evo- 
lution of Titan. 

In Titan’s ionosphere, one of the key dis- 
coveries by Cassini-Huygens was the exis- 
tence of unexpectedly heavy positive ions, and 
completely unexpected negative ions at ~950- 
1200 km (Waite et al. 2007, Coates et al. 
2007). The chemistry at work in the atmos- 
phere is therefore more complex than antici- 
pated. These species, reaching at least 10,000 
Da/charge, may fall through the atmosphere as 
aerosols and interact with the surface. It 1s 
vital therefore that the fields of view of the 
plasma instrument include the ram direction to 
assess these populations and to measure them 
during the mission of the TSSM surface ele- 
ments (Figure 2.4-17). 

A secondary set of objectives for the plasma 
instrument are related to Saturn’s magneto- 
sphere. These include the different roles 
played by reconnection, the origin of spin 
periodicities in the magnetosphere, magneto- 
spheric plasma convection patterns, and much 
of the physics of rapidly rotating magneto- 
disks. While much progress has been made 
with Cassini, the full angular coverage ob- 
tained by TSSM will provide an enormous 
leap in our understanding of the plasma region. 
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Energetic Particle Spectrometer 

The Energetic Particle Spectrometer 1s de- 
signed to measure the energetic particles that 
provide an important energy source to Titan 
and also characterize the nature of the magne- 
tospheric environment in which Titan is em- 
bedded. 

The driving requirements for the Energetic 
Particle Spectrometer is to measure ions 1n the 
energy range of 2keV/nucleon to 
5 MeV/nucleon and electrons in the range 
from 20 to 1000 keV. The energy range in- 
cludes the ions that are the main energy input 
to Titan's atmosphere and ionosphere at alti- 
tudes between 500 and 1000 km. These ions 
can also contribute to most of the plasma 
pressure in the magnetosphere in the range 
from just outside the orbit of Enceladus to that 
of Titan. The energetic electrons measured by 
EPS are the most significant radiation source 
for the surface of Enceladus (see Sittler 2006). 

From the data shown in Figure 2.4-18, the 
energy deposition as a function of altitude can 
be backed out. The pink contours in the top 
panel show the locus of the segmented field of 
view of the EPS, which would routinely pro- 
vide information similar to this. 


2.4.3.7 Radio Science and Accelerometer (RSA) 

Radio Science techniques have been util- 
ized on practically every deep space mission 
and led to numerous discoveries. They are 
based on examining variations in the charac- 
teristics of the radio links between spacecraft 
and Earth to investigate the planetary interiors 
and atmospheres as well as various aspects of 
space physics and fundamental physics. Dop- 
pler tracking 1s a proven method for accurately 
investigating planetary gravitational fields. By 
moving to higher frequencies (less susceptible 
to interplanetary plasma noise) and using 
multiple links, calibrating the Earth tropo- 
spheric effects, and measuring or modeling 
and calibrating the effects on non-gravitational 
accelerations on the spacecraft, the quality of 
the RSA instrument data will lead to meeting 
the mission’s scientific objectives. When 
mission geometries allow, atmospheric occul- 
tations will enable the investigation of tem- 
perature-pressure profiles and ionospheric 
densities. 

Gravitational measurements will be inferred 
from measurements of the relative velocity 
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Figure 2.4-18. Top, ion intensities within the 
Cassini/MIMI/INCA — sensor, showing _ the 
absorption of ions as they traverse the atmos- 
phere. White circles indicate the “impact 
parameter” closest approach altitude of an 
ion in its path to the sensor. The horizontal 
blue line indicates the locus of intensities 
shown in the Bottom panel, showing the ion 
intensity as a function of the depth of its pene- 
tration into the Titan atmosphere. 


between the spacecraft and ground stations, 
manifested as a Doppler shift in the radio 
link(s). One-way radio link will also yield 
temperature-pressure profiles for Titan’s at- 
mosphere via radio atmospheric occultations. 
There are two driving requirements for the 
Radio Science and Accelerometer Instrument: 
The overall velocity measurement resolution 1s 
required to be 50 um/s for a 60 s integration 
time, or the equivalent Allan deviation of the 
order of 10°* (60 s) on the Ka-band link for 
the gravity measurements; and of the order of 
10°'° (for 10 s integration time) for the occulta- 
tion measurements (to meet the overall re- 
quirement, individual components of the in- 
strument and system are required to perform 
better than the overall requirement, a tech- 
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nique which has been successfully demon- 
strated by Cassini). 

The tracking accuracy is set by the objec- 
tive to determine Titan’s gravity field to degree 
seven for measurements performed at 1500 km 
altitude. This corresponds to a fractional 
measurement accuracy of 0.1 ppm of Titan’s 
surface gravity field, which is about 
1.3.x 10° cm/s’. This level of accuracy re- 
quires using Ka-band for both uplink and 
downlink. 

The Allan deviation or Doppler noise are 
equivalent measures of the noise affecting the 
signal. The strong requirement on the noise 
level will optimize the detection of lateral 
gravity anomalies with low spatial scales. As 
described in Asmar et al. (2005), there are two 
primary categories of noise sources: propaga- 
tion (interplanetary plasma as well as Earth’s 
ionosphere and _ troposphere) and _ non- 
gravitational forces due to, for example, at- 
mospheric friction on the spacecraft, space- 
craft thrusters, etc. Optimized correction of the 
dispersive media (interplanetary plasma and 
ionosphere) will be achieved using a dual- 
frequency transponder providing two-way 
coherent Doppler tracking: X-band and Ka- 
band, in both uplink and downlink modes. The 
troposphere is calibrated by independent 
measurements of the path delay via a water- 
vapor radiometer; this instrument 1s part of the 
Deep Space Network (used extensively and 
successfully for Cassini and other missions) 
and sits adjacent to the ground station and co- 
points with it to “see” the same air column. 
Non-gravitational forces can be estimated 
from the tri-axial accelerometer measurements 
whose noise performance is required to be at 
least 10°” m/s” rms over one day (equivalent 
to 7x 10°" at 60 s Doppler noise, consistent 
with the order of the gravity requirement). 

The gravity measurements provide key in- 
formation on the internal structure of Titan. 
Degree-two gravity coefficients will provide 
constraints on the global density, 1.e., differen- 
tiation, and viscoelastic structure of the satel- 
lite, and especially the presence of a deep 
ocean. Higher degree gravity coefficients will 
provide constraints on the degree of compen- 
sation of the crust and the presence of lateral 
variations of density anomalies. The relative 
amplitude of the gravity coefficients at 
1500 km altitude is presented in Figure 2.4-19 
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Figure 2.4-19. Amplitudes of Titan’s gravita- 
tional harmonics as a function of the surface 
gravity go at 1500 km. The values can be com- 
pared with the accuracy predicted for Dop- 
pler-shift measurements in the X-band (black 
curve) and Ka-band (red curve). The blue dots 
were obtained assuming that all the gravita- 
tional anomalies are in the silicate core while 
the red points are for a model in which the 
gravitational anomalies are in the icy crust. 
The green points show the amplitude of the 
periodic part of the degree-two gravitational 
coefficients for different assumptions on Ti- 
tan’s interior (kz = 0.03 if there is no ocean; kp 
= 0.5 if there is a deep ocean.) The integration 
time is used for calculating this figure is 10 s, 
and the signal to noise ratio increases as the 
square root of the integration time. Lunar 
radio science studies (Konopliv et al. 1998) 
have been consulted in order to develop this 
figure and define the requirements for the RSA 
instrument. 


with respect to the degree-zero field, and 
compared to the measurement capability using 
Ka- or X-band. This figure shows that Ka- 
band capability increases the measurement 
accuracy for Titan’s gravitational field by one 
order of magnitude with respect to using only 
X-band. 

The system capability described above will 
enable a determination of Enceladus’ degree- 
two gravitational coefficients, including the 
So. coefficient that provides constraints on the 
gravity phase lag. These coefficients will yield 
constraints on the global density and visco- 
elastic structure of the satellite, as well as 
regional gravity profiles. 
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The inversion of the gravitational meas- 
urements relies on a good determination of the 
shape, which will be obtained from the meas- 
urements achieved with the TiPRA instrument. 
Measurements that allow the determination of 
higher-degree gravitational harmonics as well 
as higher resolution topographic measurements 
will enable the identification of large-scale, 
non-hydrostatic components, a necessary step 
in order to infer the global density and tidal 
Love numbers of the satellites from the de- 
eree-two gravitational data. 

There are several mission requirements that 
stem from this experiment. For the gravity 
measurements at Titan the preferred Circular 
Orbit Phase height is 1500 km. Gravity data 
should be acquired while Titan is at different 
positions along its orbit, 1.e., wide range of 
true anomalies, in order to characterize the 
tidal response of the satellite at degree-two. 

At Enceladus, several gravity flybys with 
different latitudinal coverage would enable the 
de-correlation of the Jz and C22 coefficients. 
Gravity signal must be acquired especially at 
closest approach, but also along long arcs, in 
order to optimize the de-correlation between 
the degree-two coefficients. Flybys for 
Enceladus at different true anomalies would 
yield information on the tidal response of the 
satellite, expressed through periodic compo- 
nents of the degree-two gravity coefficients, 
especially through the phase lag measure- 
ments. 

Atmospheric occultations at Titan require 
geometries such that there is a line of sight 
from the spacecraft to the Earth propagating 
through the atmosphere. 


2.4.4 Instrument and Mission Requirements 

The measurement requirements of §2.3 
place demands on both the instruments and the 
mission. The specific mission requirements are 
provided in the Traceability Matrix (Table 2.3- 
1), and the simultaneity of observations is 
discussed in §2.5. 

Optimizing these requirements and noting 
these constraints has shaped the adopted 
nominal mission scenario. 

Significant Saturnian system science is en- 
abled by the two-year Saturn gravity-assist 
tour, which provides 16 Titan flybys and 7 
close Enceladus flybys (2 at 1000 km, 1 at 
300 km and 4 at 100 km) (Figure 2.4-20). The 
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Figure 2.4-20. Saturn Tour Phase with 16 
Titan flybys and seven Enceladus flybys. The 
tour design provides a broad sampling of 
Saturn’s maganetosphere and its interaction 


with Titan and Enceladus. The numbers refer 
to the orbit after SOL. 


planning payload will provide strong capabil- 
ity for accomplishing Saturn system science 
(see §2.5 for a brief summary) For Enceladus, 
this capability will greatly exceed that of 
Cassini by providing: superior mass spectros- 
copy of the Enceladus plume, higher resolu- 
tion infrared imaging and spectroscopy of the 
surface, and radar altimetry of the active re- 
gions at the Enceladus south pole. 

The Titan flybys of the Saturn Tour Phase 
give opportunities for the TSSM orbiter to 
exceed the Cassini data set with low altitude 
flybys giving a chance for in situ measure- 
ments deep in the Titan atmosphere. Other 
flybys provide opportunities for limb sound- 
ing. Several of the Titan flybys will sample the 
atmosphere from 720 km to 900 km altitude 
which in addition to yielding valuable science 
data will also help to better understand the 
atmosphere for aerobraking. 

Following the Saturn Tour Phase, the 
spacecraft inserts into an initial 720 km by 
15,000 km ellipse and will begin aerobraking 
in Titan’s atmosphere. A two-month, Aero- 
braking Phase allows extraordinary scientific 
in situ measurements to be made that will be 
unavailable during the Circular Orbit Phase. 
Most notably, measurements can be made in 
the atmosphere down to 600 km altitude. The 
Circular Orbit Phase consists of a 1500 km 
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near-polar (85° inclination) circular orbit that 
begins with an descending node at a 11:30 am 
Local Saturn Time (LST) which rotates to 
9:00 am by end of mission. 


2.4.5 Data Acquisition Strategy 

The mission consists of four phases: Inter- 
planetary Cruise, Saturn Tour, Titan Orbit, and 
Decommissioning and Disposal. Valuable data 
will be acquired during each mission phase as 
numerous opportunities present themselves. 
Operations scenarios for all phases of the 
mission, including the relay of in situ data, are 
included in §4.6. This section discusses the 
drivers that shaped the operations scenarios. A 
plot of the total data volume acquired through- 
out the mission can be found on FO-5. 


2.4.5.1 Saturn Tour Phase—Enceladus and Titan 
Flybys 
When composing the operations scenarios 
for Enceladus and Titan flybys, the following 
questions were addressed: 

1. Which instruments need to operate dur- 
ing the flyby for the mission to meet the 
Enceladus (or Titan) related science ob- 
jectives? 

2. What times during the flybys (1.e., what 
point in the flyby trajectory) are best for 
acquiring specific data sets? 


3. Which instrument fields of view are co- 
aligned, and at which spacecraft atti- 
tudes can multiple instruments acquire 
their data simultaneously? 


4. Is there enough power and data volume 
available for what is planned? 


Saturn Orbit Insertion (SOI) will occur 9 
years after launch and will mark the beginning 
of the Saturn Tour Phase. This phase will 
allow excellent opportunities to observe 
Enceladus and Titan, and the complex interac- 
tion between Titan and Saturn’s magneto- 
sphere. During the Tour Phase the spacecraft 
will perform 16 Titan and at least seven 
Enceladus flybys. Also, this 24-month period 
will mark the mission phase when the majority 
Gf not all) of the Titan in situ data is relayed 
back to Earth. 


Saturn Tour Flybys and Instrument Fields of View 
The instrument orientations and fields of 
view were chosen to optimize data collection 
during the orbital phase. The remote sensing 
(RS) instruments and sounders are all nomi- 
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nally nadir-pointed and the fields and particles 
instruments all benefit from spacecraft ram 
pointing. This will also prove to be advanta- 
geous during the flybys of Enceladus and Titan 
by allowing groups of instruments to gather 
data simultaneously. 

The majority of the science instruments will 
be fully operational for the critical hours sur- 
rounding the Titan and Enceladus flybys. This 
will be accomplished by putting the telecom 
system in standby mode and making use of the 
on-board rechargeable battery. For at least one 
of the low Enceladus flybys, telecom will 
remain operational so that measurements of 
the Enceladus gravity field and internal struc- 
ture are taken using RSA. 

For each low Enceladus and Titan flyby the 
spacecraft orientation will be optimized for the 
Remote Sensing (RS) and sounder instru- 
ments, except for the several minutes around 
closest approach. This period will be allocated 
to the fields and particles (F&P) instruments as 
they will characterize the chemistry of the 
Enceladus plume and Titan’s atmosphere. The 
RS and F&P instruments will operate simulta- 
neously throughout each Titan and Enceladus 
encounter. The F&P instrument data collection 
is optimized when the spacecraft +Y axis 1s 
aligned with the spacecraft ram direction. The 
RS boresights (-X) 1s 90° away from +Y. As 
the spacecraft nears closest approach, the 
angle between Enceladus and the spacecraft 
ram direction approaches and becomes 90° as 





Figure 2.4-21. Remote sensing and fields & 
particles instruments collect data simultane- 
ously around closest approach. 
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well. Hence both sets of instruments will 
gather data during the highly-valued closest 
approach period. See Figure 2.4-21. 

Each Enceladus flyby will collect 15 Gb of 
science data that will be compressed to 3.75 
Gb and played back over a 6.5 hour period that 
immediately follows the encounter. Each Titan 
flyby will collect 26 Gb of science data that 
will be compressed to 6.5 Gb and played back 
over two 7 hour downlink periods following 
each encounter. These downlink durations 
assume a conservative 140 kbps rate. Data 
rates for each orbiter instrument are shown in 
Table 4.6-7. 

Also during the Saturn Tour Phase, the two 
in situ vehicles will perform their prime mis- 
sion activities. The montgolfiere will be re- 
leased from the orbiter on approach to the first 
Titan encounter, and the lander will be release 
on the second Titan flyby. The extremely 
valuable data from these in situ vehicles will 
be recorded, sent to the orbiter when in view, 
and then relayed back to Earth. The entire data 
return strategy is discussed in §4.6.4. 


2.4.5.2 Titan Orbit Phase 


Aerobraking Phase 

The Titan Orbit Phase begins with Titan 
Orbit Insertion (TOI) and a two-month aero- 
braking period. The ~170 aerobraking passes 
will yield data from deep in the atmosphere 
(possibly as low as 600 km _ altitude)— 
hundreds of km lower than the Cassini orbiter 
ventured. 

When composing the operations scenarios 
for the Aerobraking Phase, the following 
questions were addressed: 

1. Which instruments need to be opera- 
tional during the aerobraking orbits for 
the mission to meet the related science 
objectives? 

2. What times during the aerobraking or- 
bit are best for acquiring specific data 
sets? 


3. Which instrument fields of view are co- 
aligned, and at which spacecraft atti- 
tudes can multiple instruments acquire 
their data simultaneously. 


4. Is there enough power and data volume 
available to accomplish the plan? 
During the aerobraking orbits there will be 
near-continuous DSN coverage and therefore 
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near-continuous operation of the telecom 
system. This is for two reasons: 1) Ground 
system knowledge of the spacecraft’s orbital 
position and velocity, and 2) Radio Science 
will obtain a great deal of data regarding Ti- 
tan’s atmospheric and internal structure with 
gravity measurements and occultations. 

During the Aerobraking Phase, the space- 
craft attitude will be optimized for PMS and 
the other fields and particle instruments when 
the spacecraft is within Titan’s atmosphere 
(i.e., below ~1500 km). In turn, the attitude 
will be chosen to benefit the RS instruments 
when above ~1500 km. TiPRA will not be 
operational during this phase of the mission. 


Circular Orbit Phase 

Once the spacecraft has settled into its 
1500 km orbit, the powerful suite of instru- 
ments will carry out specific campaigns that 
will dramatically enhance our understanding 
of Earth’s sister world. 

When composing the operations scenarios 
for the Circular Orbit Phase, the following 
questions were addressed: 

1. Which instruments should operate si- 
multaneously based on science disci- 
pline? 

2. What is the best duration of each cycle 
(1.e., number of orbits) for each set of 
instruments to operate? 


3. Is there enough power and data volume 
available for each set of instruments to 
collect data on the same orbits? 


4. Which instruments require sunlight, and 
which do not? 


During the 20-month Circular Orbit Phase, 
the spacecraft will collect data continuously. 
Three different types of science campaigns, 
each designed to manage power and data rate, 
will be used to gather a wealth of information 
that will fully reveal this world and answer 
long-held questions about Titan’s interior, 
surface, atmosphere, and interaction with 
Saturn’s magnetosphere. Each campaign, or 
instrument combination, will be maintained for 
16 days (one Titan revolution) and they are as 
follows: 

1. Atmosphere and Ionosphere Campaign 
to identify and measure ions and neu- 
trals globally for various Sun angles 
(PMS and MAPP). 


Subject to NASA/ESA approval. 
2-112 


y ai ai d iiX FINAL REPORT 


Titan Saturn System Mission 


1st 5-Month Cycle 


Aerobraking/Aerosampling 
Atmosphere & lonosphere 

Surface Mapping 

Atmosphere Dynamics & Composition 
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2nd 5-Month Cycle | 3rd 5-Month Cycle 


4th 5-Month Cycle 





2nd Global 
1st Global Map Map 3rd Global Map 4th Global Map 


Figure 2.4-22. Campaigns are arranged in 5-month cycles comprising nine periods of 16-day 


campaigns. 


2. Surface Map Campaign, during which a 
global map (in up to four colors) is ob- 
tained, to measure global altimetry with 
better than 10 m accuracy and perform 
surface spectroscopy (HiRIS, TiPRA, 
MAPP). 


3. Atmospheric Dynamics and Composi- 
tion Campaign to measure temperatures, 
composition, and winds, globally (TIRS 
and SMS). 


Figure 2.4-22 illustrates how these cam- 
paigns may be used in succession to capture 
the Orbital-phase science objectives. The 
spacecraft will complete 80 orbits during each 
16 day campaign. 

Throughout the Titan Orbit Phase, the radio 
science instrument (RSA) will collect data at 
the DSN on every downlink. The operational 
scenarios are detailed in $4.6 

Table 2.4-4 shows how the scientific inves- 
tigations are accomplished throughout the 
mission timeline. 


2.4.6 Science Operations and Planning 

Science planning and operations for TSSM 
optimizes science return and data acquisition 
for the missions cruise, Saturn Tour and Titan 
Orbital Phases. Preliminary science sequences 
are pre-planned prior to launch to validate 
allocation of operational resources (power, 
telemetry, on-board storage and, for Inter- 
planetary Cruise and Saturn Tour Phases, 
orientation of the nadir platform); to ensure 
that implementation fulfills the science re- 
quirements; to facilitate sequence refinement 
during orbital operations and to minimize 
operational complexity. The sequences are 
associated with three science campaigns 
(§2.4.5 and §4.6), each campaign managed and 
arbitrated by its interdisciplinary lead. The 
organization of the science planning team is 
shown in Figure 2.4-23. This organization, 
based on lessons learned in Cassini and Gali- 
leo, increases the time available to develop 


enhanced sequences for future cycles for each 
campaign and simplifies allocation of re- 
sources by partitioning them within specific 
and related science goals. 

The science planning team includes the sci- 
ence teams, who are remotely located at their 
own institutions, the campaign planning leads, 
the remote and (mission) co-located sequence 
teams, a science system engineer and the 
project scientist. The science teams set the 
science strategy in the Project Science Steering 
Group (PSSG). This group consists of the 
instrument Principal Investigators (PIs) the 
interdisciplinary scientists (IDSs) and _ the 
Project Scientist. IDSs also serve as campaign 
leads, having arbitration authority within a 
given campaign. Remote sequence teams, 
nominally located at PI institutions, develop 
sequences for each campaign. The mission co- 
located sequence team provides support for the 
time-critical sequence activities and report to 
the science system engineer. 

The rich scientific opportunities of the 
TSSM mission require that the sequence plan- 
ning elements function efficiently during the 
Saturn Tour, Enceladus flybys, and Titan 
circular orbits (with periods of about 5 hours). 
This is the first time a combination of Cassini- 
like tour sequence development and MRO-like 
orbital sequence operations has been combined 
so particular attention has been given to the 
design of science planning for the TSSM 
mission to ensure that science planning does 
not drive operations costs. 

The TSSM spacecraft design has two inher- 
ent advantages over Cassini for tour science 
planning: 1) data storage space is larger and 2) 
the remote sensing instruments FOV have a 
common (nadir) direction. These reduce con- 
siderably the number of resources that must be 
negotiated and the number of mutually exclu- 
sive options that must be arbitrated by the 
science teams. The level of resource conten- 
tion for Titan Orbit Phase science planning is 
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Table 2.4-4. Orbiter science accomplishments are distributed throughout the mission phases. 
In situ science, not shown here, is accomplished during the Saturn Tour Phase to achieve a 
balanced use of spacecraft resources. 


Circular Orbit 






Saturn Tour Aerobraking Phase 
Science Objectives Science Investigations Phase Phase (1s 5 months) 


AO1: Determine how energy _|I1: Quantify the deposition of radiation into Titan's a a ee 
atmosphere. 


is deposited in the upper 
12: Quantify the escape flux of elemental hydrogen, 
v Y v 


atmosphere to drive the : 

chemistry and the escape rate carbon, nitrogen. 

of major atmospheric 
aaa 
atmosphere. 
esol erm PT 
surface and interior. 
= 


constituents. 
[2: Determine the relative importance of global transport. 


AO2: Characterize the relative 
importance of exogenic and 
endogenic oxygen sources. 
l1: Determine the atmospheric thermal and dynamical a ee aa 
state. 
|2: Determine the impact of haze and clouds. a a ee 
13: Determine the effects of atmospheric composition. a ee aa 


14: Determine the effects of surface processes on a ee aa 
meteorology. 


I1: Quantify the total major-hydrocarbon 
(methane/ethane) inventory present in the lakes and 
seas. 


[2 Determine the depth of the lake at the landing site SS Sa (Sae 


I1: Determine the origin of major crustal features; 
correlate regional elevation changes with 
geomorphology and compositional variations. 

[2: Characterize the origin of major surface features, 
including the effects of liquid flow, tectonic, volcanic, and 
impact events. 


I3: Determine the internal magnetic signal of Titan 
I1: Determine crustal/subcrustal structure; reflectance | 
subsurface stratification. 


AO7: Determine the existence ||2: Determine if the crust is decoupled from the interior 
of a subsurface liquid water and the thickness and rigidity of the icy crust. 

ocean. I3: Determine the induced magnetic field signatures in 
order to confirm subsurface sue a pec constraints 
on the conductivity and depth of the liquid 


AO8: Determine the state of 11: Map interior structure of Titan. + — 


Inssiuel Irene et [2: Determine whether Titan has a dynamo. 
whether Titan has a metal 

core and an intrinsic magnetic 

field, and constrain the crustal 

expression of thermal 

evolution of Titan’s interior. 






















~ 






AO3: Characterize the major 
processes controlling the 
global distribution of 
atmospheric chemical 
constituents. 


~ 














Veit 
. 







~ 






AO4: Characterize the 
atmospheric circulation and 
flow of energy and its 
variability on short-timescales. 


~ 







~ 






~ 











AO5: Characterize the amount 
of liquid on the Titan surface 
today. 


sis 





~ 






















AO6: Characterize the major 
processes transforming the 
surface throughout time. 






i 


~ 







Th 


~ 






BO1: Determine the l1: Assay the speciation and abundances of atmospheric 

processes leading to formation trace molecular constituents. 

of complex organics in the rs Assay the molecular complexity of the condensed 
phase. 
13: Quantify the sources of chemical energy for 
atmospheric chemist 


Titan atmosphere and their 
deposition on the surface. 

KEY: AOQ1...A04 = Goal A, Objective 1... Goal A, Objective 4; I1...14 = Investigation 1 ...Investigation 4, 
Vv = Primary, ¥ = Secondary 
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Table 2.4-4. Orbiter science accomplishments are distributed throughout the mission phases. 
In situ science, not shown here, is accomplished during the Saturn Tour Phase to achieve a 
balanced use of spacecraft resources, cont'd. 


Circular Orbit 


Saturn Tour Aerobraking Phase 
Science Objectives Science Investigations Phase (1s 5 months) 
BO1: Determine the I4: Determine surface composition. 
processes leading to formation 
of complex organics in the 
Titan atmosphere and their 
deposition on the surface. 


BO2: Characterize the degree |I1: Assay the composition of organic deposits exposed 
to which the Titan organic at the surface, including dunes, lakes, seas. 

inventory is different from 

known abiotic organic material 

in meteorites. 


I1: Determine the roles of cratering and cryovolcanism | | 
modification and hydrolysis of organics. 


BO3: Characterize what 12: Determine the importance of surface inorganic $+ 
chemical modification of compounds as surface catalysts or doping agents. 

organics occurs on the 13: Quantify the sources of energy for surface chemistry Ee 
surface. and identify the sites where it may have been present. 

l4: Quantify the amount of aerosols deposited on Titan’s 
surface and their modification as they get buried. 


BO4: Characterize the I1: Determine whether evidence of sub-surface ocean 
complexity of species in the species is present in cryovolcanic sites. 
subsurface ocean. 


l1: Determine whether carbon dioxide is FORA e OREe eo ee 
ee derived or chrak wane ecaaneaspoine | produced. 


fara 
from carbon dioxide. 
lian A 
te ammonia. 


14: Determine whether pockets of partial melt are a ee aa 
present at depth. 
I5: Determine the isotopic ratios of noble gases’ —_}——_— 


I1: Determine how energy is deposited in the upper 




















: 





~ 





AVN 





tL 





BO5: Characterize bulk 
composition, sources of 
nitrogen and methane, and 
exchange between the surface 
and the interior. 


S 






S 












S 









C01: Determine how Titan's 
atmosphere evolves by virtue }atmosphere of Titan to drive the chemistry and the 
of its coupling to the Saturn  [eScape rate of major atmospheric constituents. 


et I2: Determine the escape rates and mechanisms of 
magnetosphere Ud ULM major atmospheric species on Titan. v 
low gravity. 
I1: Test for the presence of crustal or deeper structures 


C02: Infer the crustal and epel , 
associated with Enceladus’ internal activity, including an 


deep internal structure of ee 
Enceladus, including the interface between a solid crust and a liquid layer, as well 
as partial melt pockets 


pee one o eu) ss Wales 12: Test for true polar wander on Enceladus. 
and the moon's tidal history. 


CO3: Characterize the I1: Determine the composition of the plume, including 

chemistry of the Enceladus _|/SOtopic abundances. 

plumes. 

CO4: Understand the I1: Characterize the global and regional geomorphology ocala 

formation of the active region oLENceladus’ surface. 

er the cone and I2: Determine whether thermal anomalies exist 2 ae eee 

Ether nauid P ce underneath the surface. 

WNEMer TNQUIC Waller EXISIS 13: Determine the origin of the surface organic materials a a | 

beneath the area. and its connection with interior reservoirs. 
I1: Determine whether extrusion of water ice or liquid a ee ee 
water has occurred recently. 

[2: Determine whether areas of extremely thin crust or a ee 

exposed liquid within cracks exist. 

KEY: AOQ1...A04 = Goal A, Objective 1... Goal A, Objective 4; I1...14 = Investigation 1 ...Investigation 4, 

Vv = Primary, ¥ = Secondary 













































CO5: Identify and characterize 
candidate sites on Enceladus 
for future in situ exploration. 
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Lead 
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Campaign 
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Sequence Team 
(Co-located with 

Mission team) 





Science Teams 
(remotely located) 


Figure 2.4-23. The science planning team maximizes throughput and sequence adaptability by 
using a careful balance of remote and co-located planning teams and by establishing clear paths 
for decision-making that are grouped by related science goals. 


very similar to that for MRO, providing a high 
degree of heritage for utilizing planning para- 
digms, software, and applying lessons learned. 
Due to the Saturn Tour being focused on Titan, 
the number of planned observations is signifi- 
cantly less than Cassini. The sequence plan- 
ning for encounters for those past missions 
required a lot of lead time and significant 
staffing. Many factors were responsible for 
these long lead times including large numbers 
of orthogonal science goals, scarce resources, 
and complex sequencing activities (such as 
obtaining mosaics) that require significant 
validation efforts. The potential sequencing 
costs of these factors were recognized early in 
the legacy missions, but tools and experience 
were too limited to avert incurring the costs. 
The Outer Planets Flagship effort undertook a 
joint study, led by APL, to capture operations 
lessons learned (Appendix K). Many of the 
recommendations are relevant to TSSM sci- 
ence planning and have been adopted as indi- 
cated in Table 2.4-5. 

Specific advantages for the TSSM Saturn 
Tour Phase science planning include 1) a 
spacecraft design that is easier to operate (from 
a science instrument data-gathering perspec- 
tive) than either Galileo or Cassini, 2) greatly 
improved ground and flight computational 


capability, 3) improved mechanisms for allo- 
cating and managing on-board data storage, 4) 
heritage software and lessons learned from two 
previous missions, and 5) science goals that 
are highly focused because Cassini results. 
Specific steps taken by TSSM to control the 
costs of science planning include early (prior 
to phase C) delivery and utilization of planning 
tools, pre-allocation of resources, pre-planning 
of sequences, and use of discipline-specific 
planning teams. It should be noted that early 
utilization of sequencing tools was planned for 
Galileo and Cassini as well. Those plans were 
not fulfilled primarily because the challenges 
associated with tool development were poorly 
understood and too many developments were 
required to allow early delivery of planning 
software. The experience and heritage from 
those missions have removed those obstacles 
to early delivery for TSSM. The Mission 
Operations Lessons-learned report for the 
OPFM emphasized the importance of using 
common sequencing tools. Delivery of tools 
and planning of sequences Pre-launch averts 
development of ad hoc tools that do not inter- 
communicate. It is recognized that some modi- 
fications will have to be made after launch to 
the sequences and resource allocations. How- 
ever, active measures are planned to minimize 
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Table 2.4-5. TSSM has an approach to conducting efficient science planning. TSSM is incorpo- 
rating many of the recommendations of the report “Mission Operations Lessons Learned Study 
for the Next Outer Planets Flagship Mission” (Appendix K)—a study of four missions to find 
opportunities for improving mission operations. The study was lead by APL and including 
participants from APL, ARC, and JPL. The following table compares the recommendations that 
affect science sequence planning to the implementation used by TSSM. 


Cost Savings Recommendation TSSM Approach 

Reduce complexity of contention Sequence is divided into topical campaigns, enabling true arbitration 
of priorities for science goals that are related. Campaign 
developments are lead by interdisciplinary scientists having decision 
authorit 

Streamline ITAR/TAA Addressed aggressively from start of mission: TAA is already in 
place. Associate ITAR evaluation with the Science Operations 
Center (SOC). 

Conduct formal design of ops system early, with experienced Planned for phases A and early in Phase B 

operations personnel 


Incorporate SSR file system and pre- allocate SSR space Prelaunch allocation of memory utilization, enforced with memory file 
system 


Commonality of instrument and command interfaces Uniform command dictionary; instrument orbital operations are non- 
interactive (except power, data volume —which are 


Set bounds on planning time, iterations Cadence of campaign execution set bounds on planning timeline; 
Campaign Leads with decision authority simplify closure 

Planned. TSSM requires the flight planning tools are available in 
phase CD to support early sequence planning. Early use achieved 
by adapting heritage software. This will also help focus flight teams 


on using a common tool set. 


Have PI set priorities, sequence team implement. Not implemented. Segmentation approach emphasizing related 
science, segment leadership, and science allocation of resources 
preferred for TSSM. 

planning process 


Use integrated planning and sequencing tool. 


Use fast software simulation Exercised pre-launch for sequence development. 
Easy data access for sequence reviewers Part of SOC 


the scope of those changes. Preliminary se- 
quences for both the tour and the orbital cam- 
paigns will be developed in Phase B to test 
that the spacecraft and ground systems designs 
and resources are consistent with low cost 
sequencing and to allow the science teams to 
become familiar with the sequencing tools. 
The final tour sequences will be developed 
after final tour selection about two years prior 
to SOI. The final orbital sequences will require 
only modest updates to the orbital sequences 
developed pre-launch. The operations cost 
savings achieved, relative to Cassini are sub- 
stantial and are detailed in §4.11 and summa- 
rized in the table therein. 

Orbital operations at Titan are very similar 
to MRO orbital operations at Mars, and TSSM 
science planning draws strongly on that heri- 
tage. TSSM has taken the additional step of 
dividing the orbital timeline into campaigns 
having specific related science goals. This 
enables a cogent allocation of resources since 
observations within a campaign can have a 





common scientific goal so that observational 
priorities can be arbitrated based on the fo- 
cused science goal rather than a collection of 
unrelated, equal-priority science objectives. 
The campaign approach also enables establish- 
ing campaign leads with decision authority, 
making it possible to improve the timeliness, 
and to lower the cost of the science sequences. 
The science planning and operations system 
utilizes a combination of both remote and co- 
located elements to achieve cost-effective 
sequence adaptability during tour and orbital 
operations. The remote capability is required 
because of the length of mission duration and 
the wide geographical distribution of science 
team members. The remote capability allows 
instrument sequences to be designed, negoti- 
ated and monitored without frequent travel, 
while the co-located mission team can respond 
within the short timescales required, particu- 
larly for orbital ops. The remote and co- 
located teams are coordinated by investigation 
scientists and the science system engineer, 
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assisted by a support sequencing team (Figure 
2.4-23). This approach allows timely modifica- 
tion of the pre-planned sequences to take 
advantage of new discoveries and to adapt to 
evolution of the mission plan and spacecraft 
while supporting the challenging response 
times that are often required by orbital opera- 
tions. 

The science planning sequences are devel- 
oped jointly with the mission operations team. 
The mission operations team validates the 
sequence for correctness, checks compliance 
with flight and mission rules and spacecraft 
safety constraints, loads the sequence aboard 
the spacecraft, and verifies execution. 

The science sequence development prod- 
ucts and deliveries are available to the science 
teams through the Science Operations Center 
(SOC) to facilitate sequence development and 
to enable correlating sequence planning and 
operations with data receipt. Remotely located 
instrument teams generate the required con- 
figuration commands for their instrument. 
Data labels and a database link the uplink 
product to the downlink product. 

Essential elements supporting remote se- 
quence developments for campaigns include 
bi-weekly teleconferences and rapid remote 
access to flight and ancillary data and se- 
quences (supported by the science operations 
center §2.4.7, and §4.5). Rapid sequence 
development and sequence verification 1s 
supported by co-location of essential person- 
nel. The spacecraft team provides the informa- 
tion on the spacecraft state and attitude, re- 
sources available, and any potential conflicts 
that may be encountered. The co-located ele- 
ments of the science operations team ensures 
that all instrument sequences meet science 
goals, are fully integrated, tested and success- 
fully uplinked to the Flight System. 

Science sequencing software includes pro- 
grams to display sequence opportunities, track 
and facilitate display of correlated instrument 
and engineering data as well as ancillary data 
return, track utilization of scarce resources, 
and verify sequence commands (Table 2.4-6). 
TSSM uses adaptations of software from MRO 
and Cassini. 


2.4.6.1 Science Planning 


Science teams for each instrument perform 
analysis of the returned science products. The 
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Table 2.4-6. TSSM has a rich legacy of science 
planning tools from MRO and Cassini. These 
tools will be adapted to enable implementation 
and utilization of the science planning system 
prior to Flight System integration and test. 


ELS Cassini 
Reconnaisance 
Orbiter 


Sequence Opportunity ODD, SOAP, 
SOA 
Correlated data return Tightwad 
Instruments 





Scarce resource Data Tracker 


CIMS 
utilization 
Command Validation SEQGEN SEQGEN 


analysis will be used to support future data 
collection strategies and to guide the longer- 
range observation plan updates. The data 
include what is returned from both orbiter and 
in situ elements; in particular results from the 
orbiter might lead to a change in instrument 
operation on the montgolfiere (e.g., more 
intensive imaging in a particular location) It 1s 
thus anticipated that extensive interaction 
among all the science teams will occur. 

The project science steering group (PSSG) 
is the coordinating body of scientists that sets 
up the overall science observation plan that 
will be used for the development and operation 
of the mission. Experience gained with Cassini 
shows that use of Discipline Working groups 
to cover different aspects of Titan, Enceladus 
and Saturn magnetospheric science is very 
effective. Because this mission will be much 
less conflict-driven that was Cassini with its 
12 orbiter instruments with multiple field-of- 
view directions, it 1s anticipated that the sci- 
ence teams will spend far less time 1n conflict 
resolution and much more time in coordinated 
planning and in collaborative analysis of mul- 
tiple data sets. The science observation plan- 
ning process is designed to accommodate 
sequence evolution over the life of the mission 
as conditions change and spacecraft and in- 
strument health change. 

Instrument operations teams bridge the sci- 
ence teams and spacecraft operations. The 
science teams provide the direction for what 
instrument observations are to be baselined for 
the mission and science plans. 


2.4.7 Data Analysis and Archiving 


TSSM has a robust data delivery, analysis, 
and archiving plan that provide rapid delivery 
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of data to the science investigations and 
scheduled delivery of products to the archival 
Planetary Data System (PDS). The project will 
archive all data, however, the mechanism for 
doing that will be clarified after the 
NASA/ESA MOU is in place. The maximum 
volume of data acquisition occurs during 
orbital operations where the nominal 140 kbps 
downlink rate with 60% duty cycle delivers 
7.3 Gb/day or about 4.4 Tb during 20 months 
of orbital operations. It is straightforward to 
routinely handle this data volume with current 
storage and network technology. 

The project Ground Data System (GDS) 
generates level 0 data (validated and bested 
telemetry packets containing data numbers 
(DN)) that includes instrument engineering 
data (made available in a separate stream to 
facilitate near-real-time monitoring of instru- 
ment health), spacecraft attitude and timing 
information, and instrument data. The level 0 
spacecraft and instrument data are routed to 
the Navigation Ancillary Information Facility 
(NAIF), where the geometry, timing, and event 
(SPICE) kernels are formed; and to the Multi- 
mission Image Processing Facility (MIPF) 
where the multiple downlink streams (e.g., 
dual station receipt, real-time and playback 
streams) are merged, catalogued, associated 
with ancillary data and converted to level | 
(1.e., data converted to engineering units and 
optionally calibrated and projected) instrument 
Experiment Data Records (EDRs). For the in 
situ elements, the level 0 packets are sent to 
ESA for processing and routing—a routing 
similar to that used for data from ESA’s Huy- 
gens Titan Atmosphere Probe (see §4.5.2.4). 

The scientific investigations can access 
their raw data very soon after earth receipt and 
EDRs and ancillary data on a schedule consis- 
tent with the data processing required to gen- 
erate the higher level products at the Science 
Operations Center. 

The project is responsible for ensuring the 
science investigations deliver their calibrated 
data with PDS labels for archival to the appro- 
priate PDS nodes 6 months after earth receipt 
of the data. The in situ experiments will also 
deliver their data to PDS (similar to the ap- 
proach used by Cassini-Huygens). It 1s antici- 
pated the majority of data analysis will be 
performed at facilities provided by the science 
investigations (Figure 2.4-24). 
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2.5 Opportunistic Science with TSSM 

Although the focus of this mission 1s stipu- 
lated by NASA to be Titan and the Saturn 
system science that relates to Titan (such as 
Enceladus and the magnetosphere), there are 
many prospects for opportunistic science 
during Saturn orbit insertion and the two-year 
Saturn system tour prior to insertion into Titan 
orbit, and even a few during the Titan orbital 
mission. Some of these include unique ring 
science during Saturn orbit insertion and dur- 
ing the Saturn system tour, Saturn atmospheric 
science during a Saturn season different from 
Voyager and Cassini, as well as possible flybys 
of other icy satellites besides Enceladus. These 
options are briefly discussed below and will be 
explored in more detail in Phase A. 


2.5.1 Ring Science during Saturn Orbit Insertion 

Cassini made some astounding discoveries 
about Saturn’s rings as it looked down on the 
unlit rings just after the completion of its 
Saturn Orbit insertion (SOI) maneuver. Cas- 
sini’s cameras photographed the A and C rings 
with at least ten times higher resolution than 
ever before or since, about 100 m in the A ring 
and skipped over the dark B ring. The in situ 
instruments detected a tenuous ring “atmos- 
phere” of water decomposition products and 
evidence for micrometeoroids impacting the 
rings as Cassini flew over them. 

From Cassini occultations, it is now known 
that the A ring 1s composed primarily of gravi- 
tational wakes, long particle clumps on the 
order of 20-50 m wide in the A ring (Colwell 
et al. 2006), smaller than anything that could 
be resolved by the Cassini cameras, especially 
on the unlit side of the rings. In the B ring 
clumping occurs from viscous overstability 
waves that are estimated to be about 140 m in 
width (Colwell et al. 2007). These observa- 
tions produced fundamental advances in our 
understanding of ring structure yet their physi- 
cal shape is still unknown. 

TSSM’s Saturn orbit insertion trajectory 1s 
on the lit side of the rings and is three to four 
times closer to the B and C rings than Cas- 
sini’s SOI trajectory. For the outermost A ring, 
TSSM is only 1,000 km away, about seven 
times closer than Cassini, providing near-IR 
resolution better than 20 m. The closer flyby 
distance, combined with the lit-side viewing of 
the rings, opens up the possibility for direct 
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The Science Operations Center (SOC) serves as the mission access point and information clearing house for investigation teams. The early 
implementation of the SOC provides the science teams with the tools they need to develop sequences prior to launch — a key element in implementing 


the recommendations on constraining sequencing costs. The multi-national nature of this project requires an ITAR expeditor to ensure that all 





investigators have rapid access and can participate in a timely fashion in the development of sequences and analysis of flight data. 
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Raw instrument data packets are available by earth receipt + 1 hour. EDRs are available on a schedule commensurate with the amount of 
processing and level of fidelity negotatiated with individual instrument teams. The science sequencing database is a forum for rapid exchange of 


all sequencing products. It mirrors the database used by the MOS sequencing team, but is separate, to protect flight sequences. The nominal 
external access protocol will be web access, however additional interfaces may be used if throughput requirements or security, dictate. 





Figure 2.4-24. Process for science data distribution 
(See Figure 4.5-1 for functional role of SOC in the ground system). 


imaging of the A and B ring gravitational 
wakes, and would represent a huge step for- 
ward in our understanding the dynamics and 
composition of this complex system. The 
closer flyby distance will also enhance in situ 
measurements of the ring atmosphere. 


2.5.2 Saturn Atmospheric Science 

Cassini near-IR observations of Saturn’s 
atmosphere reveal a planet as complex and 
dynamic as Jupiter (e.g., Baines et al. 2008b; 
Del Genio et al. 2008). Imaging the planet at 
5 um wavelength, the Cassini Visual Infrared 
Mapping Spectrometer (VIMS) discovered a 
panoply of deep cloud features beneath the 
planet’s ubiquitous cover of upper-level hazes. 
Most features—silhouetted against the glow of 
Saturn’s internal heat—occur near the 2—3 bar 
level, hinting tantalizingly at unusual dynam- 
ics in the atmosphere below. Most of these 
features seem to be found only on Saturn, not 
on Jupiter or any other outer planet. 

Unusual cloud features observed are tran- 
sient in some cases, persistent in others. Large 
(~8000 x 4000 km) transient plumes in the 


equatorial region likely produce the enhanced 
upper-level hazes there. Discrete thunder- 
storm-generated clouds in the upper tropo- 
sphere of Saturn are of two distinct types: 
bright clouds similar to some found on Jupiter 
and near-IR-dark clouds that reveal materials 
dredged up from deep within the atmosphere 
by thunderstorms. Persistent features include 
annular clouds (“donuts”) at temperate north- 
ern latitudes, a “string of pearls” of approxi- 
mately two dozen regularly spaced, westward- 
drifting cloud clearings extending over one 
quarter of Saturn’s circumference near 33 
degrees north latitude, and the solar system’s 
largest and most powerful vortices at both 
poles (Baines et al. 2008a; Dyundina et al. 
2008), with the perplexing hexagonal feature 
around the north pole (Baines et al. 2008a). 
The string-of-pearls and 47° annular cloud are 
unusually steadfast features that drift westward 
with the largest retrograde speeds yet observed 
on Saturn suggesting unusual dynamical 
mechanisms that form and maintain them. 
Observations of Saturn by TSSM could 
provide new information on all of these un- 
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usual features at a season different from that 
observed by Cassini. The extension of TSSM’s 
near-IR detector to nearly 6 um (compared to 
5 um for Cassini) could allow deeper probing 
of Saturn’s atmosphere. Such new observa- 
tions would provide additional fundamental 
information on the 3-D dynamical nature and 
composition of the materials involved in these 
meteorological/circulatory phenomena. 


2.5.3 Additional Icy Satellite Flybys 

The icy satellites of Saturn are unexpect- 
edly diverse, ranging in size from tiny ring- 
moons only a few km in diameter to the largest 
icy satellite, Rhea, ~1500 km in diameter. 
Multiple spectral features of the dark material 
on icy Saturnian satellites are common to 
Phoebe, Iapetus, Hyperion, Epimetheus and 
the F-ring, implying the material has a com- 
mon composition throughout the Saturn sys- 
tem. However, the exact composition of the 
dark material remains a mystery, except that 
bound water and, tentatively, ammonia and 
nano-iron are detected (Clark et al. 2008a). 
Exact identification of composition requires 
additional laboratory work and higher spectral 
resolution by a future mission. Some of those 
spectral features occur in the wavelength range 
of the Titan 2 and 2.7 um windows, so a Titan- 
specific imaging spectrometer could also 
provide important and unique data to solve 
remaining mysteries on the icy satellites. 

Currently the only sources of data on the 
internal structure of icy satellites other than 
Titan are very low-resolution models from 
gravity field measurements and hints at layer- 
ing and compositional inhomogeneity seen in 
crater walls by UV, IR, and visible imaging. 
TSSM’s planning payload includes a ground- 
penetrating radar instrument that could provide 
structural information to a depth of many km 
(up to 50 km at Enceladus). Such information 
has the potential to revolutionize our under- 
standing of the formation and evolution of icy 
satellites, and of the mechanisms driving 
activity, if present, at Dione. 

During the two-year Saturn tour TSSM 
might fly close to some of Saturn’s other icy 
moons. Observing these bodies with TSSM’s 
instrumentation, especially in the near-IR and 
with ground-penetrating radar, might lead to 
discoveries of new aspects of these bodies. 
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2.6 Synergy between the Orbiter and /n Situ 
Elements 
The scientific rationale and planning pay- 
load for the ESA-contributed in situ elements 
is detailed in Appendix J. The model instru- 
ments for the montgolfiére are shown in Table 
2.6-1 and the lake lander in Table 2.6-2. 


Table 2.6-1. Model instruments in the plan- 
ning payload on the Montgolfiere which will 
circumnavigate Titan at ~10 km altitude in the 








equatorial region. 


Instrument | Description 


BIS Balloon Imaging Spectrometer (1-5.6 ym) with 
mapping capabilities for troposphere 
composition and surface composition at 2.5 m 
resolution. 


VISTA-B Visual Imaging System including 2 wide angle 
cameras with stereo capabilities and one narrow 
angle camera for detailed geomorphology at 1m 


resolution. 


ASI/MET Atmospheric Structure Instrument and 
Meteorological Package to record atmosphere 
characteristics and determine wind velocities in 
the equatorial troposphere. 


TEEP-B Titan Electronic Environment Package to 
measure the electric field in the troposphere (0- 
10 kHz) and determine the connection with 
weather. 

TRS > 150 MHz radar sounder for the detection of 
shallow reservoirs of hydrocarbons, depth of icy 
crust and better than 10 m resolution 
stratigraphic of geological features. 

TMCA Mass spectrometer for analysis of aerosols and 
determination of noble gases concentration and 
ethane/methane ratios in the troposphere 


MAG Magnetometer to separate internal and external 
sources of the field and determine whether Titan 
has an intrinsic and/or induced magnetic field. 


MRST Radio Science using spacecraft telecom system 


Table 2.6-2. Model instruments in the planning 
payload for the lake lander. 


Description 
Titan Lander Chemical Analyzer with a suite of 
mass spectrometers using gas chromatography to 
perform isotopic measurements, determination of 
the amount of noble gases and analysis of 
molecules up to 10,000 Da. 
TIPI Titan Probe Imager using Saturn shine and a 
lamp to provide context images and views of the 
lake surface. 
Atmospheric Package including electric 
measurements capabilities to characterize the 
atmosphere during the descent and at the surface 
of the lake and to reconstruct the trajectory of the 
lander during the descent. 
Surface properties package characterizing the 
physical properties of the liquid, the depth of the 
lake and the magnetic signal at the landing site. 


LRST Radio Science using spacecraft telecom system 


Instrument 
TLCA 


ASI/MET- 
TEEr 
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Table 2.6-3 (located at the end of §2.7) il- 
lustrates how the scientific investigations are 
captured by the three elements of the mission: 
the orbiter, lake lander, and the montgolfiere. 
The JSDT deliberately populated each element 
with instruments capable of achieving optimal 
scientific return in their particular operating 
environment, while eliminating unnecessary 
redundancies. Some of the in situ element 
instruments provide ground truth data for the 
orbiter while the orbiter instruments provide 
context for the lander and montgolfiére scien- 
tific investigations. For example, magnetome- 
try aboard the montgolfiere and lake lander 
allow for sensitive field measurements beneath 
Titan’s screening ionosphere, while orbiter 
magnetometry allows one to separate the 
inducing from the induced fields. It 1s also a 
pre-requisite in order to study Saturn's magne- 
tosphere and the plasma interaction with Titan, 
in particular the remarkable interaction be- 
tween Titan’s ionosphere and Saturnian mag- 
netosphere, in which the former holds Titan’s 
ionosphere carries an imprint of the Saturnian 
field while in the magnetosphere, only to have 
this swept away periodically by the solar wind 
(Bertucci et al. 2008). 

The in situ magnetometry to determine the 
presence of induced or permanent fields pro- 
vides one type of constraint on the interior, 
while the radio science investigation aboard 
the orbiter provides complementary constraints 
through the gravitational moments and tidal 
response of the satellite. An analogy here is to 
the Juno mission in which sensitive magne- 
tometry and radio science gravitational meas- 
urements will be used together to diagnose the 
state of the Jovian interior. The possibility of 
an ESA-contributed in situ measurement of the 
tidal response of the surface over a Titan day 
from a heat shield mounted transponder landed 
on the surface provides yet another, more 
direct means, of measuring tidal response. 
Table 2.6-4 (located at the end of §2.7) gives 
the scientific investigations and the measure- 
ment requirement and approaches for the 
Geosaucer. Appendix J provides more detail. 

In other cases, the in situ instruments per- 
form unique measurements that are highly 
synergistic with measurements made other 
platforms. For example, the lake lander’s 
chemical analysis package is intended for a 
general analysis of the organic molecules 
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dissolved into the lakes. As noted above, 
laboratory studies demonstrate that hydrocar- 
bons and some nitriles dissolve in liquid eth- 
ane-methane to an extent (Dubouloz et al. 
1989; Tiffin et al. 1979) that makes them 
detectable with a mass spectrometer of the 
dynamic range proposed here. Because of 
sedimentation from the atmosphere and trans- 
port by winds of small organic particles previ- 
ously deposited on the surface, the lakes pro- 
vide a unique opportunity to assay material 
from around Titan. Further, the proposal that 
argon and other noble gases have been swept 
from Titan’s atmosphere by aerosols (Jacovi 
and Bar-Nun 2008) makes imperative the 
testing of the lakes for dissolved noble gases— 
also soluble at levels detectable by the mass 
spectrometer (Clever et al. 1957). Measure- 
ment of the isotopic abundances of the various 
constituents provides a powerful test of models 
for the origin of Titan’s methane and nitrogen 
as well as discernment of the chemical path- 
ways by which these have been transformed 
into other organic compounds. 

Thus, the primary science objectives for the 
chemical analyzer on the lake lander are to 
determine the: 1) inventory of soluble products 
in the lake over a mass range of 1 to 500 Da, 
2) isotopic ratios of key organic species, 3) 
noble gas mixing ratios and their isotopic 
ratios, and 4) atmospheric composition— 
aerosols and gases. The measurement require- 
ments and the associated data product re- 
quirements are considered for each of these 
objectives in turn. 

1. Organic inventory: The driving meas- 
urement requirement in this case is to cover a 
mass range from | to 500 Da of organics 
soluble in a mare of liquid methane/ethane 
with sufficient separation/resolution required 
to separate nitriles from hydrocarbons with 
similar masses, 1.e., HCN versus C2Hy4. Objec- 
tive I relies on the acquisition of Gas chroma- 
tography x Gas Chromatography Mass Spec- 
trometry data, which in raw form is a serial 
data stream of mass spectra obtained at a rate 
of 200 Hz over the course of a 30 min gas 
chromatography run. This data set allows full 
3-D analysis (the data cube) of the organic 
makeup of the volatile organics—one dimen- 
sion for the mass spectra and two dimensions 
for the retention plane of the gas chromato- 
graph—one axis that represents volatility and 
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the other expressing molecular polarity. Each 
data cube in this mode requires ~1.5 GB of 
storage (400,000 mass spectra, each 1024 x 32 
bits) so that considerable data compression and 
editing of the data cube will be necessary. The 
reduced data products are a retention plane 
image and a set of mass spectra. The retention 
plane image is a representation of the total ion 
count as a function of the retention times. This 
data is formed into a two-dimensional array 
(400,000 x 16 bits = 6.4 Mb). The summary 
mass spectra are spectra of particular mass 
peaks in the retention plane (~30 peaks— 
30 x 10 x 1032 x 32 bits = 10 Mb). The peaks 
are autonomously selected by the flight soft- 
ware according to criteria included in the 
operations table. In addition, a time integrated 
summary mass spectrum (1032 x 64 bits = 
0.7 Mb) will also be created with a run time of 
30 min. 

2. Isotopic ratios of key species: Once key 
mass peaks are determined from the organic 
inventory (1 above), then the GC x GC run 
must be repeated three more times to deter- 
mine the stable isotopes of C, N, and O by 
diverting the 30 peaks into a combustion oven 
and subsequently into an isotopic ratio mass 
spectrometer with an anticipated accuracy fro 
isotopic ratios of 0.1 per mil. This requires 
(3 x (30 x (4 x 60 x 32 bits)) = 0.7 Mb) with a 
run time of 90 minutes. 

3. Noble gas mixing ratios: The driving 
measurement requirement in this case is the 
dynamic range and sensitivity of the instru- 
ment. The sensitivity must extend over 8 
orders of magnitude and the noble gas enrich- 
ment cell provides an additional 2 orders of 
magnitude. The gas sample will be acquired 
for 30 min and sampled as a full mass spec- 
trum for 5 min at a rate of 0.1 Hz. This will be 
repeated 5 times over the course of the mis- 
sion. The data volume is 5x (30 x 
(1032 x 32bits)) = 4.65 Mb. The additional run 
time is 20 minutes 

4. Atmospheric composition: The atmos- 
pheric composition is acquired by a direct 
sample acquired over 5 min 4 times during the 
mission, which again results in a 4.65 Mb 
sample and an additional run time of 20 min. 

Since objectives 1) and 2) are of highest 
priority this process will be repeated a second 
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time resulting in 17.8 Mb of data and an addi- 

tional 2 hours of run time. 

The connection to the orbiter is profound. 
The orbiter will directly sample organics in a 
region of formation high above the surface— 
where magnetospheric particles precipitate 
into the atmosphere forming a broad suite of 
polymers—over an altitude range of hundreds 
of kilometers during the aerobraking. It will 
also remotely sense organics formed below 
600 km, down to the surface, over a wide 
range of latitudes. This provides an opportu- 
nity to assess the history of organics from their 
formation high in the atmosphere to their 
deposition in the lakes. Taken with the aerosol 
analyzer on the montgolfiére, this connection 
is extraordinarily powerful—the first opportu- 
nity for a comprehensive sampling of Titan’s 
organic chemistry from top to bottom. 

Finally, the chemical analyzer provides an 
opportunity—without modification of the 
hardware or analysis protocol—for a test of the 
hypothesis, discussed in §2.2, that the eth- 
ane/methane lakes on Titan could be a suitable 
medium for an exotic form of organic life 
(Baross 2007), or at least a self-sustaining 
organized chemistry that could be called 
primitive or proto-life, that uses not water but 
liquid hydrocarbons. Regardless of how one 
regards this speculative notion, the lake lander 
has the instrumentation to provide a first cut 
assessment of this hypothesis. 

This will be done by looking for the follow- 
ing: 

e Presence of complex organic compounds 
including polymeric compounds of high 
molecular weight of 1,000 or greater. This 
characteristic is based on the assumption 
that all life regardless of origin would have 
a macromolecular machinery and would be 
complex compared with the abiotic back- 
ground. The mass spectrometer will be well 
capable of detecting complex organics; the 
GC x GC will enable diagnostic identifica- 
tion of the organic species contributing to 
the mass spectrogram. 

e Isomeric selectivity: Because enzymes 
strongly alter the outcome of organic 
chemical reactions, preferentially generat- 
ing some compounds while destroying or 
suppressing others, a plot of the abundance 
of organic compounds versus molecular 
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weight and polarizability will look very dif- 
ferent for biologically mediated samples 
than for those that are abiotic. The same 
may hold true for very primitive forms of 
life relying on catalysts that are simpler 
than enzymes. A pattern of abundance ver- 
sus molecular weight will be obtainable 
with the GCMS, indeed even with the mass 
spectrometer alone if the living or proto- 
living system were highly selective. The 
ability of GC x GC to delineate molecular 
structure (it 1s not just molecular weight 
which correlates with volatility one also 
gets polarizability, which is very structure 
dependent) makes it a very powerful tool 
for pattern recognition. 

e Homochirality, based on the assumption 
that all life irrespective of its chemistry 
would employ well-structured, chiral, 
stereochemically pure macromolecules. To 
fulfill the intricate functions of the molecu- 
lar machinery of life, any organism regard- 
less of origin would have to distinguish be- 
tween molecules of different handedness 
and select a preferable handedness, thus en- 
riching one enantiomer of chiral com- 
pounds. The GCMS will be provided with 
the capability to discriminate handedness. 

e [Isotopic fractionation toward the lighter 
biogenic elements. On Earth, it 1s observed 
that organisms prefer lighter isotopes and 
thus produce as a net effect distinct frac- 
tionation rates of isotopic ratios in biologi- 
cal elements. Thus, this search parameter is 
based on the assumption that life elsewhere 
would also prefer isotopes that require less 
energy to process. 

e The camera system will illuminate the 
surface of the liquid and be able to assess 
any time dependent changes. While macro- 
scopic organisms are highly unlikely, Carl 
Sagan pointed out during the Viking mis- 
sion that the camera provides a way to rule 
in or rule out such a possibility in place of 
an a priori dismissal. 


In the case of isotopic enrichment and enan- 
tiomeric excess it 1s not proposed to quantify 
the effect expected—even on Earth isotopic 
evidence for ancient life is faint and the range 
of carbon enrichments large. A significant 
result would be one in which several of the 
above indicators differ from what would be 
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expected in an abiotic organic environment. 
That the lake lander can test for life in these 
varied ways is a bonus obtained from the 
organic rich nature of Titan’s surface and the 
consequent requirement that instruments be 
designed to analyze the organic compounds. 
Put simply, a first search for life in the lakes 
comes almost for free. 

Imaging on the orbiter will provide a factor 
of 10 or more improvement over the Cassini 
orbiter and global coverage. By itself this is a 
fundamental advance over what Cassini- 
Huygens could do (Huygens having covered a 
very small area in detail). The unique feature 
of the montgolfiére is its ability to circum- 
navigate the globe at low altitudes (10 km) so 
as to all very high resolution imaging of a 
broad sweep of terrains. The montgolfiere 
camera will perform stereo panoramic and 
high-resolution geomorphological studies at 
resolution of better than 10 m per pixel, with 
selected areas at a meter per pixel with a nar- 
row angle camera. Several thousand images at 
least will be returned to the orbiter for relay to 
the Earth, over hundreds of thousands of 
square kilometers, a non-negligible fraction of 
Titan’s surface area. Since resolutions among 
the three cameras vary by an order of magni- 
tude or less, the systems—orbiter and mont- 
golfiere wide-angle and narrow-angle—are 
almost ideally matched to provide scene con- 
text from orbiter to the montgolfiere wide- 
angle camera, and then from the wide- to the 
narrow-angle camera. 

The list of applications of this well-nested 
set of images is too large to enumerate fully, 
but an outstanding example is application to 
fluvial erosion. From Cassini orbiter radar 
images, broad valleys are seen at 300-500 m 
resolution, but there 1s no information as to the 
density of smaller-scale fluvial features. Is 
there higher order branching of the broad 
valleys into dense networks of fluvial features? 
The Huygens site shows a well developed 
fluvial system in the hills, but the radar data in 
that location are too coarse in resolution (2 
orders of magnitude) to show any context in 
terms of larger scale drainage systems. The 
TSSM_ orbiter plus montgolfiere imaging 
systems will trace fluvial drainage systems 
from the largest channels down to Huygens- 
scale features, providing the first possibility to 
determine processes of origin and calculate 
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how much methane has flowed across various 
parts of Titan’s surface. 

Altimetry and crustal sounding from the or- 
biter will be complemented by much more 
detailed stratigraphic profiling from the mont- 
golfiere. Global imaging and sounding cover- 
age from the orbiter will allow the mont- 
golfiere’s crustal profiling to be placed on a 
regional and global scale context. This pro- 
vides a well-constrained assessment of crustal 
structure, including features arising from 
tectonic, cryovolcanic, impact, and sedimen- 
tary processes, and their distribution. 

Measurements of the chemical processes 
ongoing from beyond the exobase down to the 
stratosphere by the orbiter will be continued 
downward by in situ measurements in the 
troposphere from montgolfiere, and in one of 
the large seas from the lander. The latter’s very 
sophisticated in situ chemical laboratory will 
provide information on dissolved products 
whose origins in the high atmosphere can be 
directly assessed by mass spectrometric meas- 
urements from the orbiter. The ability to 
“taste” and “smell” (reasonable sensory ana- 
logs of GC and MS), in the lake, material 
whose genesis the orbiter “smelled” 1000 km 
above the surface, represents one of the best 
correlative compositional measurement oppor- 
tunities in the history of planetary exploration 
(and goes well beyond what was possible with 
Cassini-Huygens). 

Near-infrared spectroscopy of the surface 
from the montgolfiere will provide high reso- 
lution views of the composition from reflec- 
tance spectroscopy across the organic (or 
organic-coated) dunes, outwash planes and 
channels, impact craters and putative cryovol- 
canic features, and the enigmatic circular 
features of the low latitudes. This will com- 
plement the in situ analyses of dissolved or- 
ganics from the lake lander. However, the 
limited field of view of the near-IR spectrome- 
ter on the montgolfiere requires that regional- 
scale spectrometry place those data in con- 
text—and this will be accomplished by the 
orbiter. Other examples of synergies can be 
seen in Table 2.6-3. 
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2./_ Primacy of the Orbiter 

The synergies between the orbiter and the 
in situ elements should not obscure the fact 
that the orbiter is central to this mission and, 
indeed—should ESA decide not to partici- 
pate—stands by itself as an outstanding Flag- 
ship-class mission. The orbiter will be well 
capable of addressing the fundamental issues 
about Titan that Cassini-Huygens data have 
defined, with its carefully selected and focused 
planning payload or equivalent instruments. 
The instrument suite is comprehensive enough 
to do imaging, subsurface sounding, chemical 
analysis, meteorological and compositional 
sounding, internal structure measurements, 
interaction of Titan with the ambient Saturnian 
and solar wind plasma, and compositional, 
imaging, and subsurface sounding of Encela- 
dus. 

With regard to payload, it is important to 
recognize that “more is better” 1s fallacious for 
a mission whose science goals are comprehen- 
sive mapping over a large area and whose 
mission lifetime is constrained by the overall 
mission scope (lifetime) and cost. For exam- 
ple, over the nominal mission lifetime, with 
the planning payload selected it will be possi- 
ble to fully map the illuminated part of Titan’s 
surface at better than 50 m resolution and 
obtain global topography, while conducting 
chemical sampling and atmospheric sampling 
at a range of latitudes and times of day, map- 
ping internal structure, and sounding the sub- 
surface—without significant conflicts among 
instruments. The orbiter is a powerful tool for 
addressing all the major science goals identi- 
fied for this mission, for Titan, its Saturnian 
environment, and Enceladus. 

The orbiter mission is the result of a care- 
fully deliberative process, lengthy in its origins 
in the TEO7 study, participatory in the exten- 
sive exposure it received at the Paris-Meudon 
and Pasadena workshops, and up-to-date in its 
responsiveness to the discoveries of Cassini- 
Huygens through the end of the prime mission 
(July 1, 2008). This study demonstrates that an 
exciting Titan Saturn System Mission that 
explores two worlds of intense astrobiological 
interest can be initiated now for the price of a 
single mission. 
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Table 2.6-3. TSSM mission elements are highly complementary. 


Montgol- LG 
Mission Goals Science Objectives Science Investigations Orbiter fiere Lander 


01: Determine how I1: Quantify the deposition of radiation oxcite: —- die oe 
energy is deposited in the | into Titan's atmosphere. 


upper atmosphere to 12: Quantify the escape flux of 
drive the chemistry and —_|_ elemental hydrogen, carbon, nitrogen. X 
the escape rate of major 
atmospheric constituents. 
02: Characterize the l1: Quantify the flux of exospheric ae eee 
relative importance of oxygen into the atmosphere. 
exogenic and endogenic | 12: Quantify the flux of endogenic aa a 
Oxygen SOUrces. oxygen from the surface and interior. 

ee ee 
major processes cycles. 


O03: Characterize the 
controlling the global |2: Determine the relative importance 
distribution of of global transport. X 
atmospheric chemical 
constituents. 
fama | x [x |e 
and dynamical state. 
garner |e [xT 
clouds. 
13: Determine the effects of 
foesanoma be |x| | 
atmospheric circulation 14: Determine the effects of surface 
and flow of energy and its | processes on meteoroloay. X X 


variability on short- I5: Determine the exchange of 
timescales. momentum, energy and matter 
Goal A: How does between the surface and atmosphere xX 
Titan function as a and characterize the planetary 
system; to what extent boundary layer. 
and differences with weather, ionosphere, and electricity. 


Earth and other solar I1: Quantify the total major- 

system bodies? hydrocarbon (methane/ethane) 
inventory present in the lakes and 
seas. 


05: Characterize the I2: Determine the depth of lake 
Titan surface today. : Determine surface composition tha X ine 
might reveal the presence of liquids 


I4: Determine the nature of 
precipitation responsible for the X 
formation of valley networks in the 
equatorial regions. 
I1: Determine the origin of major 
crustal features; correlate regional X 
elevation changes with geomorphology 
and compositional variations. 
12: Characterize the origin of major 
surface features, including the effects X 
O6: Characterize the of liquid flow, tectonic, volcanic, and 
major processes impact events. 


transforming the surface | I3: Determine the internal magnetic 
throughout time. signal of Titan 


ox | xX] x 
I4: Detect and measure the depth of 
shallow subsurface reservoirs of liquid xe | Xf 
hydrocarbons). 
I5: Determine the subsurface 
structures and constrain the xX 
Stratigraphic history of dunes. 


KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4, 
X = Primary, x = Secondary 
























O04: Characterize the 
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Table 2.6-3. TSSM mission elements are highly complementary, cont’d. 


Montgol- LG 
Mission Goals Science Objectives Science Investigations Orbiter fiere Lander 


I1: Determine crustal/subcrustal 
structure; reflectance of subsurface x 
stratification. 


[2: Determine if the crust is decoupled 
from the interior and the thickness and 
rigidity of the icy crust. 

I3: Determine the induced magnetic 
field signatures in order to confirm 
subsurface liquid and place constraints 
on the conductivity and depth of the 
liquid 





07: Determine the 
existence of a subsurface 


Goal A: How does liquid water ocean. 


Titan function as a 
system; to what extent 
are there similarities 
and differences with 


Earth and other solar ["Q§: Determine the state | 11: Map interior structure of Titan. 

system bodies? of internal differentiation, | | a ee 
whether Titan has a metal | 12: Determine whether Titan has a a a 
core and an intrinsic dynamo. 


magnetic field, and I3: Quantify exchange between interior 

constrain the crustal and atmosphere. 

expression of thermal xX 
evolution of Titan’s 

interior. 








I1: Assay the speciation and 
abundances of atmospheric trace 
molecular constituents. 











01: Determine the 
processes leading to 
formation of complex 
organics in the Titan 
atmosphere and their 
deposition on the surface. 


|2: Assay the molecular complexity of lao ae 
the condensed phase. 
fequmagccomm |X [* [ 
energy for atmospheric chemistry. 
Se ore 


I5: Determine the composition of 
organics in the lake and the isotopic » 4 
ratios of major elements. 


l1: Assay the composition of organic 
deposits exposed at the surface, 


degree to which the Titan including dunes, lakes, seas. 


ae [2: Determine the chirality of organic — 
Goal B: Towhatlevel | organicienioyis | Tiecuege | 


of complexity has different from known 
prebiotic chemistry abiotic organic material in | '8: Determine the location and the 

evolved in the Titan meteorites. composition of complex organics in 

system? and around impact craters in equatorial 


I1: Determine the roles of cratering and 
cryovolcanism in modification and 


hydrolysis of organics. 
O03: Characterize what 


I2: Determine the importance of 
surface inorganic compounds as 

chemical modification of surface catalysts or doping agents. 

organics occurs on the 13: Quantify the sources of energy for 

surface. surface chemistry and identify the sites xX 
where it may have been present. 


I4: Quantify the amount of aerosols 
deposited on Titan’s surface and their 


x fo] 
O4: Characterize the 11: Determine whether evidence of 
complexity of species in sub-surface ocean species is present x 
the subsurface ocean. in cryovolcanic sites. 












O02: Characterize the 









KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4, 
X = Primary, x = Secondary 


Subject to NASA/ESA approval. 
2-127 


FINAL REPORT 


(aalllN 


Titan Saturn System Mission 


SECTION 2.0—-SCIENCE GOALS AND OBJECTIVES 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


Table 2.6-3. TSSM mission elements are highly complementary, cont'd. 
Montgol- 













Mission Goals Science Objectives 


O5: Characterize bulk 
composition, sources of 
nitrogen and methane, 
and exchange between 
the surface and the 
interior. 









Goal B: To what level 
of complexity has 
prebiotic chemistry 
evolved in the Titan 
system? 






01: Determine how 
Titan's atmosphere 
evolves by virtue of its 
coupling to the Saturn 
magnetosphere and 
Titan's low gravity. 


Saturn 
Magnetosphere 


Q2: Infer the crustal and 
deep internal structure of 
Enceladus, including the 
presence of gravity 
anomalies, and the 
moon's tidal history. 










Goal C: What 
can be learned 
from Enceladus 
and Saturn's 
magnetosphere 
about the origin 
and evolution of 
Titan? 


O03: Characterize the 
chemistry of the 
Enceladus plumes. 


O04: Understand the 
formation of the active 
region near the south 
pole, and whether liquid 
water exists beneath the 
area. 


O5: Identify and 
characterize candidate 
sites on Enceladus for 
future in situ exploration. 


KEY: 


O1.. 
X = Primary, x = Secondary 


.O4 = Objective 1.. 











Objective 4; I1...14 = 


Lake 


Science Investigations Orbiter fiere Lander 
I1: Determine whether carbon dioxide 
is primarily internally derived or 


photochemically produced. 
















[2: Determine whether methane Is 
primordial or derived from carbon 
dioxide. 


Henao | «| = |X 
nitrogen Is derived from ammonia. 

l4: Determine whether pockets of So 
partial melt are present at depth. 
I5: Determine the isotopic ratios of 
noble gases’. 
I1: Determine how energy is deposited 
in the upper atmosphere of Titan to 
drive the chemistry and the escape 
rate of major atmospheric constituents. 
[2: Determine the escape rates and 
mechanisms of major atmospheric 
species on Titan. 







I1: Test for the presence of crustal or 
deeper structures associated with 
Enceladus’ internal activity, including 


an interface between a solid crust and 
a liquid layer, as well as partial melt 
pockels 


se 
Enceladus, 

I1: Determine the composition of the 

plume, including isotopic abundances. 


I1: Characterize the global and 
regional geomorphology of Enceladus’ 
surface. 

[2: Determine whether thermal 
anomalies exist underneath the 
surface. 

I3: Determine the origin of the surface 
organic materials and its connection 
with interior reservoirs. 

I1: Determine whether extrusion of 
water ice or liquid water has occurred 
recentl 

|2: Determine whether areas of 
extremely thin crust or exposed liquid 
within cracks exist. 





Investigation 1 ...Investigation 4, 
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Goal A: How does 
Titan function as a 
system; to what 
extent are there 
similarities and 
differences with 
Earth and other 
solar system 
bodies? 


KEY: 
NOTE: 
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SCIENCE 
OBJECTIVES 


O6: Characterize 
the major 
processes 
transforming the 
surface 
throughout time. 
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Table 2.6-4. Traceability matrix for the geosaucer. 


SCIENCE 
INVESTIGATIONS _ 


REQUIRED 
MEASUREMENTS ~ 
M2: Measure vector field 
with <0.1nT precision on 
the surface 


I3: Determine the 
internal magnetic 
signal 


M1: Detection of shallow 
quakes 


I6: Characterize the 
dynamics off the 
crust 


M2: Deformation of the 
surface due to tidal 
forces 


lander, and Table 2.3-3, Science traceability matrix: montgolfiere. 


Not for public release or redistribution. Released to foreign persons per restriction on title page under TAs 1173-08 and 2335-08. 


PLANNING 
MEASUREMENT 
APPROACH 


A1: Three 
magnetic sensors 
record the 
magnetic field at 
the surface 


A1: Three seismic 
sensor which will 
provide the 
direction of the 
quake. (S-P) 
method for the 
distance 

A2: Displacement 
of the surface 
recorded by the 
beacon 

A2: Displacement 
of the surface 
recorded by the 
beacon 


2-129 


__INSTR 


PLAN 
DATA PRODUCTS 
Time series of magnetic field 


Times series of mass displacement 


Time series of Doppler-shift 
measurements 


Time series of Doppler-shift 
measurements 


O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


MISSION 
REQUIREMENTS 


Continuous 
magnetic field data 
combined with 
magnetic field 
measurements 
from the orbiter and 
montgolfiére. Best if 
measurements are 
acquired 
simultaneously but 
not a very strong 
requirement. 

>1/2 Titan = 8 Earth 
days: may resolve 
field fluctuations on 
time scale of Saturn 
rotation 

>10 Titan days = 6 
Earth months: may 
resolve field 
fluctuations on 
Titan orbit time 
scale 

2 Titan days = 32 
Earth days: low S/N 


2 Titan days 


1-2 Titan days 





The numbering of each objective, investigation, approach, and measurement is taken from Table 2.3-1, Science traceability matrix: orbiter, Table 2.3-2, Science traceability matrix: lake 
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Table 2.6-4. Traceability matrix for the geosaucer, cont’d. 


PLANNING 
SCIENCE SCIENCE REQUIRED MEASUREMENT PLAN 
_MISSIONGOALS OBJECTIVES — INVESTIGATIONS |=MEASUREMENTS APPROACH INSTR DATA PRODUCTS 


M4: deformation of the Time series of Doppler-shift 
crust during Titan measurements 
eccentric orbit around 
Saturn 


MISSION 
REQUIREMENTS 


1-2 Titan days 













A1: Displacement 
of the surface 
recorded by the 
beacon. The 
amplitude of the 
deformation and 
its phase lag 
provide 
information on the 
presence of a 
liquid layer. 




























|2: Determine if the 
crust Is decoupled 
from the interior 
and the thickness 
and rigidity of the 
icy crust. 














































I3: Determine the M2: Measure vector field | A2: Three 2 Titan days = 32 Earth days: low S/N, By measuring the 
Coalhelsoaidess induced magnetic with <0.1nT precision on | magnetic sensors large thermal quakes unlikely because of | magnetic field at 
Tar cineoneee field signatures in the surface record the almost constant surface temp on Titan the surface, in the 

order to confirm magnetic field at troposphere and in 














system; to what 






07: Determine the | subsurface liquid the surface orbit, the induced 






SS ERG existence of a and place signal of an 
Aes eas tts subsurface liquid constraints on the Europa-like ocean 
Earth and other | Water ocean. conductivity and could be detected. 
solar system depth of the liquid 

bodies? M1: Record the seismic | A1: Three seismic Times series of mass displacement 2 Titan days 





waves reflected at the sensors will record 

base of the icy crust the waves 
produced by tidal 
or telluric events. 
The time between 
the direct wave 
and the reflective 
waves will provide 
the information on 


14: Characterize the 
depth of the icy 
crust and the 
nature of the 
underlying layer. 


the depth of the 
icy crust and the 
nature of the 

underlying layer 


KEY: O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 
NOTE: The numbering of each objective, investigation, approach, and measurement is taken from Table 2.3-1, Science traceability matrix: orbiter, Table 2.3-2, Science traceability matrix: lake 
lander, and Table 2.3-3, Science traceability matrix: montgolfiere. 
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_ MISSION GOALS 


Goal A: How does 
Titan function as a 
system; to what 
extent are there 
similarities and 
differences with 
Earth and other 
solar system 
bodies? 


SCIENCE 
OBJECTIVES 


O08: Determine the 
State of internal 
differentiation, 
whether Titan has 
a metal core and 
an intrinsic 
magnetic field, 
and constrain the 
crustal expression 
of thermal 
evolution of 
Titan’s interior. 


Table 2.6-4. Traceability matrix for the geosaucer, cont'd. 


SCIENCE 


_ INVESTIGATIONS 


I2: Determine 
whether Titan has a 
dynamo 


13: Characterize 
Titan’s internal 
structure 


REQUIRED 
MEASUREMENTS 
M2: Measure vector field 
with <0.1nT precision on 
the surface 


M1: Detect the waves 
that travel through Titan’s 
interior 


M2: Motion of the 
surface— the presence 
of a liquid iron core 
partially controls the 
amplitude and phase lag 
of the surface 
displacement. 


PLANNING 
MEASUREMENT 
APPROACH 


A1: Three 
magnetic sensors 
record the 
magnetic field at 
the surface 


A1: Three seismic 
sensor, which will 
record the waves 
that travel through 
Titan-s interior. 
Quakes generated 
by tides or telluric 
activity will provide 
the signal 

A2: Displacement 
of the surface 
recorded by the 
beacon 


PLAN 


— INSTR © DATA PRODUCTS 


Time series of magnetic field 


GEO- 
PACK 


Times series of mass displacement 


Time series of Doppler-shift 
measurements 


MISSION 


REQUIREMENTS | 


Continuous 
magnetic field data 
combined with 
magnetic field 
measurements 
from the orbiter and 
montgolfiére. 

2 Titan days 


2 Titan days 





KEY: 


NOTE: The numbering of each objective, investigation, approach, and measurement is taken from Table 2.3-1, Science traceability matrix: orbiter, Table 2.3-2, Science traceability matrix: lake 
lander, and Table 2.3-3, Science traceability matrix: montgolfiere. 


O1...04 = Objective 1...Objective 4; 11...14 = Investigation 1 ...Investigation 4; A1...A4 = Approach 1...Approach 4; M1...M4 = Measurement 1...Measurement 4 


Subject to NASA/ESA approval. 
2-131 


i aPReRAe FINAL REPORT 30 JANUARY 2009 
Titan Saturn System Mission SECTION 2.0—SCIENCE GOALS AND OBJECTIVES TASK ORDER #NMO7 ] 085 ] 


This page 1s intentionally left blank. 


Subject to NASA/ESA approval. 
2-132 


M -- ai d iiX FINAL REPORT 


Titan Saturn System Mission 


3.0 MISSION ARCHITECTURE ASSESSMENT 


Artist’s rendering 





The TSSM Study Team has identified archi- 
tectures from a rich set of potential missions 
that yield the best science return for mission 
cost, and provide a surprisingly flexible pro- 
ject options structure that maximizes the like- 
lihood of mission success. The chosen Baseline 
mission architecture and its chain of options 
meet or exceed all requirements of the study’s 
charter. 


3.1 Introduction and Study Context 

Since NASA began studies of potential 
outer planet Flagship missions in fiscal 2007, 
the study teams examining Titan-related mis- 
sions have operated under three versions of a 
study charter. The charter for phase 1 of the 
studies, the Titan Explorer (TEO7) Study, 
remained unaltered throughout that study 
phase. Phase 2 began in February 2008 with 
the current Titan Saturn System Mission Study 
and a new charter, here dubbed the “Initial 
Charter.” That charter made several changes to 
the TEO7 charter, including introduction of 
explicit international participation (see Appen- 
dix G for a description of the context for inter- 
national participation in this study), addition of 
Saturn system and Enceladus as Level | sci- 
ence, and a hard cost cap at $2.1B (FY07). 
Work was started under the Initial Charter and 
initial results were reported at the NASA 
Interim Review in June 2008. On June 20, 
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Table 3.1-1. Summary of changes in the 
studies’ charters. 


Initial Revised 
Charter Charter 


TE07 Feb 2008 June 2008 


Maximum ~$3B, soft $2.1B, firm | <$3B, soft 
os . NASA 


a All (orbiter, NASA orbiter, 
available for ae ae ESA in situ 
science montgolfiére, optional elements 
etc.) ESA in situ 
elements 
Titan + 
Saturn 
Pelad 
(including 
Enceladus 


Date(s) (assess 2018- 
2022 

allowed ee ASRG 

DSN Current Current 

capabilities 34m 34 m stations 


stations 


Titan + Saturn 
system 
(including 
Enceladus) 


Science 
scope 


aie 
Stations at 
New 


Ka-band 
Technologies 


No specific Limit one 
limit “significant 
new 
technology” 
Not allowed 


2008, the study team was given a new charter, 
here dubbed the “Revised Charter,” with addi- 
tional updates that changed the study’s direc- 
tion. Results of work performed under the 
Initial Charter, such as description of a flight 
system and mission concept that meets a hard 
$2.1B (FY07) cost cap, remain useful under 
the Revised Charter and are reported here. 


3.1.1. Constraints from the Study Charters 

Table 3.1-1 summarizes the evolution of 
NASA-specified mission constraints and 
parameters from the TEO07 study through the 
current study. Items not described in that table 
are unchanged from the TEO7 study. 


Launch Services and Associated Costs 

Shown in Table 3.1-2, the study Ground 
Rules provided a list of launch vehicles to 
consider as well as a $F Y07 cost to use in the 
study for each vehicle. Real year costs were 
estimated to compare architecture options. The 
table also shows the launch mass to a C3 of 
15 km/*/s*, which is representative for a chemi- 
cal- propulsion gravity-assist trajectory to 
Saturn. 


Conservative 
approach—no 
limit specified 
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Table 3.1-2. Launch vehicle costs. 


Mass to C3 _ 
Cost Cost (0) i Bs) 
Vehicle ($FY07) ($RY) km2/s? (kg) 


Atlas V (401) $125M $186M 2565 





Atlas V (551) $180M $268M 
Delta IV (4050H-19) 475M $708M 


$ 
$475M | $708M | 39,951 


3.2 Architecture Selection 

This study follows a lengthy series of stud- 
les, dating back to 1998 for studies involving 
Titan orbiters, and to 1996 for Titan aerial 
vehicles (see Appendix F, Previous Mission 
Studies). Based on those studies, especially 
those conducted in 2002 or later, it was clear 
that designing a scientifically justifiable Titan 
orbiter mission within the resource constraints 
of this study’s initial ground rules would not 
be an easy task. The team is delighted to have 
found an architecture and design that appears 
to fit within those constraints. In response to 
the Revised Charter, the team has found a 
“sweet spot” architecture and design that 
provides significantly increased science return 
for a modest increase in cost to NASA. This 1s 
adopted as the TSSM Baseline mission con- 
cept. Both the Baseline mission concept and a 


Leveraging Tour 


Gravity-Assist / 


Chemical High Inclination 





Direct Launch Cycler 





Ares V 


Pump-Down 





Delta IVH a 
Electric 


Two Launches Sieh 


Aerocapture 


Saturn 
Science Tour 


Saturn 
Capture 


Launch 


[___] Baselined Architecture Element 
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NASA-only mission concept (derived from the 
Baseline) feature a suite of realistic descope 
options that provide for a robust implementa- 
tion plan that captures Level 1 science re- 
quirements. 


3.2.1 Selection Process and Criteria 

With a wealth of previous studies to draw 
upon it was not necessary to invent a new 
process for defining and selecting candidate 
architectures. In particular the process used for 
the “$1B Box” (Reh 2007) studies laid the 
groundwork for combining a survey of possi- 
ble architectures, further study of likely candi- 
dates, and relative performance assessments, to 
populate the selection space. That study also 
provided rough estimates of the costs of vari- 
ous components of missions to the Saturn 
system (flight system elements, operations, 
science, etc.), so architectures that were far 
outside of resource constraints could be quick- 
ly identified and eliminated. Results of the 
TEO7 study served this same purpose for a 
narrower range of architectures. 

Architecture selection occurred in two sepa- 
rate “passes” through the selection process, 
distinguished by differences in selection crite- 
ria between the two versions of the Study 
Charter, and separated in time. 

The first step was a survey of possible ar- 
chitectures. Figure 3.2-1 illustrates the archi- 
tecture trades tree for this process. Since the 
architecture at Titan was fairly narrowly speci- 


Ball-of Yarn 
Elliptical 


Low Inclination 
Circular 


Escape 


Stable Orbit 








Sterilize 








Burn Up 





Natural Decay 


Direct to Circular 


Titan Titan 
Capture Mapping 


Disposal 


[___] Eliminated Architecture Element 


Figure 3.2-1. Architectural trade tree. 
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fied the principal architectural issues involved 
delivery, from Earth to the Saturn system and 
from Saturn arrival to Titan orbit, and made 
the architectural survey a _ mission-design- 
intensive effort. This led to a set of architec- 
tures based on single launches on the available 
launch vehicles, or launches on _ separate 
launch vehicles, followed by combinations of 
inner solar system gravity assists and/or Solar 
Electric Propulsion (SEP) to reach Saturn. 
Once at Saturn the choices were to use a chem- 
ical-propulsive plus gravity-assist tour and 
pumpdown, or to include Radioisotope Elec- 
tric Propulsion (REP) in the pumpdown. Op- 
tions for delivery timing of the in situ elements 
are not truly architectural, since they do not 
affect which fundamental elements are used, 
so they were not included in the architectural 
decisions. This architecture survey was suffi- 
ciently broad that upon adoption of the revised 
Study charter no new general survey was 
necessary. The suite of options developed for 
the first pass was sufficient for the second pass 
also. 

The next step was to assess the science ac- 
commodation potential and mission resource 
requirements of the candidate architectures. 
The study JSDT, with considerable heritage 
from previous studies and the SSE Decadal 
Survey, drafted a set of science objectives, 
then derived investigations and a “planning 
payload” to address those objectives. Science 
accommodation potential was judged on the 
ability of a mission concept (including a 
strawman operations concept) to accommodate 
that planning payload and perform the science 
investigations, and to carry further resources 
for accommodation of the ESA in situ ele- 
ments. Mission resource requirements include 
such aspects as total mission cost, total cost to 
NASA, schedule, DSN equipment require- 
ments and loading, etc. 

In the final step of the first pass, the most 
attractive candidate architectures (per the 
Initial Study Charter metrics) received further 
analysis, leading to selection of a cost-capped 
mission architecture. For analyses under the 
Initial Study Charter, total cost to NASA was 
the overriding factor for selecting that mission 
architecture. The initial study ground rules 
specified that the cost to NASA must be less 
than or equal to the $2.1B cap, with science as 
the “free parameter.” Trades of trip time vs. 
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delivered mass were examined, including both 
chemical and SEP trajectories, with attention 
paid to those with the lowest anticipated costs. 
Based on experience the team chose to analyze 
in depth an architecture that was thought to be 
the least costly, in part because it is the sim- 
plest. That assessment appears to be borne out 
by the analyses, and that architecture was 
selected for the cost-capped mission architec- 
ture and design. 

Subsequent analysis revealed that this ar- 
chitecture and design most likely would fit the 
$2.1B cost cap only for a NASA-only mission 
(i.e., with no ESA in situ elements). Such a 
mission concept meets all the requirements of 
the Initial Study Charter and Ground Rules, 
but offers few options for descope and thus 1s 
not a good candidate for a Baseline mission. 
But it does qualify for a NASA-only Floor 
mission, and was adopted as such under the 
Revised Study Charter. 

After adoption of the Revised Study Char- 
ter, some of the architectures analyzed in the 
first pass were re-analyzed with the addition of 
SEP options, deemed too costly for the hard 
cost cap of the first pass but available under 
the relaxed constraints of the second pass. This 
led to selection of a Baseline mission architec- 
ture with greater capability and robustness to 
deliver ESA in situ elements. Unlike the first 
pass, the second focused on those that, relative 
to the NASA-only Floor architecture selected 
in the first pass, provided the greatest increase 
in science return per increase in total mission 
cost: “sweet spot” missions. The team identi- 
fied a SEP-based architecture that yields sig- 
nificantly greater science return for a modest 
increase in total mission cost. This is adopted 
as the Baseline architecture. 

Table 3.2-1 shows various architecture op- 
tions and their cost delta compared to the 
Baseline (Case 3). The cost delta is an estimate 
based on launch vehicle cost, a fully burdened 
cost of $145M RY for a SEP stage and an 
average burdened cost of $44M/yr RY for 
interplanetary operations. The “/n situ ele- 
ment” column denotes whether an option 
carries a balloon and lander (B+L) or no in situ 
elements. 

Although the TSSM mission has_ been 
shown to be feasible without SEP, several 
considerations contributed to the decision to 
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Table 3.2-1. TSSM Baseline options. 
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Launch 


Case Vehicle 


In Situ 
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none 
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Aso1 SEP 


ee = 


SEP 


Pg 
75 [one | 5228) 58) 


| 5 | DeltalVH | Chemical | 9 =| BH | $244 | 8148 
0 = = =, 7 


include SEP in the Baseline mission for the 

Earth-to-Saturn transfer. Out of these consid- 

erations, one stood out: robustness against 

mass growth that would require a larger launch 

vehicle. At 10.5 years trip time the Atlas V 551 

Chemical with in situ option (Table 3.2-1, 

Option 2) has nearly exhausted all capacity- 

increasing options, limiting its ability to ac- 

commodate mass growth beyond the 33% 

mass margin. Further mass growth would 

require a larger launch vehicle. Since the 

Chemical option already uses the largest of the 

Atlas V_ series, that larger launch vehicle 

would have to be the Delta IV Heavy, at a cost 

increase of $440M RY ($295M FY0O7). In 
contrast, the Atlas V 551 SEP with in situ 
option chosen for the Baseline mission (Table 

3.2-1, Option 3) still retains significant oppor- 

tunities for capacity increase (for instance, via 

increasing trip time) and is thus far more 
robust against mass growth. 

Other considerations are also important. 
The chemical option’s increased trip time 
requires reducing the Baseline 22-month Titan 
orbital prime mission to 16 months to keep the 
mission duration within the 14-year nominal 
lifetime of the RPS systems. Examples of 
additional considerations include: 

e SEP offers significantly more launch flex1- 
bility than the chemical options, with more 
frequent, longer-duration windows that vary 
little from year to year. 

e Developing the SEP stage offers significant 
feed-forward benefits to future missions. 


The convergence of all these considerations 
led the team to adopt the SEP option for the 
Baseline mission. 





3.2.2 Results and Summary 

The TSSM Study Team successfully identi- 
fied mission architectures that fully satisfy all 
the requirements of the Revised Charter and its 
ground rules. Those architectures are described 
in this section. 

The second pass through the architecture 
selection process outlined above converged on 
a Single Atlas Launch with SEP option, de- 
scribed in §3.3.1 and shown in Foldout 1 (FO- 
1) of §4.3, as the TSSM Baseline. This option 
provides the largest increase in science return 
over the NASA-only Floor option, at a mini- 
mal accommodation cost to NASA. ESA 
provides the in situ elements. This mission 
concept provides descope options for both 
NASA and ESA to a scientifically attractive 
NASA/ESA Floor mission, yielding a very 
robust project implementation approach (see 
§3.5.1,2), 

The first pass through the architecture se- 
lection process identified a NASA-only option 
that 1s the Single Atlas Launch, described in 
§3.3.2.2 below. Subsequent analyses in the 
second pass revealed SEP as an attractive 
element for that architecture, and it was 
adopted. Transition to this option from the 
Baseline mission can only occur if ESA de- 
cides not to participate in the mission. Transi- 
tion to a viable NASA-only mission can occur 
at any point in any descope sequence from the 
Baseline mission to the NASA/ESA Floor 
mission, and at any time. The full NASA-only 
mission has a number of descope options 
available between PDR and CDR, and some 
after CDR (see §3.3.1.2). 
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3.3 Architectural Options 

This section describes the architecture 
space examined, yielding the current Baseline 
architecture and NASA-only architecture that 
best fit the study’s ground rules, as well as 
multiple alternate architectures that provide 
various enhancements. It begins with an as- 
sessment of trajectory and launch vehicle 
options and moves to descriptions of the Base- 
line architecture, NASA-only architecture, and 
alternate architectures; in many instances 
architectures are compared to the Cassini- 
Huygens mission. For completeness it finishes 
with a brief discussion of architectures noted 
but not analyzed. 


3.3.1 Baseline Architecture Description 


3.3.1.1. Single Atlas Launch, With SEP and ESA- 
Contributed /n Situ Elements 

The TSSM Study’s Baseline Architecture is 
the architecture that best aligned with the 
Revised Ground Rules. This concept’s flight 
system delivers and supports an allocation of 
830 kg of ESA-contributed in situ elements 
with a single launch on an Atlas V 551 launch 
vehicle, with a SEP stage to augment the 
launch vehicle. There are multiple Earth-to- 
Saturn transfer options available as prime and 
backup trajectories from 2018 through 2022. 
The best pairing of these is an EVEE-SEP 
trajectory launching in September 2020 and 
arriving at Saturn in October 2029, delivering 
up to 5755 kg to Saturn approach, and an 
EVEE-SEP backup trajectory launching in 
2022 for a 2031 arrival, delivering up to 
5625 kg to Saturn approach with a smaller SOI 
burn. Transfer times to Saturn are greater than 
for the Cassini-Huygens mission because in 
the 2018-2022 launch period Jupiter gravity 
assists to Saturn are not available (Jupiter 
gravity-assists would be available in 2015-— 
2017 and 2034—2036). FO-1 in $4.3 shows a 
timeline for the Baseline mission. 

With either prime or backup trajectories, the 
NASA orbiter releases the ESA in situ ele- 
ments on approach to Titan flybys after its 
Saturn Orbit Insertion (SOI) maneuver. Their 
entries into Titan’s atmosphere are separated in 
time to avoid simultaneous critical events. 
During and after their entries the NASA orbiter 
provides data relay to Earth for the in situ 
elements. 
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Orbiter science observations begin in Sat- 
urn orbit, immediately after SOI. That SOI 
initiates a two-year pumpdown (with respect to 
Titan) and Saturn system science tour that 
includes seven close flybys of Enceladus, 
including sampling of the south polar plume. 
During this time the orbiter also functions as a 
data relay for the in situ elements’ prime mis- 
sions, with particularly high data relay rates 
possible during the tour’s many close Titan 
flybys. Upon completion of the tour the orbiter 
performs a Titan Orbit Insertion (TOI) maneu- 
ver, placing the orbiter into an 720 x 
15,000 km initial orbit that saves ~240 m/s of 
AV (with respect to inserting directly into a 
circular mapping orbit at 1500 km altitude) 
and sets up science observations that cannot be 
done from the circular mapping orbit. From 
that orbit, periapse reduction initiates 
~2 months of aerosampling/aerobraking passes 
for science and for orbit circularization toward 
the mapping orbit. When aerobraking has 
reduced apoapse to 1500 km altitude a peri- 
apse-raise maneuver circularizes the orbit at 
1500 km for the mission’s 20-month prime 
Circular Orbit Phase. During orbital operations 
at Titan the orbiter can provide high-rate data 
relay for any potential extended missions of 
the in situ elements. The TSSM trajectory 
design leaves options open for an_ orbiter 
extended mission. 

The mission total post-launch AV for this 
concept is 5127 m/s (2377 m/s chemical and 
2750 m/s SEP). Section 4.3.10 covers mission 
AV in detail. 

In many respects comparison of the TSSM 
Baseline orbiter to the Cassini spacecraft 1s 
appropriate, since the two spacecraft perform 
many of the same functions in the same envi- 
ronment. Like the Cassini spacecraft, a large 
propulsion system and a 4 m HGA dominate 
the appearance of the TSSM Baseline orbiter, 
echoing the most challenging aspects of the 
TSSM mission design: placing the spacecraft 
where it needs to be to make its science obser- 
vations, and sending the data to Earth, com- 
mensurate with the realities of current RPS 
program capabilities and limitations. Unlike 
the Cassini Saturn orbiter, the TSSM orbiter’s 
primary mission is in orbit around Titan, so the 
Earth-spacecraft-primary geometry changes on 
an hourly basis, not a daily or weekly basis. 
The need to decouple pointing of the science 
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instruments from pointing of the HGA drives 
the main difference between the Cassini and 
TSSM orbiters, gimbaling of the TSSM HGA 
where Cassini’s is body-fixed. Aerobraking is 
another difference, but the relatively low 
heating rates and forces expected during 
TSSM’s Aerobraking Phase make this a minor 
driver. Orbiting rather than flying by Titan, 
and the focused optimization of TSSM’s pay- 
load for its specific tasks at Titan, are the main 
reasons that TSSM’s science capability at 
Titan far surpasses Cassin1’s. 

The TSSM concept presents no unprece- 
dented operational issues to the orbiter. Launch 
and transfer to the outer solar system follow in 
the footsteps of Galileo and Cassini. In many 
aspects the Titan-orbiting phases of the TSSM 
concept are reminiscent of recent Mars high- 
resolution mapping missions, including aero- 
braking and operating a gimbaled HGA. De- 
livery of the in situ elements to Titan is very 
much akin to the delivery of the Huygens 
Probe by the Cassini Orbiter. SOI and the 
Saturn system tour are very Cassini-like. Even 
communicating with a fixed Titan lander 
compares with relay of MER data and com- 
mands by Mars-orbiting assets. The novel 
operations concept is communicating from an 
orbiter with a very mobile Titan montgolfiére, 
but even that is not expected to be a significant 
challenge due to the low-speed nature of Ti- 
tan’s winds at the altitudes to be flown. Strat- 
egy and schedules of orbiter communications 
with Earth should be similar to those of Mars 
orbital missions, but using Ka-band instead of 
X-band. Planetary Protection requirements 
allow a simple, natural orbital decay and entry 
for spacecraft disposal. 


3.3.1.2 Architecture Implications for Project 
Options Structure 

Part of the attractiveness of the Baseline 
mission option described above is that it car- 
ries with it a robust and very flexible set of 
options for mission rescope before PDR and 
descope after PDR. Figure 3.3-1 illustrates the 
structure of this option space. 

The graph’s vertical axis represents notional 
relative science value, as judged by the TSSM 
JSDT. At the top is the gray “plank” represent- 
ing the Baseline mission, with its full comple- 
ment of ESA in situ elements, orbiter accom- 
modation, best mission design (including 
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Baseline Mission ; 
(Orbiter + SEP + Lander + Montgolfiere) 


i Descopes 


NASA/ESA Floor ; 
(Orbiter + Lander + Montgolfiere) 







Lose ESA 
Involvement 


Lose ESA 


NASA-Only Mission Involvement 


(Orbiter + SEP) 


B Descopes 


Science Value 






NASA Only Floor 
(Orbiter) 





Figure 3.3-1. NASA/ESA and NASA-only 
mission architectures include robust descopes 
while remaining above the science floor. 


SEP), and prime mission duration. Beneath 
that, to the left, is an arrow representing the 
change as various descope options of widely 
varying fiscal impact are implemented. NASA 
and ESA both have options along that track, 
with much flexibility in which options are 
exercised and when (see §4.11.7.8). Ulti- 
mately, for a NASA/ESA mission, it arrives at 
the lower gray plank, the NASA/ESA Floor, 
whose flight elements are an orbiter without 
SEP and the ESA in situ elements. This 1s 
considered a “Floor” because it is the lowest 
level at which the NASA orbiter can deliver 
the ESA in situ elements while retaining its 
own minimum science return. 

If ESA decides not to participate in TSSM it 
becomes a NASA-only mission, represented 
by the lowest two green planks. The upper of 
the two represents an orbiter mission with all 
the orbiter science capability of the Baseline 
mission, with SEP. Exercising all of a set of 
descope options, mostly identical to the 
NASA-side descope options of _ the 
NASA/ESA mission, arrives at the lowest 
plank, the NASA-only Floor, a reduced- 
capability, chemical-propulsion-only orbiter 
that still meets the mission science floor. 

Red arrows to the right on the graph repre- 
sent transitions from a NASA/ESA mission to 
a NASA-only mission. If that decision were 
made before any orbiter descopes were exer- 
cised, then the resulting NASA-only mission is 
the upper of the two NASA-only mission 
planks, with the full set of orbiter descope 
options intact. Transition after orbiter descopes 
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Table 3.3-1. Summary characteristics of the Baseline architecture and alternates. 
Baseline VA NSYA WA =tsy Wa (ele) g NASA-only NASA-only Floor 


Flight Elements NASA orbiter and SEP NASA orbiter, ESA NASA orbiter; SEP stage | NASA orbiter only 
Stage, ESA montgolfiere | montgolfiere and lander 
and lander 


Launch Vehicle Atlas V 551 Atlas V 551 Atlas V 551 Atlas V 551 


Launch Date 2020 2020 2020 2020 
Backup Launch Date 2022 2022 2022 2022 


Transfer Trajectory SEP/EVEE, 9 yrs VEE or other gravity SEP/EVEE, 9 yrs VEE or other grav assist, 
assist, 10.5 yrs 10.5 yrs 
SOI & Initial Orbit Chemical; 214-day period | Chemical: 214-day period | Chemical; 214-day period | Chemical; 214-day 
period 


ESA in situ element Montgolfiere: 1S Titan Montgolfiére: 1s‘ Titan NA 
release timing flyby; Lander: 2" Titan flyby; Lander: 2" Titan 

flyby flyby 
Saturn System Tour 2 years 2 years 2 years 2 years 
Duration 
Enceladus Flybys 7 or more 7 or more 7 or more 7 or more 
During Tour 


Titan Flybys During Tour _——— ——— rl 


Data Relay for in situ During Saturn tour During Saturn tour 
elements 


TOI & Initial Orbit Chemical; 720 x 15,000 | Chemical; 720 x 15,000 | Chemical; 720 x 15,000 | Chemical; 720 x 15,000 
km km km km 

Aerobraking/ 2 months 2 months 2 months 2 months 

Aerosampling Duration 

Mapping Science 20 months 16 months 20 months 16 months 

Mission Duration 

Extended Orbital 

Mission Possible? 


Option for high-rate Yes Yes NA NA 


relay for in situ element 
extended mission? 


Spacecraft Disposal Naturally assisted, Naturally assisted, Naturally assisted, Naturally assisted, 
targeted burnup/breakup | targeted burnup/breakup _| targeted burnup/breakup —_‘| targeted burnup/breakup 
into Titan atmosphere into Titan atmosphere into Titan atmosphere into Titan atmosphere 


are exercised goes to a NASA-only mission at science campaign by adding capabilities to the 
a lower level than the uppermost plank. The current instrument suite or adding propellant, 
limiting case is transition after all available or even addition of a NASA or other interna- 
orbiter descopes of the Baseline mission are tionally contributed in situ element. 
implemented, which goes directly to the Table 3.3-1 summarizes important aspects 
NASA-only Floor mission. An important of the four missions represented in Figure 3.3- 
characteristic of this structure is that regardless 1. All four are scientifically exciting missions. 
of when an ESA decision not to participate The robustness of the NASA orbiter science 
might be made, even up to the launch pad, investigation is evident from the consistency 
there are clear transition pathways from the across the options of the aspects that influence 
NASA/ESA mission to a viable NASA-only © orbiter science. 
mission. TSSM7’s Baseline mission architecture pro- 
If an ESA decision not to participate were vides this rich, flexible Project Options struc- 
made early, during pre-Phase A or Phase A, at ture that yields a robust project implementa- 
its discretion NASA could use the extra re- tion plan. NASA and the TSSM Project 
sources to re-optimize the mission. Examples Manager would have great flexibility in deal- 
of such options would be moving to a smaller ing with problems as they arose. 
launch vehicle, conducting a more exhaustive 
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3.3.2 
3.3.2.1 


Alternate Architectures 


Single Atlas Launch, with ESA-Contributed 
In Situ Elements 

This architecture is similar to the Baseline 
architecture described in §3.3.1.1, except that 
it lacks a SEP stage. Aside from the SEP stage, 
it differs from the Baseline architecture mostly 
in that it uses a different and longer-duration 
gravity assist tour in the inner solar system. 
The NASA orbiter’s science mission and 
delivery of the ESA in situ elements are essen- 
tially unchanged from the Baseline. This archi- 
tecture was chosen as the basis for the 
NASA/ESA Floor mission shown in Figure 
3.3-1. 


3.3.2.2 Single Atlas Launch, NASA-only 

This architecture is similar to that described 
in §3.3.1.1 except that it carries no ESA in situ 
elements, the case should ESA decide not to 
participate in the mission. It retains the SEP 
stage and its NASA orbiter is identical to the 
Baseline NASA orbiter. Mass formerly allo- 
cated to the ESA elements would become 
unallocated mass. If an ESA decision not to 
participate were made early enough, NASA 
would have that mass to use at its discretion. 
This architecture is the basis for the NASA- 
only mission shown in Figure 3.3-1. 


3.3.2.3 Delta lV Heavy Launch 

A Delta IV Heavy launch vehicle is signifi- 
cantly more capable than the Atlas V 551, so 
for the same trajectory it can loft greater mass, 
and for the same mass it can achieve a higher 
C3; and thus potentially use a shorter-duration 
transfer orbit. The difference is sufficient that 
TSSM could use it to achieve some of both, 
reducing the transfer time by ~1.5 years and 
adding sufficient orbiter propellant to carry the 
ESA in situ elements into Saturn orbit and 
through most of the pumpdown. This would 
allow timing the last half of an aerial in situ 
element’s prime mission to overlap with the 
NASA orbiter’s time in Titan orbit, greatly 
increasing the potential data return from the in 
situ element’s prime mission. This advantage 
comes at a disproportionately greater total 
mission cost, since the Delta [IV Heavy costs 
nearly $300M more than the Atlas V 551. 


3.3.2.4 Two Launches 
This architecture has the NASA orbiter 
launch on one launch vehicle, and the ESA in 
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situ elements on another. It has multiple dis- 
tinct advantages and multiple distinct disad- 
vantages. 

The advantages include greater total deliv- 
ered mass (especially increasing the total 
delivered mass of the in situ element), resolu- 
tion of potential NASA/ESA schedule mis- 
match (see Appendix G), delivery of the in situ 
elements with the NASA orbiter already in 
orbit, and greater opportunity for Cassini- 
Huygens-like collaboration across flight ele- 
ment boundaries. With this architecture, the 
NASA part is very much like the NASA-only 
Single Atlas Launch Architecture described in 
§3.3.2.2, with its advantages for the orbiter. 
The in situ elements would launch on another 
vehicle, but the current policies on launch of 
nuclear materials restrict the launch vehicle 
options available. If the in situ elements use 
one or more RPSs, under current policies they 
would have to launch on a US launch vehicle 
from a US launch facility. That vehicle proba- 
bly would be a smaller Atlas V than used for 
the NASA element, but even with an Atlas V 
401 the delivered in situ element mass could 
be greater than that of the Baseline mission. 
With two separate launches, the NASA ele- 
ment could launch two years before the ESA 
elements, decoupling any potential schedule 
mismatch between NASA and ESA programs. 
That schedule offset has the great advantage 
that it allows the NASA orbiter to finish its 
Saturn system science, arrive in Titan orbit, 
and complete much of its mapping mission 
before the in situ elements arrive. This timing 
has the orbiter in Titan orbit for the in situ 
elements’ entire prime missions, greatly aug- 
menting the total mission data volume from 
the in situ elements, and it allows the orbiter’s 
mapping data to be used for informed deci- 
sions about delivery locations for the in situ 
elements. Finally, with more hardware being 
contributed across the Atlantic, there are great- 
er opportunities to offset the costs of contribu- 
tions with scientific participation in each 
other’s mission elements, and possibly with 
other aspects of flying a Flagship outer solar 
system mission. These are substantial advan- 
tages that contribute to a science return poten- 
tially richer than that of the Baseline architec- 
ture. 

The advantages do not come without costs, 
which are the primary disadvantages. The 
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launch services and launch approval, if con- 
tributed by the US, adds to the total cost to 
NASA, on top of the cost of the NASA-only 
Single Atlas Launch mission. With this archi- 
tecture ESA must develop and build another 
flight element, a cruise stage to deliver the in 
situ elements to Titan. 


3.3.2.5 Aerocapture at Titan 

Although the current study’s ground rules 
exclude the use of aerocapture, that technique 
remains an attractive option due to its deliv- 
ered mass advantages. The TE07 Study fo- 
cused on the aerocapture option and analyzed 
it in detail (see that study’s Final Report). It 
would not impact the ability to address that 
study’s primary science objectives, which were 
limited to Titan. But it would indeed impact 
some of TSSM’s science objectives, since 
aerocapture at Titan would rule out a pre- 
Titan-orbit Saturn system tour, and thus rule 
out addressing Saturn system and Enceladus 
science objectives beyond the very limited 
observations that could be accomplished from 
Titan orbit. 


3.3.3 Architecture Options Not Analyzed 


3.3.3.1. Ares V Launch Vehicle 

The Ares V launch vehicle is currently un- 
der design for the task of sending crewed 
spacecraft to the Moon, a task handled four 
decades ago by the Saturn V. With a similar 
launch capacity to a C3 near zero (nearly 
50,000 kg, compared to the Delta IV-Hs 
~10,000 kg), it 1s expected that the Ares V 
could greatly expand the envelope of feasible 
science missions within the solar system (Reh 
et. al. 2008). Applied to TSSM, it is likely that 
an unmodified Ares V could launch the NASA 
orbiter and the full retinue of ESA in situ 
elements together directly from Earth to Sat- 
urn; supplied with an appropriate Centaur-like 
upper stage, it might send twice that mass on 
the direct-to-Saturn trajectory. But current 


SECTION 3.0—MISSION ARCHITECTURE ASSESSMENT 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


NASA ESMD development schedules do not 
have the Ares V available for 2020 SMD 
launches. Like the Delta IV-H, the Ares V 
advantages come at a disproportionately great- 
er total mission cost. 


3.3.3-2 Radioisotope Electric Propulsion 

Radioisotope Electric Propulsion (REP) has 
received considerable attention in recent litera- 
ture as a useful technique for outer solar sys- 
tem exploration. But spacecraft suited for REP 
are very lightweight ones with efficient (.e., 
low-mass), high-power RPS systems. REP 
systems trade thrust against I,,, and the propor- 
tionality constant in the trade is a direct func- 
tion of the electric power available. For I,, that 
makes REP attractive, the mass of the TSSM 
flight system and the relatively low-power 
MMRTG system yield accelerations far too 
small to be useful in a reasonable pumpdown 
tour duration. 


3.3.3.3 Hyperbolic Aerobraking 

Although aerobraking is typically done 
while in orbit around the target body, it 1s 
possible to do aerobraking passes during hy- 
perbolic flybys. The Cassini spacecraft has 
done a mild version of this in its close flybys 
of Titan, although for Cassini the atmospheric 
drag effects were small and not a desired 
product of the flybys. But atmospheric drag 
can indeed decrease slightly the magnitude of 
V.., and thus over time decrease the AV needed 
for orbit insertion. Titan’s atmospheric vari- 
ability requires that the AV from such be kept 
small, so encountering denser-than-expected 
atmosphere would not cause excessive thermal 
loading. This yields a long pump-down dura- 
tion unless assisted by propulsion. Also, uncer- 
tainty in the departure velocity of each flyby 
must be cancelled via propulsion to ensure a 
return to Titan, so at Titan the technique does 
not save significant propellant mass. 
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4.0 MISSION CONCEPT IMPLEMENTATION 





Artist’s rendering 


The fascinating worlds revealed by the Cas- 
sini-Huygens mission have stimulated great 
interest in the science community. Several 
studies over the last decade have looked at 
Titan as a world tailor-made for application of 
techniques that would allow enhanced explo- 
ration. Building on these past studies as well 
as lessons learned from numerous recent deep 
space missions, the implementation developed 
for TSSM has resulted in a flight and mission 
system that is inherently low in risk and cost, 
yet capable of revolutionary science return. 


4.1 Mission Architecture Overview 

The Titan Saturn System Mission (TSSM) 
Baseline mission derives from a careful con- 
sideration of alternative architectures as dis- 
cussed in §3.0. The Baseline mission consists 
primarily of a Titan orbiter augmented with a 
solar electric propulsion (SEP) stage, capable 
of meeting all Level 1 science requirements, 
including Saturn system science as well as 
targeted science at Enceladus during an ex- 
tended Saturn Tour Phase. The Baseline mis- 
sion would also accommodate two ESA- 
provided in situ elements, a long-lived mont- 
golfiere aerial vehicle that would circumnavi- 
gate the moon at a nominal altitude of 10 km 
and a battery powered lander targeted at Ti- 
tan’s northern lakes. These elements would be 
delivered to Titan by the orbiter spacecraft and 
supported during their science mission with 
two-way data relay through the orbiter telecom 
assets. The TSSM mission architecture repre- 
sents a robust and scientifically rich imple- 
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mentation that would produce a giant leap in 
our understanding of Titan, the once and future 
Earth. 


4.1.1 Draft Level 1 Requirements (Science Only) 
Level 1 requirements are negotiated be- 

tween the NASA program office and the pro- 

ject after careful assessment of risk, allocated 
resources, and in consultation with JPL man- 
agement, science representatives, and key 
project staff. Preliminary Level 1 requirements 
are required at the end of Phase A with the 

final version approved by the end of Phase B. 
Level 1 requirements levied on this study 

by the Statement of Work include two that 

directly pertain to science: 

e The study is directed to investigate and 
propose an architecture consisting of a Ti- 
tan orbiter that does not utilize aerocapture. 
The orbiter shall have the capability of de- 
livering and supporting a Titan in situ vehi- 
cle(s) that is furnished by ESA as part of 
the collaborative program. 

e Include Saturn system science as a Level 1 
requirement, including Enceladus science. 


These broad requirements, along with the 
guiding documents referenced in §2.0, were 
taken by the TSSM JSDT as the basis from 
which a full set of science goals, objectives, 
investigations and mission requirements were 
derived, as detailed in the science traceability 
matrix in §2.0. This matrix is the basis of the 
TSSM design and will continue to serve as the 
basis for the generation of preliminary Level 1 
science requirements in Phase A. 


4.1.2 Key Driving Requirements 

A number of programmatic constraints were 
placed on this study, posing driving require- 
ments on the design of the Titan Saturn System 
Mission and Flight System. These include the 
elimination of aerocapture as an available 
technique for Titan orbit insertion, and elimi- 
nation of the use of DSN 70 m stations as an 
option for science data downlink (with the 
exception of critical-event coverage and safe 
mode). In addition, science requirements were 
expanded, directing that the mission perform 
Saturn system and Enceladus science as a 
Level 1 requirement, and that accommodation 
be provided for in situ elements that would be 
supplied by ESA. 

The elimination of aerocapture highlights 
perhaps the most significant driving require- 
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ment that differs from previous Titan mission 
studies. Propulsive capture at Saturn and at 
Titan brings with it the requirement for a large 
propulsion system to provide the necessary AV 
for these maneuvers. This in turn puts extra 
emphasis on keeping Flight System dry mass 
as low as possible to enable a mission that can 
remain compatible with a reasonably afford- 
able EELV while accommodating a robust in 
situ payload. This constraint has driven both 
Flight System and mission design to devise 
innovative solutions that minimize AV and 
mass to enable a robust mission concept. 

The restriction on the mission to use only 
the 34 m DSN stations for science data 
downlink has emphasized the challenges 
presented by the very long ranges that the 
telecommunications system must span. Prior 
mission studies, as well as the current Cassin1 
mission, have assumed use of the 70 m sta- 
tions to provide up to four times the science 
data volume available from a 34 m station for 
a given pass length. This limitation has led the 
Flight System design to adopt a 4 m HGA 
operating in Ka-band to maximize data return. 

The requirement to perform Saturn system 
and Enceladus science has been easily and 
effectively incorporated into the mission and, 
in fact, is a benefit that flows from the adop- 
tion of a propulsive capture design. Capture 
into Saturn orbit prior to arrival at Titan pro- 
vides ample opportunity to make observations 
in the Saturn system, and judicious tour design 
has enabled multiple close flybys of Enceladus 
with very little impact on required fuel or 
mission length. 

Accommodation of in situ elements in the 
mission and Flight System design has a num- 
ber of impacts, both direct and indirect which 
are addressed in detail in Appendix I, but this 
capability provides a significant boost in sci- 
ence return that is well worth the challenges 
posed. 


4.1.3 Baseline Mission Description 

The Baseline mission concept includes an 
orbiter Flight System, which accommodates 
two in situ elements. The Flight System travels 
by means of an inner planet gravity assist 
trajectory and reaches Saturn approximately 
9 years after launch. Augmentation of AV 
capability is provided during roughly the first 
half of the trajectory by a solar electric propul- 
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sion (SEP) stage, which is jettisoned about five 
years into the mission. Following the remain- 
der of the cruise, the orbiter’s chemical pro- 
pulsion subsystem places the Flight System 
into orbit around Saturn followed by approxi- 
mately two years of Saturn system science, 
including a minimum of seven Enceladus 
flybys, while the Flight System uses repeated 
satellite gravity assists and maneuvers to 
greatly reduce the propellant needed to insert 
into orbit around Titan. 

The in situ elements delivered by the orbiter 
include a montgolfiere aerial vehicle and a 
lake lander (see Appendix J). Current planning 
for the Baseline mission is that the mont- 
golfiere element would be released at the first 
Titan flyby after Saturn orbit insertion for 
ballistic entry into Titan. The lander element 
would be targeted and released at the second 
Titan flyby to ensure robust communications 
links during its primary mission. 

Titan orbit insertion is accomplished at the 
end of the Saturn Tour Phase using the main 
engine. Capture into a polar elliptical Titan 
orbit would be followed by a two-month aero- 
braking and aerosampling phase, leading to a 
circular 1500 km orbit for the 20 month orbital 
science phase. Key mission parameters are 
shown in Table 4.1-1. 

At an orbital altitude of approximately 
1500 km the Flight System orbits Titan ap- 
proximately five times in an Earth day. The 
science planning payload consists of six in- 
struments in addition to radio science and 1s 
estimated at 108 kg (Current Best Estimate, 
CBE) with an orbital average power of 55 W 
(CBE). The telecom subsystem is sized to 
provide a minimum science data downlink 
from Titan orbit of approximately 5.4 Gb per 
Earth day, assuming two 8 hr DSN passes per 
day at maximum range (~10.1 AU). This 
capability would increase as the Earth-Saturn 
range decreases over the course of the mission. 
Science operations are structured to address 
the science objectives, with three observational 
campaigns optimized for available power and 
downlink. 

4.1.4 Floor (NASA/ESA and NASA-only) 
Mission Description 

Descoped mission concepts have also been 
developed, which would impact some aspects 
of the Baseline mission while not significantly 
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Table 4.1-1. Baseline key mission parameters. 


Parameter _ Baseline Value 


number of instruments Radio science investigations make use of existing telecom hardware 


108 kg Current Best Estimate. Total allocation of 165 kg including margin. 
Current Best Estimate, orbital average during Campaign 3. 


Sane Accommodation 
0.15 mrad (3 o) a eee body pointing control accuracy during nadir-oriented non-thrusting orbital 
period. 


Pointing accuracy 

Pointing stability 1.7 urad/s (3 co) | For body-fixed instruments in science orbit during non-thrusting periods. 
Minimum duration between Minimum duration between desaturation thruster firings. 

reaction wheel orbit 

desaturations 


Data storage 32 Gb 


Science data, additional 1.75 Gb NVM available for Flight System software loads, 
parameter storage, and engineering telemetry and margin 


Data volume capability from 5.4 Gb/day Assumes 3 GB link margin, two 8 hr DSN passes per day to 34 m stations receiving 
Titan orbit whenever in view and 90% weather. 


132 MHz RAD/750 flight computer 


Available power at EOM 540 W Power output from 4 of 5 ASRGs at EOM (defined as 13 years after launch + 3 years 
prelaunch storage) 


Heliocentric operating range 0.7 to 9.1 AU 


affecting mission science return. The largest of 
these possible mission descopes would involve 
elimination of the SEP stage, resulting in a 
somewhat longer transit time to Saturn (up to 
10.5 years) while maintaining the full mass 
allocation for in situ elements. The orbiter 
would see very minimal changes, primarily the 
elimination of SEP stage interfaces. This 
descope, combined with the additional des- 
copes described in §4.11.7.8, would represent 
what is described in §3.0 as the NASA/ESA 
floor. 

A NASA-only mission would result from a 
decision by ESA not to participate. The result 
would be an orbiter-only mission that would 
still be capable of meeting Level 1 science 
requirements. Should the absence of ESA 
participation be known early enough in the 
development, it would be possible for NASA 
to consider development of a US in situ ele- 
ment(s) that could be accommodated in place 
of the ESA elements. Combining the loss of 
ESA participation with the additional descopes 
described in §4.11.7.8 would result in the 
NASA-only Floor mission. 


4.2 Science Investigation 


4.2.1 Planning Payload 
The instruments that constitute the planning 
payload on the TSSM orbiter are listed in §2.4, 





Minimum range defined by trajectory. 


along with a description of how the suite of 
instruments captures measurements to satisfy 
the science objectives. The purpose of the 
instruments described in this section is to 
demonstrate the feasibility of the orbiter’s 
instrument suite and the viability of the overall 
mission. This is done by defining model in- 
struments in sufficient detail to determine the 
resource requirements, risk, cost, and other 
engineering aspects of the planning payload. 
These definitions enable the necessary detail in 
the design of the spacecraft and operational 
scenarios. 

Therefore, the instruments described in this 
section should be taken to be neither the final 
selections nor the final implementations of the 
orbiter instruments. Heritage and similarities 
with specific designs are used to demonstrate 
feasibility and do not imply that specific 1m- 
plementations are either planned or required. 
These instruments meet the measurement 
requirements while remaining within the 
available resources and with minimal technical 
and programmatic risk. These planning pay- 
load model instruments validate the measure- 
ment capability to meet the science require- 
ments. 

The payload consists of several remote 
sensing instruments and a set of space physics 
instruments. In addition, the telecommunica- 
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tions system provides: 1) tracking data for 
accurate orbit reconstruction in support of 
geophysical objectives; and 2) RF occultation- 
intensity data to support atmosphere studies. 
There are seven individual experiments, 
though other combinations of instruments may 
be more efficient in terms of total mass, power 
and cost. Individual instrument capability is 
not meant to pre-judge AO solicitation content 
or outcome. 

These instruments are all within the state of 
the art and all have strong flight heritage. 
Although some instruments such as the Poly- 
mer Mass Spectrometer (PMS) have capabili- 
ties that extend the previous measurement 
limits, TSSM would accomplish dramatic 
science by putting proven, reliable instruments 
in orbit around Titan, not through risky tech- 
nology development. The environment has no 
excessive features that require deviation from 
nominal flight hardware. The planning payload 
instruments, described below, demonstrate that 
the fully margined mass and power constraints 
can be met with high confidence. 

The JSDT and engineering team developed 
a focused set of requirements and selected a 
planning payload based on previous studies, 
recent results from Cassini-Huygens, and the 
science requirements for the study. As a result, 
the planning payload 1s sufficient and neces- 
sary to accomplish all science measurement 
requirements. 


4.2.1.1 Payload Accommodation: Layout and 
Operational Considerations 

The remote sensing portion of the payload 
(HiRIS, TIRS, and SMS) must view in the 
nadir direction when in orbit about Titan. The 
SMS and TIRS instruments also require limb 
viewing and so they include pointing articula- 
tion to allow viewing the limb without off- 
nadir spacecraft maneuvers. As can be seen in 
Figure 4.2-1, the spacecraft provides several 
nadir-facing mounting locations for the remote 
sensing instruments, which have a conical 
clear field of view with at least a 30° half 
angle centered about the nadir direction. Nadir 
pointing, coupled with instrument  self- 
articulation, 1s adequate to meet the science 
objectives, and a scan platform is not required. 

The following considerations were used to 
place the instruments onto the spacecraft: 
desired viewing direction(s), required FOV, 
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radiator requirements, spacecraft obstructions, 
orbit geometry, Sun and Titan positions 
throughout the orbit, and available mounting 
locations. To reduce radiation and limit exter- 
nal heating of the instruments, most of the 
instruments are placed away from the RPS 
units. Two instruments, TIRS and HiRIS, have 
70 K-80 K_ detectors that are cooled with 
passive radiators, and their radiator FOVs are 
mounted so as to view in a direction away 
from the Sun and away from Titan at all times 
when in Titan orbit. The locations of several 
spacecraft components such as the attitude- 
control thrusters were optimized to enable 
better positioning for the instruments. Other 
layouts are available, but the layout shown in 
Figure 4.2-1 meets the mission requirements. 
The specific parameters that drove the 
placement of each instrument are shown be- 
low. In most cases, there are other locations 
where the instrument could be mounted. 
e TIRS: nadir/limb view and radiator 
e HiRIS: nadir view, radiator view, and avoid 
obstructing TIRS FOV 
e SMS: nadir/limb view and avoid obstruc- 
tion of HiRIS FOV 
e PMS: clear view in both aerobraking and 
circular orbital ram directions 
e TiPRA: radar dipole antenna is stretched 
parallel to the surface (orientation with re- 
spect to velocity does not affect measure- 
ment performance) 
Magnetometer (MAPP): avoid the HGA 
Langmuir probe (MAPP): unobstructed 
view of ram direction 
e Plasma (MAPP): views of both ram direc- 
tions and zenith 
e EPS (MAPP): view of zenith 


The remote sensing payload requires space- 
craft pointing control shown in Table 4.2-1. 
These requirements are well within the space- 
craft’s pointing control accuracy of 0.15 mrad 
(3-sigma) and stability of 1.7 urad/s (3-sigma), 
as described in §4.4.3.6. This is similar to the 
pointing capability required by _ the 
REF/Telecom system. This pointing is sufficient 
to control overlap of images and to support 
post-processing registration of the data. 

Table 4.2-1 also shows the timing require- 
ments for each instrument. These requirements 
relate to the accuracy of the time tagging of the 
data and to the post-processing accuracy of the 
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* On-orbit cold-view area is the — 
Z/+X quadrant 
—Works for any descending node 
between Noon and 6 pm 
¢ If -Z is ram, then the cold-safe 
quadrant is —Y/+X 


—+X still anti-nadir, but anti-sun 
EPS switches to —Y 


—So, only the +X/-Z/-Y octant 
always views cold 


TIRS 


Lang! 
Probe 


Ui Sey 





TIPRA 
HiRIS Ms 
& 

¢ Nadir: -X cS 
¢ Ram Direction +7 

— Aerobraking: -Z SMS 

— Orbit: +Y 
* Cold Side: -Z +Y 
¢ FOVs in blue 

-X 
a) | Conceptual design Conceptual design 


HiRIS and TIRS 
Radiator FOVs 





c ) Conceptual design d !) / Magnetometer Conceptual design 


Figure 4.2-1. Instrument placement on the spacecraft, with instrument and radiator fields of view: (a) overview, (b) plasma instru- 
ments, (c) nadir instruments, and (d) radiator FOVs and magnetometer boom. 
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Table 4.2-1. Preliminary pointing and timing 
requirements for Titan orbiter planning 
payload. 
medial ilare| 
Control 
(millirad, 
Instrmt 3 sigma) 


In-Flight 
Pointing 
Knowledge 


Stability 
(ulead ele) 
60/15 


Ground —_ Timing 
Alignment (sec) 


pus [5 | tmas_| icorsos [ota [002 
MPRA | 100 _[ToOmrad [NA [ Sdeg [1 
MAPP | 10 | 5mrad | 1,000/1s | 1deg | 1 | 


HRIS_| _T_| 200 rad 





final timing data. This timing ensures that data 
taken on one orbit are correctly placed with 
respect to previous orbits. Final geo-location 1s 
performed during ground processing. Relative 
timing internal to an instrument, such as the 
time between adjacent along-track pixels, will 
be much more accurate. The timing require- 
ments are not stressing, and the spacecraft bus, 
particularly with a USO on board, easily meets 
these requirements. If further definition of the 
instruments and their observing plans requires 
more accurate timing, the spacecraft bus can 
easily support sub-millisecond timing. 

During the Aerobraking Phase of the mis- 
sion, the PMS performs deep, in situ aero- 
sampling of the atmosphere using the high 
mass range. The HiRIS captures cloud images 
when the spacecraft is near apoapsis. The SMS 
and TIRS perform limb measurements, and the 
MAPP instruments continue their survey of the 
Titan magnetosphere and its interaction with 
Titan’s atmosphere. RF data during occulta- 
tions provides additional data on the atmos- 
phere. No TiPRA boom is deployed during 
aerobraking. 

The nominal orbital altitude will be 
1,500 km during the Circular Orbit Phase. The 
ground tracks for successive orbits are spaced 
4.5° or about 200 km apart at the equator. The 
HiRIS imaging swath width is 50 km, so four 
complete global surveys, each 16 Earth days 
long, with interleaving ground tracks are 
required to complete a global map in one color. 
Section 4.6 describes each instrument’s par- 
ticipation in the mission observing plan. 

The instruments will be designed, built and 
tested to the expected environments. In re- 
viewing the expected and predicted environ- 
ments, all are typical of space missions and 
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none incur additional risk or development 
complication for the instruments. The me- 
chanical and pressure environments during 
launch, evaluated based on the potential launch 
vehicles, is typical of planetary missions and 1s 
similar to the environments experienced by the 
heritage instruments used to define the plan- 
ning payload. Similarly, the thermal environ- 
ments are typical. Because it 1s an ongoing 
development, the ASRG was subjected to 
additional analysis in terms of its expected 
impacts on instrument environment. For post 
launch, the ASRGs drive the vibration envi- 
ronment, which is predicted to be less than 5 N 
at the ASRG. Preliminary assessment indicates 
this would not be a problem for any instru- 
ment. 

EMI requirements can be accommodated 
using established practices. Grounding of 
external surfaces reduces the effects of space- 
craft charging. As discussed in the magne- 
tometer section (§4.2.2.6), the spacecraft 
design would minimize the residual magnetic 
field. Again, the ASRG received additional 
analysis. At the outer magnetometer, the 
ASRG AC residual field is estimated to be 
lower than the magnetometer requirement, so 
it would not interfere with the magnetometer 
science. Preliminary analysis indicates that the 
ASRG residual fields would not affect any 
other instrument. 

There are several opportunities for flight 
calibration of the instruments. Calibration will 
be conducted in flight during both cruise and 
in Saturn orbit. Calibrations are planned to 
occur at least every two years to monitor 
instrument performance trends and to uncover 
any anomalies. Calibration activities using the 
Earth, Moon, or both will be performed during 
at least one of the Earth flyby encounters but 
will be restricted to the outbound leg of the 
trajectory to avoid any conflict with activities 
associated with targeting of the flyby. Other 
cruise calibrations will use celestial targets for 
the remote sensing instruments. Once in Sat- 
urn orbit, Saturnian system bodies, which are 
well characterized by Cassini, are additional 
calibration targets. 
4.2.1.2 Payload Resources 

The resource requirements are based on 
analogous instruments on previously flown 
missions. Table 4.2-2 presents the resource 
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Table 4.2-2. Titan orbiter planning payload heritage and resource requirements. 


ERE 
SET (C}) 
Heritage CBE 


High-Resolution CRISM, 
HIRIS Imager and Artemis, VIMS, 
Spectrometer HiRISE, TBair, 
(near IR) MOC, M2 
Titan Penetrating 
TIPRA | Radar and 
Altimeter 


Polymer Mass 
Spectrometer 


Name 





SHARAD, 
MARSIS 


RTOF portion 


PMS of ROSINA 


MIRO, ODIN, 
SWAS, 
and MLS 


CIRS, Mars 
TES 


Magnetometer baited 
Energetic Particle 
PEPSS| JED 
MAPP 


Sub-Millimeter 
Spectrometer 





Thermal Infrared 
Spectrometer 





Langmuir Probe Cassini, others 





Cassini, JUNO, 
many others 


Radio Science + 


Accelerometer 





Power (W) 
CBE 


28 (one 
operating) or 
32 (both 
operating) 





Swept voltage/current probe. /n situ 

electron density and temperature, ion 

speed constraint, including during 
ling. 


Lower stratosphere and troposphere 
temperature profile. Gravity field. Mass 
and power are zero because all 
hardware components are part of the 
spacecraft bus: USO, UST, and 
accelerometers. 


20 
(low mass 
hich or 47 
(high mass 
range) 


Downlink Data 
Rate (kb/s) Description 
Global surface mapping at 50 m/pixel in 
three colors (~2.0, 2.7, and 5-6 ym). 
Two spectral mapping bands 0.85 to 
2.4 yum (5nm spectral resolution) and 
4.8 to 5.8 um (10 nm spectral 
resolution) supporting 
surface/atmosphere studies 
>20 MHz global mapping of subsurface 
reflectors with 10 m altitude and 100 m 
depth resolution. Approximately 1 km x 
10 km spatial resolution. Two dipole 
antennas: one used for Enceladus, then 
ejected; 2" for Titan orbit. 
Upper atmospheric in situ analysis of 
gases and aerosol precursors—M/AM 
~10,000 for masses up to 10,000 Da. 
Focus instrument for aerosampling 
down to 600 km. Better than 104 
particles/cm? 
Direct winds from Doppler and 
temperature mapping from ~200-1000 
km altitude; CO, H20, nitrile and 
hydrocarbon profiles; heterodyne 
spectrometer with scanned mirror. 
Organic gas abundance, aerosol opacity 
and temperature mapping 30-500 km. 
Passively cooled Fourier Spectrometer 
7-333 Spectral resolution 0.125- 
15 cm 
rar 
internal and induced field. 
[oe | ae particle fluxes, ~10 keV 
[= (|e >MeV with 150° x 15° FOV. 


77 (imager, 2 x 2 
binning) or 
225 (Spec- 

typical) 





20-30 (alt mode) 
or 280 (sounder) 
or 20,000 (burst) 


4-48 (depends 
on data rate 








1-10 (depends 
on data rate 
mode 


Measures ion and electron fluxes at few 
eV to a few keV. M/AM~10. 





Total | | 1076 | 181.5" | 135,120,600" 


Mass does not include the magnetometer boom, the radiator shades and the variable RHUs, which are carried in the structure and thermal 


sections of the spacecraft bus. 


*The instruments are not operated at the same time, so the spacecraft is not required to supply the total payload power or total payload 


downlink rate. 


requirements in the form of current best esti- 
mate (CBE) for each instrument and for the 
total payload. The contingency required for 
each instrument can be based on the maturity 
of the subsystems and components of each 
instrument. For mass, this method indicates 
that an additional 35 kg for the entire payload 
provides sufficient contingency and protection 
against mass growth during development. 


However, the allocation for the payload 1s 
165 kg, which permits more than 50% growth 
above the current best estimates. This alloca- 
tion drastically reduces the development risk, 
particularly for the maturity level of the in- 
struments identified for this planning payload. 
During orbit operations, neither the avail- 
able power nor the downlink data rate support 
simultaneous operation of all instruments. As 
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described in §4.6, the observing plan shows 
that the science measurements can be acquired 
by operating several instruments at a time 
while the others are turned off or are in a 
lower-power mode. This means that the space- 
craft bus is not required to supply the total 
payload power and data rate shown in Table 
4.2-2. 

The spacecraft telecommunications subsys- 
tem will support a downlink data rate of at 
least 140 kbps during the Titan science orbits 
using the Ka-band link with a 3 dB margin, 
into a DSN 34 m beam waveguide antenna, 
and 90% weather. With a 140 kbps data rate, 
the spacecraft can see the Earth (and transmit) 
for about 67% of each Titan orbit, and using 
two 8 hour DSN passes per day, the spacecraft 
downlink data volume will be almost 5.4 Gb 
per 24 hours. (The spacecraft completes about 
five orbits every 24 hours.) This data volume 
constrains the data return from high data rate 
instruments, so their raw data volumes are 
reduced through onboard compression, sum- 
ming, and/or editing, and the highest data rate 
instruments would not be operated continually. 
The baseline 32 Gbit of storage allocated to 
science data mitigates the downlink constraint 
because high-rate data can be stored and then 
transmitted later. Representative data acquisi- 
tion scenarios are presented in §4.6. Based on 
these current science scenarios, once the sci- 
ence data is returned to Earth and uncom- 
pressed, the equivalent daily science data 
volume would be over 7.3 Gb per 24 hours 
(when averaged over the entire 20-month Titan 
science mission). Therefore, the available 
power and downlink rate support global imag- 
ing and altimetry during the Titan science 
orbits, with periods of near-continuous fields 
and particles surveys, and coverage of selected 
target regions. 

The power allocation for the payload pro- 
vides a growth margin that is similar to the 
mass-growth margin. Section 4.6 describes 
operational scenarios that gather the required 
data without exceeding the power allocation. 
During the orbit operations, the instruments 
use an orbit average of 40 to 55 W, depending 
on the observing scenario. During orbit opera- 
tions, Titan occults the spacecraft’s view of 
Earth about 40% of the time, so the orbit 
average RF power is reduced, enabling the 
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power-management scenarios that are de- 
scribed in §4.6. 

The instruments are thermally isolated and 
use variable RHUs to maintain their tempera- 
tures above the nominal survival limit of 
—30°C. The instruments do not require addi- 
tional power for survival heat. The instruments 
are shaded from the ASRGs, and the 80 K 
radiators have additional shades to protect 
them from direct view of the Sun and of Titan. 

To protect the sensitive components during 
launch and during potential contamination or 
damaging events, several instruments have 
covers on their apertures, radiators, or both. 
Table 4.2-3 shows which components are 
protected and where that protection 1s needed. 
In the current planning payload, only the 
HiRIS instrument has_ re-closable covers, 
which are extra protection during ring crossing 
and aerobraking. Future analysis might show 
that re-closable covers are not required or that 
they might be replaced with bakeout opera- 
tions, but the covers are included in this pay- 
load to be conservative. No other instrument 
requires a cover during ring crossings or dur- 
ing aerobraking. All covers are failsafe, with 
redundant release mechanisms. All the instru- 
ment covers are included in instrument mass 
and power estimates. 

The radiation environment is <15 krads to- 
tal dose for the Baseline mission. The instru- 
ments will be designed to perform within this 
environment, which is typical of many flight 
missions. None of the instruments on the 
planning payload contains components that are 
radiation sensitive. None of the instruments 
require special shielding. 


Table 4.2-3. Identification of instrument 


components protected by covers. 
Instrument Component =~ 


PMS 


|PMS 
Magnetometer 
| LangmuirProbe 


Lanamuir Probe 
Plasma 
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Planetary Protection costing for the orbiter 
and its instruments is addressed in §4.11.7.6 
and Appendix D. The project anticipated 
changes to planetary protection and assumed 
Planetary Protection Category HI, which is 
over and above the study guideline require- 
ments. 


4.2.1.3 Payload Risk Assessment 

The planning-payload instruments show 
that no new technology development is re- 
quired to accomplish the science objectives. 
However, physical and electrical modifications 
of previous designs are required for most 
instruments to function within the context of 
the mission requirements. These modifications 
are included in mass and cost estimates. Cus- 
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tom-built components, or detectors built with a 
different form factor, are not considered new 
technology. Each instrument has strong flight 
heritage, if not for the entire system, then for 
the critical components. Risk is summarized in 
Table 4.2-4, which also mentions some mitiga- 
tion options that can reduce mass, power, cost, 
or development time, should those become 
critical to the mission. 

For some instruments, the mitigation op- 
tions include a higher-heritage alternate design 
or component that still enables the instrument 
to meet its measurement requirements. The 
planning payload instrument could use this 
alternative as the baseline, but the proposal 
team considers the risk to be so low, and the 


Table 4.2-4. Summary of instrument risk and mitigation. 


Design Heritage 
Based on Cassini 
(VIMS), MRO (CRISM), 


Risk 


Mea- 
Low 


Name Description 


High-Resolution 
Imager and 


and Chandrayaan (M3). 
Parameters from Team- 
X tool. 


Spectrometer 
(near IR) 


Titan Penetrating 


HIRIS 
Radar and 


TIPRA 
Altimeter 
PMS Polymer Mass Med- 
Spectrometer Low 
Low 
Thermal Infrared 


Ms Spectrometer W 


MAPP 





ROSINA. Testing 
complete (TRL 6) on 
prototype of changes. 
Heritage from MIRO, 
ODIN, SWAS and MLS, 
Herschel. 


Sub-Millimeter 
Spectral Sounder 





CIRS heritage. All light- 
weight components 
tested. 





Magnetometer 


Rebuild: PEPE or FIPS 


Plasma Low | (add electrons) 

USO and 
accelerometers are 
COTS. Ka/Ka UST has 


some low-heritage 


Radio Science + 


Accelerometer 


optics by using newer 


detectors. 





Med- Based on SHARAD and 
MARSIS. Lower mass. 
Low 
More bounces, electronics that 
produce more-accurate timing. 





Mitigation Options 
Flight heritage exists, but at 
higher mass. Reducing pixel 
resolution to science 
requirement (50 m) reduces 
mass by about 3 kg. 
Sufficient mass reserves 
carried to build at previously 
flown mass. 

Rebuild ROSINA, which is 
lighter but has lower 
resolution (M/AM of 3,000) 
Replace the GaN power 
amplifiers with GaAs 
amplifiers, which increases 
the average power by 2 W. 
Carry mass reserve for 
components with higher 
heritage. Heritage detectors 
are less sensitive. 


Changes from Heritage Design 
Different size optics. Lower-mass 


manufacturing techniques. Custom 


Newer, lower-mass electronics. 
Single band. 


GaN power amplifiers, now under 
development and ready in 1-2 
years. 


Smaller optics. High-Tc bolometers 
for longest wavelengths. Synthetic 
diamond beamsplitter. Pointing 
mirror from TES. More-robust mirror 
mechanism. 





Rebuild: MESSENGER, | None required Not required 
Low 
others 
Energetic Particle Rebuild: New Horizons, | None required Not required 
Low 
Spectrometer JEDI 


Langmuir Probe | Low | Rebuild: Cassini probe Not required 


None required for PEPE. For FIPS, 
add electrostatic sensor head for 
electrons 

Lower-mass USO. UST combines 
several wavelength bands in a 
single package. 


Carrying sufficient mass and 
power to rebuild either PEPE 
or FIPS. 

Existing transponders, 
without Ka/Ka capability, add 
mass and add risk (lower 
data quality) to gravity 





components. 
Notes: 
1. Low risk means minimal changes to a flight-proven instrument. 


investigation. 


2. Medium-Low risk means that design is based on flight heritage but the instrument is repackaged or that some newer-technology 


components replace older, lower-performing components. 
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benefit to be so clear, that the baseline includes 
the item in question. The GaN power amplifi- 
ers on the SMS are a good example. 

Alternative instrument concepts and tech- 
niques might be selected via the AO process to 
meet the mission objectives and measurement 
requirements as stated in the final AO. Some 
of the descriptions of planning-payload in- 
struments include discussions of alternative 
techniques, which reinforce the feasibility of 
meeting TSSM science requirements. 

With few exceptions, the individual instru- 
ments in the planning payload do not have 
internal redundancy. This is entirely the result 
of keeping the mass as low as possible. As part 
of the Phase A activities, redundancy could be 
assessed and added if deemed necessary for 
vulnerable electronic components. 

Meaningful descopes within each instru- 
ment that recover more than a few kilograms 
and/or a few watts and reduce costs are not 
apparent for the planning payload without 
significantly impacting the science return. As a 
result, instrument descopes for the planning 
payload are not specifically identified at this 
time because it would be premature to do so 
until the actual flight instruments are selected 
in Phase A. The descope strategy described in 
§4.11.7.8 makes use of only engineering 
descopes and preserves Level | science. 
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4.2.2 Instrument Descriptions 


4.2.2.1 HIiRIS 

The High-Resolution Imager and Spec- 
trometer (HiRIS) consists of an IR camera plus 
an IR imaging spectrometer that share com- 
mon electronics, thermal radiator, and some 
structure. Figure 4.2-2 is a block diagram for 
HiRIS and Table 4.2-5 lists the top-level 
performance parameters 


IR Camera 

The IR camera acquires images in three of 
the methane transmission windows, approxi- 
mately centered at 2.05, 2.73, and 5.35 um 
with 0.16, 0.16 and 0.9 um bandpasses, re- 
spectively. It has an Instantaneous Field of 
View (IFOV) of 16.7 urad yielding a pixel 
footprint on the surface of 25 m from a 
1500 km altitude orbit. The detector 1s 2048 
pixels wide covering a nadir swath 50 km wide 
on the surface. The detectors are made of 
HgCdTe and are passively cooled to 70 K for 
good SNR. 

The camera uses a pushbroom imaging ap- 
proach to facilitate mapping from the circular 
science orbit. Three separate line-array detec- 
tors with superimposed bandpass filters pro- 
vide the three-color coverage. Distant imaging 
at greater distances outside the circular science 
orbit 1s accomplished using slow, smooth 
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Figure 4.2-2. HiRIS block diagram. 
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Table 4.2-5. HiRIS performance. 






Parameter 
Spatial resolution 


Instrument 


Capability 
50 m from 1500 km 
altitude 
16.7 urad (normally 
2 x 2 binned 





IFOV 





Spectral bands 2.05+0.08 um, 
2.73+0.08 ym, 
5.39+0.45 ym 


altitude 
Integration time 53 ms (2 x 2 binned 
mode 


SNR at zero phase 147 in 5.35 ym band, 
2x 2 binned 


Aperture 30 cm 


Camera 


f/# /3.6 


Spatial resolution 250 m from 1500 km 
altitude 


83.5 Urad (normally 


Spectral range ae - ‘4 um and 
Spectral resolution - = a a 10 nm 
in MWIR 


| Spectral channels channels ae 


Spectrometer ce ms minimum: 


267 ms 2x2 binned 
no IMC; longer with 
IMC using scan 
mirror 


SNR at zero phase 138 with 10x IMC 
and 2 x 2 binning 


Aperture 9cm 


f/f (/2.4 


spacecraft scanning to build up spatial cover- 
age. However, a framing camera approach 
could also be used. This approach would make 
distant observations easier and would allow 
use of the same type of detector for both the 
camera and the spectrometer but would require 
either separate area-array detectors to provide 
the color coverage or the addition of a filter 
wheel. 

The camera optics include a 30 cm diameter 
aperture and operate at f/3.6. The IR camera is 
based on heritage from the Mars Global Sur- 
veyor (MGS) Mars Observer Camera (MOC) 
(Malin et. al. 1992, and Malin and Edgett 
2001), the Mars Reconnaissance Orbiter 
(MRO) High-Resolution Imaging Science 
Experiment (HiRISE) (McEwen et. al. 2007), 
and the Cassini Visual and Infrared Mapping 
Spectrometer (VIMS) (Brown et. al. 2004). 
The camera swath width allows complete 
global coverage of Titan with about 


Fcc time 
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325 swaths or in about 65 days of continuous 
dayside mapping. 

Camera data are normally binned into 2 x 2 
pixel samples for mapping; unbinned data may 
be taken of selected areas to provide maximum 
spatial resolution. For the orbital ground speed 
of 0.938 km/s at 1500 km altitude, the maxi- 
mum exposure time for one 2 x 2 binned pixel 
of smear is 53 ms, which will provide adequate 
SNR (~100 near the sub-solar point) for each 
channel. Twelve-bit data encoding is assumed. 
Real-time data reduction by a factor of 3 1s 
envisioned via a standard lossless data com- 
pression algorithm performed within the in- 
strument FPGA. The data are transferred to the 
spacecraft C&DH at an output data rate of 
307 kbps per color in the full-resolution 
(25 m/pixel) mode and at 77 kbps per color in 
the typical 2 x 2-pixel binned mode. Data rates 
to onboard memory and to the ground can be 
tailored to available rates and volumes by 
adjusting the instrument duty cycle, the map- 
ping coverage, the number of colors used, and 
the degree of pixel binning. 

During Enceladus encounters, global im- 
ages will be acquired from ~15,000 km range 
and will yield a_ spatial resolution of 
~0.5 km/pixel. Acquiring these data will re- 
quire smooth spacecraft scanning to build up 
spatial coverage. During close flybys, data will 
be acquired from a range of ~600 km yielding 
a spatial resolution of 30 m/pixel and a swath 
width of 30 km. At 1000 km the ground speed 
will be 2.0 km/s, allowing a maximum expo- 
sure duration of 15 ms for one binned pixel of 
smear, yielding a SNR of ~75 at 5 um. At the 
shorter wavelengths where the solar irradiance 
is greater, the SNR will be much higher. Dur- 
ing these closest flybys, data will need to be 
recorded for all three wavelengths simultane- 
ously. 


IR Spectrometer 

The IR Spectrometer (IRS) covers a wave- 
length range of 0.85 to 2.4 um with a spectral 
resolution of 5 nm and a second range of 4.8 to 
5.8 um with a spectral resolution of 10 nm, 
yielding a total of 410 spectral channels. In 
typical operation, up to 300 spectral channels 
located within the atmospheric methane trans- 
mission windows (including the wings of the 
windows) will be selected for downlinking. 
The spectrometer is an optically fast Offner 
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imaging spectrometer with high spectral uni- 
formity across the detector. The foreoptics 
have a 9 cm aperture and operate at f/2.4. The 
optics are cooled to 120 K. The 1024 x 1024 
pixel HgCdTe detectors are passively cooled to 
~70 K to yield acceptable signal-to-noise 
performance. The spectrometer IFOV 1s 
83.5 urad yielding a footprint of 125 m/pixel 
from an altitude of 1500 km. The swath width 
at nadir is 128 km across track. 

Adequate SNR and proper spectral sam- 
pling requires 2x2 pixel binning with an 
effective footprint of 250 m from 1500 km. A 
scan mirror 1s located in front of the optics for 
use 1n Image motion compensation (IMC). Use 
of IMC in the 1500 km science orbit allows 
integration time to be increased to yield ade- 
quate SNR (©500:1 at 2 um and >150:1 at 
5 um). Using IMC to increase the integration 
time to 2.67 s and acquiring coverage of 
512 binned pixels along track to produce a 
Square image requires about 23 minutes with a 
range of emission angles of +34°. Alterna- 
tively, the scan mirror can be fixed to obtain 
extended along-track swaths using nadir point- 
ing; however, 8 x 8 pixel spatial binning (1 km 
samples on the surface from 1500 km altitude) 
would be required in this mode to achieve 
adequate SNR while maintaining full spectral 
resolution. Observations of distant objects 
during the Saturn Tour Phase of the mission 
(e.g., observations of Enceladus) will also be 
possible by using the scan mirror to build up 
spatial coverage. During such imaging it will 
be possible to return all 410 spectral channels 
for each pixel. The spectrometer draws on 
heritage from the Chandrayaan Moon Miner- 
alogy Mapper (Mouroulis et al. 2007), Cassini 
VIMS, and the Mars Reconnaissance Orbiter 
Compact Reconnaissance Imaging Spectrome- 
ter for Mars (CRISM). 

At 12 bits/pixel, the raw output data rate 
from the spectrometer 1s 38 Mbps for output of 
410 spectral channels unbinned. Channel 
selection is performed within the instrument. A 
variety of spatial and spectral editing and 
binning modes will be implemented in the 
instrument FPGA along with lossless data 
compression. As for the camera, data rates to 
onboard memory and to the ground can be 
tailored to available rates and volumes by 
adjusting the instrument duty cycle, the map- 
ping coverage (swath width and length), the 
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number of spectral channels returned, and the 
degree of pixel binning. A typical scheme 
might involve 10x IMC, 2 x2 binning, and 
spectral editing down to only 300 channels 
yielding an output rate for compressed data of 
~225 kbps. One interesting option for cloud 
studies would be to bin pixels both spatially 
and spectrally to produce broad bandpass 
images in selected bands while covering a 
wider FOV than the IR camera can. 

Spectra of Enceladus will be acquired at 
two spatial resolutions: 1 km/pixel providing 
global coverage, and regional coverage at 
300 m/pixel. Lower resolution data will be 
acquired at a distance of 6,000 km and will 
require smooth spacecraft scanning for the 
second spatial dimension. The _higher- 
resolution data will be acquired from a range 
of ~1,800 km with a ground-track speed of 1.2 
km/s With 10x IMC and 2 x 2 binning, expo- 
sure durations >2.0 ms will be possible, yield- 
ing an adequate SNR. 


Accommodation Requirements 

The HiRIS volume is estimated to be 
30 x 50 x 60 cm for the optics and detectors 
plus a 7x 15x20 cm electronics box. The 
mass is estimated to be 28.4 kg. The power 
interface from the spacecraft 1s 28 V DC. 
When operating either the camera or spectro- 
graph separately, the average power 1s 28 W; 
when operating both simultaneously, power 1s 
32 W. The data interface is provided by 
SpaceWire to handle the occasional high raw 
output data rates. The instrument is thermally 
isolated from the spacecraft. Cooling is pro- 
vided by a passive radiator viewing approxi- 
mately along the +X, -Y, -Z unit vector with a 
FOV of about 0.3 sr to dark space. Re-closable 
covers are included for the optics apertures and 
the radiator to protect against contamination 
during launch and aerobraking. 

The instrument must have a clear FOV of 
20°. The instrument must be aligned to within 
2mrad of nadir and with the detector array 
lines within 2 mrad of normal to the ground 
track when in the circular science orbit. This 
alignment is sufficient to enable coordinated 
measurements with other nadir-pointed in- 
struments without producing smear due to 
pointing and yaw errors. In-flight observations 
will determine HiRIS alignment to the limit of 
the ACS accuracy, which is better than 
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150 urad. Pointing stability of <60 wurad/s is 
required. Standby power of 12 W is required to 
maintain temperatures within thermal limits 
when not operating. No delay for thermal 
stabilization is required to resume operations 
after being in standby. When HiRIS is off, the 
survival temperature for the electronics is 
—30°C. 

The HiRIS mass estimate is derived from 
the MOC camera (24 kg) and M° spectrometer 
(8 kg) analogy instruments. M° is modified by 
increasing the optics speed from f/3.5 to f/2.4 
and adding a scanning mirror and optics and 
radiator covers for a mass increase of 5 kg. 
Combining these two instruments into a single 
package is estimated to result in mass reduc- 
tions of 3 kg in mechanical structure, 2 kg by 
sharing a thermal radiator, and 3.6 kg in shared 
electronics such as the FPGA, power condi- 
tioning, thermal control, and data interface. 
The HiRIS power estimate of 28 W is based on 
the average of the analogy instrument power 
levels for MOC (19 W), VIMS (26 W), and 
CRISM (38 W) and a JPL Team X conceptual 
design model estimate of 27 W for the IR 
camera. Since most of the HiRIS electronics 
and thermal control are shared between the 
camera and the spectrometer, the difference in 
power to operate either instrument is insignifi- 
cant, and the increase in power required to 
operate both instruments simultaneously is 
estimated at an additional 4 W. 

Heritage 

Figure 4.2-3 shows some of the heritage 
instruments that form the basis of the HiRIS 
design. No new technology is required for 
HiRIS; however, the packaging of the various 
components is new and the detectors will be 
custom procurements. The low-mass optics are 
also custom designs, but well within the capa- 
bility of current technology. If a lower-mass 
instrument is necessary, then increasing the 
imager IFOV from 25 m to 50m will reduce 
the mass by 3 kg. This modification eliminates 
some operational flexibility and reduces the 
maximum resolution of the imager, but still 
meets the minimum science requirements. 
4.2.2.2 Titan Penetrating Radar and Altimeter 

The subsurface sounder instrument for the 
planning payload is the single-band Titan 
Penetrating Radar and Altimeter (T1PRA). This 
instrument is based on successful sounders that 
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(c) Moon Mineralogy Mapper 


Figure 4.2-3. HiRIS draws from several suc- 
cessful instruments: (a) CRISM, (b) VIMS, and 
(c) the Moon Mineralogy Mapper. 


have flown on missions to Mars: the Mars 
Advanced Radar for Subsurface and Iono- 
spheric Sounding (MARSIS) instrument (Seu 
et al. 2007) on board ESA’s Mars Express and 
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the Shallow Radar (SHARAD), a_higher- 
frequency instrument on MRO. MARSIS 
(Picardi et al. 2005) is a multiband, synthetic- 
aperture, orbital sounding radar that operates 
in four 1 MHz frequency bands between 1.3 
and 5.5 MHz. At an operating frequency above 
20 MHz, the TiPRA can have sufficient band- 
width to produce better altitude resolution and 
smaller footprint. This system is more similar 
to SHARAD and has an advantage that the 
required length, 10 m, of the dipole antenna 1s 
shorter than the lower-frequency alternatives. 
The higher frequency will provide high spatial 
resolution (footprint and depth) for studying 
the subsurface above 3km depth at high 
(10 m) vertical resolution. For measurements 
at Enceladus, the deeper sounding depth re- 
duces the veridical resolution to 100 m, de- 
pending on the specific range (see Phillips et 
al. 2008 for an example of instrument capabil- 
ity). 

TiPRA will have a minimum instantaneous 
bandwidth of 10 MHz. This bandwidth corre- 
sponds to a range resolution close to 10m in 
free space and better than 10 m in other medi- 
ums of interest such as ice. The horizontal 
resolution of the instrument in the cross track 
direction is ~5 to 10 km assuming an operation 
altitude of 1500 km, and along track resolution 
is Doppler-sharpened 1—2 km. The SHARAD 
instrument nominally operates at 700 Hz pulse 
repetition frequency. SHARAD transmits a 
chirp that spans 10 MHz over an 85 us period. 
For TiPRA, peak transmitted power out of the 
10 m dipole antenna is ~100 W, which is more 
than the 10 W SHARAD radiated power be- 
cause of the Titan spacecraft’s higher altitude. 
The radar’s duty cycle is low (~1%), so the 
overall DC power consumption 1s ~25 W. This 
actual power consumption can be lowered 
further by relying on an ASIC-based on-board 
processor. Table 4.2-6 contains additional 
specifications for the TiPRA instrument. 

Coherent azimuth sums are performed on- 
board with a resulting signal-to-noise ratio for 
a simulated Titan surface of 25 to 45 dB at the 
operating altitude range of 1500 km. The wide 
range in the estimate of the SNR is due to 
uncertainties in the scattering properties of the 
surface and in the dielectric constants. This 
SNR is approximately the same performance 
as SHARAD at Mars owing to the higher 
operating altitude but at a 10 dB higher trans- 
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Table 4.2-6. TiPRA performance. 


Parameter 


Value 





Mass 
RF transmitted power 100 W 





10 MHz 





mitted power than SHARAD. The SNR is 
further enhanced by coherent azimuthal sums, 
which lower the cross-track spatial resolution 
to 10 km. Given that targets of interest for 
subsurface sounding (such as the low-latitude 
sedimentary basins, or the polar hydrocarbon 
seas) have horizontal extents of hundreds of 
km, a 10 km resolution 1s adequate. 

Currently, the Titan surface models—which 
are not based on altimeter data with high 
spatial resolution—are too preliminary to 
provide good surface-clutter estimates for 
TiPRA measurements. However, on Titan, 
there are many areas where there 1s no ambi- 
guity due to the surface being very smooth. 
Moreover, in areas of high clutter, there are 
techniques that use parallel tracks to discrimi- 
nate between surface clutter and depth return; 
examples of these techniques were demon- 
strated using SHARAD data in areas where 
MOLA 1s not sufficiently high res to detect all 
clutter. For Enceladus, some of the deep re- 
turns will not be confused with surface clutter, 
which is stronger at near range. 


Accommodation Requirements 

TiPRA employs a 10 m antenna forming a 
dipole oriented perpendicular to the nadir axis 
and either parallel or perpendicular to the 
velocity vector. The SHARAD-style antenna 
consists of simple conducting wires supported 
by a 3.8 cm diameter fiberglass tube that 1s 
folded and compressed into a compact box 
prior to deployment. Figure 4.2-4 shows the 
electronics and stowed antenna from 
SHARAD. Alternate antennas are available, 
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Figure 4.2-4. SHARAD electronics and folded 
antenna (Seu et al. 2007). 


including compressed-spring antennas used on 
the Solar Terrestrial Relations Observatory 
(STEREO). For Titan, the antenna is mounted 
on the orbiter top-side deck and 1s self- 
deployed upon release by pyro-mechanisms. 
To enable use of TiPRA at Enceladus and to 
capture the potentially remarkable data—a 
direct measurement of the ice thickness that is 
not based on models—TiPRA has two com- 
plete dipole antennas. The first antenna 1s 
deployed after the low altitude Titan 5 flyby 
and captures Enceladus data during flybys. 
This first antenna is then jettisoned so that it 
does not create any risk during aerobraking at 
Titan. The antenna will be jettisoned following 
the last Enceladus flyby and prior to the low 
altitude Titan 14 flyby (Table 4.3-7) such that 
the antenna’s trajectory does not pose any 
planetary protection risk to either Enceladus or 
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Figure 4.2-5. TiPRA functional block diagram. 
Physically, the TiPRA consists of the antenna 
and electronics packaged in two or three units. 


First Antenna 


Titan. The second antenna is then deployed 
once the spacecraft is in circular orbit around 
Titan. To ensure no interference with the sec- 
ond antenna, TiPRA contains an RF switch 
between the antennas. The second antenna, 
along with the ejection system and all secon- 
dary hardware and electronics, has a mass of 
2 kg. This approach is lower mass and lower 
risk than constructing a retractable antenna or 
a single antenna that could survive aerobrak- 
ing. 
Each of TiPRA’s 10 m dipole antennas is 
physically two 5 m poles, and each dipole has 
a stowed volume of 1.5 x 0.3 x 0.2 m. 

The TiPRA functional block diagram 1s 
shown in Figure 4.2-5. The transmitter match- 
ing network box is located close to the an- 
tenna. The digital electronics and receiver are 
located in a separate box, which could be 
remotely located. The two boxes can be com- 
bined to save mass if needed. The digital 
electronics contain an ASIC-based processor to 
reduce mass and power. The TiPRA transmitter 
is a HF-band solid state transmitter capable of 
operating at 400 W peak transmit power. The 
transmitter system delivers the RF energy to 
the dipole antenna through a matching network 
system. 

Electromagnetic interference must be con- 
sidered in the spacecraft design from the start. 
These requirements have been flowed down to 
all spacecraft and science subsystems. Special 
care must be taken in shielding cables and 
other subsystems. The EMC plan to accom- 
modate the radar should be in place from the 
beginning stages of the spacecraft design. 
There are no unusual or difficult requirements 
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as long as the EMC implications are consid- 
ered during the design and development of the 
spacecraft. 

There are three operating modes for the T1- 
PRA. Most operation is in the altimetry mode, 
which has a data rate of 20—30 kbps and will 
be gathered over the entire surface. Since its 
data rate is ten times higher, the sounder mode 
will be used in more of a targeted-type opera- 
tion to examine geological forms of interest. 
Section 4.6 on operations shows that there is 
sufficient downlink available to capture the 
interesting geological features with a factor-of- 
three margin, even with conservative assump- 
tions. 

The final mode is the burst mode, where 
TiPRA sends the raw data rate of 10 to 20 
Mbps. The spacecraft bus accommodates this 
high rate with a SpaceWire connection to the 
C&DH processor. Burst mode is used for short 
durations, approximately 30 s, for diagnostics 
on the instrument, to verify the compression 
algorithms, and to allow on-ground focused 
processing of the data, providing the highest 
resolution images of specific areas. 

The TiPRA instrument contains 256 Mb of 
internal non-volatile memory. TiPRA relies on 
its own processing capability. Range compres- 
sion, pre-summing, Doppler filtering, data 
averaging, and resampling are done internal to 
the instrument to reduce its normal output data 
rate to ~280 kbps. 

For non-TiPRA orbits, the instrument will 
be off. T1PRA requires standby power of 15 W 
for 15 min to warm up from a cold start. 


Heritage 

The TiPRA mass and power are derived 
from existing instruments, primarily SHARAD 
and MARSIS. The antenna and cable mass are 
scaled for the antenna size. The electronics 
(transmitter, receiver, and digital processor) 
are based on SHARAD, but modified for the 
higher transmitted power and by replacing the 
DSP processor with an ASIC. The power 
required by the TiPRA transmitter 1s approxi- 
mately 4 W higher than SHARAD, but the 
digital electronics use approximately 4 W less 
due to the improved processer. 

The risk in TiPRA development is the low 
mass and power nature of the instrument. In 
order to achieve the expectations for power 
and mass, an ASIC-based or FPGA-based 
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processor is required. SHARAD contained a 
DSP-based on-board processor that was 
2-3 kg heavier than required by currently 
available technology. Since TiPRA’s required 
processing 1s well within the capability of 
current ASIC technology, the residual risk 1s in 
accomplishing the development on schedule. 
With a planned launch in 2020, ASIC devel- 
opment is unlikely to be an issue. 


4.2.2.3 Polymer Mass Spectrometer (PMS) 

The mass spectrometer for the planning 
payload is the PMS, a multiple-bounce time- 
of-flight (MBTOF) mass spectrometer. The 
PMS is derived from the Rosetta ROSINA 
RTOF and uses two time-focusing 10n sources 
and a sophisticated gas inlet/ aerosol sampling 
system to make high  mass-resolution 
(M/AM>10,000), high sensitivity (<5 ppb) 
measurements of Titan’s atmosphere and 
ionosphere. 

Three gas inlets feed two conventional elec- 
tron bombardment ion sources (Waite et al. 
2005; Balsiger et al. 2007). The first inlet 
feeds an “open” ion source used to measure 
ambient ions (positive and negative) and neu- 
tral atoms, including reactive ones. These 
species travel through the source without 
contacting surfaces that might cause chemical 
reactions that invalidate the measurement. The 
second inlet feeds non-reactive neutral species 
into an antechamber (reactive neutrals do not 
progress past the antechamber) from which 
they are leaked into a “closed” ion source. The 
third inlet feeds an aerosol sampling system 
designed to collect aerosols from 0.002 to 
I um in size and pyrolyze them to determine 
their monomer structure. Aker valves and 
manifolds for the gas inlet / aerosol sampling 
system are flight proven. 

A storage-type source is used as the closed 
ion source. It traps ~100,000 ions in a potential 
well created by the ionizing electron beam. 
Once the well is filled, a fast (for example, 
+300 V, 5 ns) pulse applied to the back of the 
source ejects ions into the MBTOF packet. The 
spectrograph processes spectra as fast as the 
ion trap fills, so the duty cycle of the MBTOF 
can approach 100%. When operating at the 
nominal rate of 10,000 spectra per second, the 
storage trap fills when the ambient pressure is 
greater than 10°’ Torr. For the open source, the 
PMS uses an orthogonal injection ion source 
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Figure 4.2-6. (a) Block diagram and (b) drawing of the PMS. 


(Balsiger et al. 2007), which compensates for 
the energy dependence of ions with different 
masses entering the source at orbital speeds 
(approximately 0.04 eV/amu). 

Negative ions are measured using the open 
source by switching all of the polarities on 
potential surfaces. These surfaces include the 
electrostatic ion push/pull extractor, the elec- 
trostatic analyzer plate, the drift tube, the 
mirrors, and the detector. This is accomplished 
using bipolar power supplies, which adds 
about 2 kg and 2 W to the monopole power 
supplies. 

Time-focused ion packets enter the MBTOF 
through mirror | (Figure 4.2-6), which is 
gated off and then on to let the ions pass. The 
ion packets then travel through the flight tube 
until they encounter mirror 2 and are reflected. 
Ions then return to mirror 1, where they are 
again reflected, repeating the bounce cycle as 
many times as desired. For ions of mass M 
with energy U bouncing N times between 
mirrors separated by distance L, then 


M/AM = (NL/At)(M/2U)"”” 


where At is the width of the ion packet. This 
shows that by maintaining time focus increas- 
ing N increases resolution up to a practical 
limit N~25 corresponding to M/AM~15,000 
for MBTOF. Once the desired number is 
reached, the potential on mirror 2 1s lowered, 
allowing ions to reach the detector. MBTOF 


mirrors and lenses maintain At ~ 5 ns over 25 
bounces with <50% loss of intensity. 

Since N can be selected at will, low- 
resolution (LR) and high-resolution (HR) 
modes can be defined that take full advantage 
of this flexibility. In LR mode, ions execute no 
bounces, producing a complete survey mass 
spectrum at a resolution of ~500. In HR mode, 
multiple bounces are employed to increase 
resolution. The LR and HR operational modes 
can be alternated in any desired pattern. 

PMS ses a 24 stage discrete dynode Mag- 
neTOF '™ detector, which has the advantage of 
two signal outputs: a low-gain (10°) analog 
pickoff and high-gain (10°) analog pickoff. A 1 
GS/s ADC digitizes both the low-gain wave- 
form and the high gain signal. The combina- 
tion results in a total dynamic range of 3x10° 
per spectra, which is essential for measure- 
ments of neighboring isotopic species with 
widely varying abundances. Spectra are col- 
lected and co-added at a rate of 10 kHz, pro- 
ducing an effective dynamic range that ex- 
ceeds the mission requirement of 10°. The 
detector and the ADC system have been proto- 
typed and tested at detector counting rates up 
to 2 MHz. 

By co-adding spectra, the PMS data rate is 
tailored to its allocation. The highest data rates 
are best when the densities and composition 
are expected to have the highest variability 
such as during flybys through the plumes of 
Enceladus, or during deep-atmosphere sam- 
pling at Titan. During initial operations, the 
three inlet systems will each collect data for 
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1/3 of each second. Depending on early results 
and on the science goals of a particular obser- 
vation, the science team can vary either the 
integration period, the allocation among the 
three inlet systems, or both. 

During the Aerobraking Phase of the mis- 
sion, PMS will use the full mass range, up to 
10,000 Da. Once in circular orbit, where the 
heaviest polymers are absent, using the lower 
mass range, up to 500 Da, reduces power 
consumption from 47 W to 25 W. 

To maintain a high degree of chemical 
cleanliness, the ion sources, optics and detec- 
tors are mounted in a single vacuum enclosure 
that is baked out prior to launch and then 
sealed by separate captive covers over each 
gas inlet. The covers, which use the same 
mechanism as the Rosetta ROSINA Reflectron 
Time-of-Flight are released following orbit 
insertion. Calibration and purge gases are 
carried in separate cells and can be fed to 
either 10n source. 

The Titan atmosphere itself is a potential 
source of contaminants. PMS includes heaters 
for out-gassing and bake-out. These heaters 
raise the temperature of the source chamber 
and antechamber to remove material that may 
have become attached to the walls. 


Accommodation Requirements 

PMS is mounted on the Titan orbiter space- 
craft so that it has clear view of both ram 
directions. To provide a clear view in the —Z 
(aerobraking ram) direction, the PMS must be 
located near the —Z end of the spacecraft. 
Since this is the area of the spacecraft where 
the main engine and the ASRGs are located, 
the PMS is closer to these parts of the space- 
craft than is desired in an ideal layout. (See the 
spacecraft bus description, §4.4, for the deci- 
sions and design that drove the spacecraft 
configuration and ram directions.) The PMS 
can be isolated from the ASRG mechanical 
and thermal effects, but the PMS performance 
may be degraded (slightly higher background 
noise) due to radiation. The specific effects 
and any required mitigation depend on the 
final technology chosen for the PMS, but the 
experience of Cassini indicates that mass 
spectrometers can function well in the vicinity 
of radioisotope power supplies. The proximity 
of the main engine means that the PMS cannot 
operate effectively during AV maneuvers, but 
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no PMS operations are planned during these 
events. If future analysis indicates that thruster 
contamination will have a lasting effect on 
PMS, then the final PMS design can include a 
multiple-use mechanism for the PMS con- 
tamination cover such as the mechanism on 
ROSINA. The spacecraft attitude-control 
thrusters are located at both +Z and —Z areas 
of the spacecraft. This places some attitude- 
control thrusters near the PMS, and the PMS 
data will be affected if the thrusters are used 
while the PMS is taking measurements. How- 
ever, the spacecraft design may not require 
attitude control thrusting during aerobraking. 
If thruster use 1s unavoidable, only the thrust- 
ers at the +Z end of the spacecraft, away from 
PMS, will be used. This approach reduces and 
possibly eliminates PMS contamination during 
low-altitude sampling. Thruster use for mo- 
mentum-dumping operations (while in circular 
orbit) will be planned, mitigating their effect 
on PMS science. 

To accommodate the two FOV directions, 
the PMS is mounted on a rotating platform that 
increases the PMS mass by 3 kg (prior to 
adding contingency). This  stepper-motor 
mechanism is based on the Cassini Plasma 
Spectrometer (CAPS) rotating mechanism on 
Cassini. 

The closed ion source has unobstructed 60° 
half-angle FOVs centered on each gas ram 
direction (Figure 4.2-1b). The open source has 
7.5° half-angle FOVs in the same directions. 
Special attention will be given to spacecraft 
attitude control (§4.4) to ensure that the appar- 
ent gas ram vector is within the open source 
FOV during periapsis passes. Electrostatic 
cleanliness requires that surfaces within 1 m of 
INMS are conductors held at spacecraft 
ground potential. 


Heritage 

The PMS is based on the Rosetta Rosina 
Reflectron Time-of-Flight (RTOF) now on its 
way to a comet. Its characteristics are summa- 
rized in Table 4.2-7. The enhancements in- 
clude multiple bounces and improved dynamic 
range of the detector. To test the enhancements 
that are required for PMS, SwRI has built and 
successfully tested two MBTOF prototypes 
developed under a Mars Scout Phase A study. 
The result is a high precision prototype incor- 
porating all key performance features required 
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Table 4.2-7. PMS characteristics 
and performance summary. 
Instrument Type | 
| Mass | ~—S—iC‘iPower~——s|_—sCDaata Rate | 
Characteristics 


Rad hard custom 1 GS/s ADC with 2 GHz 
Rad hard time to digital converter (TDC) 


Capability 


>10/ 
>108 
1 to 10* amu/e- 


>10,000 


TOF Measurement 


Parameter 
Dynamic Range: 
Detector 
Signal acquisition 
Mass/charge Range 
Mass Resolution, 
M/AM 


3x10! 
3 x 108 
1 to 10* amu/e- 


>13,000 





Open source <10* 
ions/cm? sr sec: 
Closed source 


Open source 102 
ions/cm sr sec; 
Closed source 104 
particles/cm® 


Sensitivity 


<10° particles/cm? 
7.5° open source; 
>45° closed 


Angle Response 
(FWHM) 


7.5° open source; 
60° closed source 
source 





Time Resolution 


of a flight instrument including gas inlet sys- 
tem, both ion sources, high voltage pulsers, 
complete TOF optics and the detector all 
Operating in a vacuum (space-like) environ- 
ment. Thus, all essential PMS technologies 
and functional capabilities in this instrument 
have been demonstrated. 

Data in Figure 4.2-7a were taken with the 
PMS prototype (Figure 4.2-7b). The figure 
demonstrates the resolution performance of the 
instrument by showing separation of the mass 
doublets '’C'°O/'*N''N. This resolution of 
>13,000 is sufficient to resolve other doublets 
such as C'O/"*NPN and 
c'0"0/"C'O""O. Other tests include 
'°Xe abundance measured in air (8 parts per 
billion with S/N >3) using a 12-bounce spec- 
trum with 1 s accumulation. Thus, tests of the 
prototype of this PMS instrument demonstrate 
sufficient resolution and sensitivity to meet the 
Titan orbiter science requirements. 

The mass estimate of 29.2 kg is based on 
adding the following to the 15 kg mass of 
ROSINA: 3 kg for the actuator, 2.5 kg for 
negative ion electronics, 2 kg for additional 
pulsars and housing, 2.5 kg for a separate 
electronics housing and cabling (ROSINA 
electronics where integral with the sensor), 


Separation of CO from N 
Resolution: t(2At = 13,500 





958600 958800 959000 959200 959400 959600 959800 
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Conceptual design 
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(b) 
Figure 4.2-7. (a) Spectra obtained June 2008 
from (a) PMS prototype. 


1.5 kg for the gas inlet system, and 2 kg for the 
new detector, its housing and electronics, and 
the TOF structure. 

There are other technical approaches avail- 
able to achieve the science measurements 
requirements allocated to the PMS. Some 
approaches have higher heritage with less 
performance, and others have less heritage but 
other technical advantages such as lower mass 
and power. The AO will solicit instruments 
based on the science requirements, and the 
selection board chooses the best balance of 
performance, cost, and risk. This PMS demon- 
strates that the science measurements can be 
obtained within the capabilities of current 
technology. 


4.2.2.4 Sub-Millimeter Sounder 

The Sub-millimeter Sounder (SMS) is a 
passive microwave spectrometer that makes 
radiance measurements of atmospheric emis- 
sion lines at very high spectral resolution 
(>10’) to determine atmospheric composition, 
temperature, and dynamics. Measurements are 
made in a tunable (~100 GHz) sub-mm wave- 
length band. The principal components of the 
SMS are 1) an articulated (single axis) aperture 
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Figure 4.2-8. SMS instrument block diagram. 


for collecting the RF signals from the atmos- 
phere, 2) a front-end heterodyne receiver, 3) a 
back-end processor, and 4) the associated 
electronics. A block diagram of the SMS 1s 
shown in Figure 4.2-8. The receiver is tunable 
and uncooled. The SMS is derived from hert- 
tage instruments such as the Microwave In- 
strument for the Rosetta Orbiter (MIRO) 
(Gulkis et. al. 2002), the Microwave Limb 
Sounder (MLS) on Aura (Waters et. al. 1999), 
the Submillimeter Wave Astronomy Satellite 
(SWAS) (Melnick et al. 2000), and the sub- 
mm radiometer on the ODIN spacecraft 
(Hjalmarson et al. 2003). 

The antenna is a 15 cm parabolic dish. It 1s 
mounted on a turntable with a bull gear allow- 
ing for one-dimensional articulation so that 
SMS can view both the limb and nadir without 
requiring spacecraft attitude changes. The 
15 cm dish provides a half-power-beam-width 
(HPBW) of 4 mrad at 600 GHz. 

SMS will observe in the limb and nadir di- 
rections using the articulated antenna to switch 
between targets. Table 4.2-8 contains the 
performance parameters for SMS. Limb ob- 
servations will view either normal to the orbit 
plane in the anti-solar hemisphere or in the 
orbit plane. The articulation system of the 
primary antenna will provide in-plane vertical 
and nadir profiling, and a spacecraft rotation 
will provide cross-track limb profiling. Slow 
vertical scanning across the atmosphere at the 
limb is required. In addition, blank sky and 
distant celestial targets will be observed for 
calibration. The integration time required for 
good SNR 1s 60s (per scan step). The output 
data rate is 14 kbps. Onboard data processing 
will be performed by the spacecraft computer. 


Table 4.2-8. SMS performance. 
| Parameter | VEIN) 


Frequency range (preliminar 540-640 GHz 
Bandwidth 1 GHz 
12 km 


Spatial and vertical resolution 
from 3,000 km distance 


Integration time 


1K in 1 minute; 
0.1 Kin 1 hour 


Sensitivity 





The SMS electronics are derived from the 
MIRO electronics. Some of the improvements 
include a tunable synthesizer and the electron- 
ics to articulate the primary antenna. Replacing 
the MIRO RAD6000 processor with an FPGA- 
based processor saves both mass and power. 


Accommodation Requirements 

SMS mass is estimated at 12.3 kg. The vol- 
ume (exclusive of the antenna) is about 
20 x 20 x 20 cm. The average operating power 
for SMS is 45 W with a standby power level of 
10 W. Two hours at the operating power level 
are required for instrument stabilization when 
coming from standby before science data can 
be gathered. SMS requires 28 V DC from the 
spacecraft. SMS is thermally isolated from the 
spacecraft. The data interface is standard RS- 
422. 

The mass and power estimates for SMS are 
based on heritage from MIRO, a deep space 
heterodyne instrument operating at ~557 GHz. 
While SMS power estimates are similar to 
MIRO, the SMS mass is approximately 40% 
less than MIRO due to 1) single band instead 
of dual band; and 2) use of a smaller and 
lighter primary. 
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Using four times the HPBW, the FOV of 
the instrument is ~0.9°. Pointing accuracy of 
1 mrad with stability of 0.5 mrad over 10 s 1s 
required. Nadir and limb viewing in the circu- 
lar science orbit each require a clear FOV of 
20°. The SMS uses signals from the spacecraft 
USO as a frequency reference in processing its 
data. 


Heritage 

The SMS has direct inheritance from the 
MIRO instrument (Figure 4.2-9). It is simpli- 
fied with a single band versus two and a 
smaller, lighter antenna. There is only one 
component on SMS that is under development: 
a GaN power amplifier that JPL 1s developing 
with industry and is scheduled for availability 
in 1-2 years. Should this not be available, 
space-qualified GaAs power amplifiers will be 
used, increasing power consumption by 2 W. 


4.2.2.5 Thermal IR Spectrometer 

The Thermal IR Spectrometer (TIRS) 
makes radiance measurements in the range of 
30-1400 wavenumbers (7-333 um) to deter- 
mine atmospheric temperatures along with 
atmospheric composition, winds, and surface 
temperatures. Spectral resolution is achieved 
using a Fourier transform spectrometer (FTS) 
and ranges from 0.1 to 15 wavenumbers de- 
pending on the scan time used (1 to 120s). 
Three different detectors are employed to 
cover the spectral ranges from 7-9 um, 9- 
17 um, and >17 um. The two shorter wave- 
length detectors are HgCdTe arrays of 1x10 
pixels; the long wave detector is a 1 x 4 pixel 
high critical temperature (Tc) superconductor 
bolometer array. Spatial resolutions are 
3.0 mrad for the HgCdTe arrays and 4.3 mrad 
for the bolometer. All detectors are cooled to 
around 80 K using a passive radiator. 

Like CIRS (Flasar et. al. 2004), the TIRS 
opto-mechanical structure is primarily an 
aluminum alloy. The optics aperture is 25 cm. 
The telescope is a classical Cassegrain, f/6 
overall, with a f/0.7 paraboloidal primary and a 
hyperboloidal secondary. The design includes 
a sunshade. 

Optics are maintained at about 170K. A 
pointing mirror will allow the instrument to 
view nadir or the limb and will also allow 
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Figure 4.2-9. The Rosetta MIRO 
millimeter spectrometer. 


sub- 


views to space, while an internal shutter pro- 
vides a warm source for a two-point calibra- 
tion. TIRS has extensive design heritage from 
the Cassini Infrared Spectrometer (CIRS) 
instrument, the Mars Express Planetary Fou- 
rier Spectrometer (PFS), and the Mars Global 
Surveyor Thermal Emission Spectrometer 
(TES). Signal-to-noise ratios comparable to 
those achieved by CIRS are expected. A block 
diagram of TIRS is shown in Figure 4.2-10. 

The performance of TIRS is shown in Ta- 
ble 4.2-9. The raw TIRS science data are 
interferograms. TIRS science data channels are 
digitized to 12 bits, and numerically filtered 
and re-sampled to 16 bits. Loss-less data com- 
pression is applied last, taking advantage of 
the nature of the interferogram signal (large 
near zero path difference, small elsewhere). A 
data-compression ratio of 2 or more is typi- 
cally achieved. The data rate resource of 
10 kbps also includes various housekeeping 
signals, including quality indicators for the 
science data. In addition, averaging/decimation 
may be chosen spatially (averaging adjacent 
pixels, taking every other pixel) or temporally 
(averaging two successive interferograms, in 
the process denoted as co-adding) to reduce 
data rate, if deemed appropriate by the science 
team or necessary by mission constraints. 
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Figure 4.2-10. TIRS instrument block diagram. 


Table 4.2-9. TIRS performance estimates. 


Parameter Value | 

Power 
Spectral range Mid IR (7-16 ym) 
Far IR (16-333 um 


Spatial resolution at nadir Mid IR: 0.5 km 
Far IR: 6.5 km 


Swath width at nadir Mid IR: 5 km 
Far IR: 6.5 km 


Integration time 1to 120s 


Mid IR: 10°? 
Far IR: 10° to 10°9 


Sensitivity (NESR, 1 min 
integration 3 cm! resolution) 
Wicm2/sr/cm! 


Far IR: 4.3 mrad 

Accommodation Requirements 

The volume required by TIRS is estimated 
at 30 x 40 x 50 cm. The mass is estimated to 
be 16.5 kg. These estimates are based on 
scaling arguments from the heritage CIRS 
instrument, which weighed 43 kg and filled a 
volume of 76 x 92 x 50 cm, and from a scaled 
TES pointing mirror. TIRS will combine the 
two interferometers used by CIRS into a single 
interferometer by employing a diamond beam 
splitter. The TIRS primary mirror will have 
half the diameter of the CIRS primary mirror 
(25 cm versus 50 cm). Signal-to-noise ratio 1s 
maintained in the HgCdTe channels with a 
larger IFOV. The long-wave channel will 
maintain the CIRS signal-to-noise ratio by 





using high Tc bolometers rather than uncooled 
thermocouple detectors. 

The electronics provide power condition- 
ing, housekeeping, command and data han- 
dling, motor control for interferometer and 
pointing mirror scanning, interferometer refer- 
ence laser and sensor control, temperature 
control, and focal-plane signal conditioning. 
The power interface from the spacecraft 1s 
28 V DC. The data interface consists of a 1553 
port. 

The instrument is thermally isolated from 
the spacecraft. Cooling is provided by a pas- 
sive radiator viewing approximately 0.3 sr to 
dark space. The instrument must be aligned to 
within 1.0 mrad of nadir and must have a 20° 
clear FOV in both nadir and limb directions. 
The detector array lines will be aligned verti- 
cally when viewing the atmospheric limb and 
cross-track when pointed nadir. Pointing sta- 
bility of <1.0 mrad over a 50 s integration time 
is required. The average operating power 1s 17 
W, including 2 W for the poimting mirror 
mechanism. Standby mode power of 10 W is 
required to maintain thermal equilibrium when 
not operating. When turned off for an extended 
period, TIRS must be powered in standby 
mode for at least one day to restore thermal 
stability for accurate observations. When 
standby mode follows an operational period, 
the delay required for thermal stabilization to 
resume operations is shortened to 4—6 hr. 
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Figure 4.2-11. The CIRS instrument, the basis 
for the TIRS design. 
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Figure 4.2-12. Configuration changes from the 
CIRS instrument to TIRS. 


Heritage 

Extensive flight heritage exists for TIRS 
from Cassini CIRS (Figure 4.2-11). The TIRS 
optics are similar to CIRS, but scaled down- 
ward from a 50cm primary to a 25 cm pri- 
mary, enabled in the long-wavelength channel 
by more sensitive long wavelength detectors 
(high temperature superconductor bolometers) 
and in the short-wavelength channel by the 
closer geometry characteristic of orbiting Titan 
as opposed to Titan’ flybys. Further 
mass/volume reduction comes from replacing 
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Table 4.2-10. Changes from the heritage 
instrument, CIRS, that affect the estimates for 
TIRS mass and power. 


Power 
(W) 


ERS 
L}) Power deltas 
Smaller 
Volume to 
Keep Warm 
Lower Power 
Electronics 


Mass deltas 


Pointing 
Mirror 
Smaller 
Aperture 


Single FTIR 
Instead of 
Double 
More 
Compact 
Electronics 
(70%) 
Re-design 
cooler 
Re-design 
scan 
mechanism -0. 


Shorter 
harness 
Total 
Changes |7 


CIRS 
Total 
the CIRS dual-FTS approach with a single 
FTS, enabled by having a single beam splitter 
(synthetic diamond) capable of covering the 
entire TIRS spectral range (Figure 4.2-12). 
Table 4.2-10 contains a list of the changes that 
affect mass and power estimates for TIRS. 
TIRS has three recently-developed compo- 
nents, which have all been demonstrated in the 
laboratory at ambient conditions: synthetic 
diamond beam splitter, new moving mirror 
mechanism for the FTS, and the superconduct- 
ing bolometer detectors. The risk for these 
developments is low for the beam splitter and 
the mirror mechanism and moderate for the 
bolometers. Higher heritage, higher mass 
components could be substituted if required. A 
fallback to the CIRS thermopile detectors for 
the longwave is possible with some loss in 
sensitivity. 
4.2.2.6 Magnetometer and Plasma Package (MAPP) 
The Magnetometer and Plasma Package 
(MAPP) for the Titan orbiter planning payload 


nue 


do |S = [A f 7 
o> on on ow o> 
on on 


efficiency - 


0 0 
Changes 75% to 80% 


from 
CIRS 


Pointing mirror 
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Table 4.2-11. Summary of the capabilities of each MAPP instrument. 


MAPP Instrument 
Plasma 


ESS 


5.0kg | 9.0W 


leash Probe 


Power Range 

lons, e-: 10eV to 30keV 
1 to 140 AMU 

150 degree cone 


Energetic Particle 1.5 kg 2.0W | 2keV/nucleon to 5 MeV AE/E = 0.2 ions 
Spectrometer 20 to 1000 keV e- = 0.2 elec 
M/AM = 10 
= x 15 degrees 
oo 





aCsexe) (UL iced a 
AE/E = 0.09 ions 
= 0.05 elec 
M/AM = 10 
20 x 5 degrees 


STEAL 
Elec: 2E*/ cm? sr 
lons: 1E*/ cm2 sr 


Elec: 2E2/ cm? sr 
lons: 1E?/ cm? sr 


1.5 a 1.0W | Density: 10 to 1E%&/cm? 
Temp: 0.1 to 10 eV 


hecadiaale 2.0 — + 50,000 nT ee nT 
0.05 s 


consists of four sensors: a dual magnetometer, 
a Langmuir probe, an energetic particle spec- 
trometer and a wide FOV plasma _ sensor; 
Table 4.2-11 summarizes the capability of 
each of the MAPP sensors. 

This package is planned as a single instru- 
ment, having a single science team, a common 
interface control document (ICD) and com- 
mand dictionary, and, if prudent, common 
electronics. For the planning payload, the 
feasibility of sensor hardware and electronics 
is demonstrated by using separate existing 
instruments, whose mass and power are identi- 
cal to instruments that are already flying and 
whose combined data rate is 10 kbps. For the 
Titan orbiter, it 1s expected that the competi- 
tively selected sensors will be packaged so that 
the accommodation, management, sequencing, 
science team, and data archiving resource 
requirements are consistent with that for a 
single instrument team. 

These MAPP sensors are not articulated and 
do not require a turntable. Instead, the instru- 
ments are mounted on the spacecraft so that 
the various sensors view the highest flux 
directions of incidence over part of the orbit. 
For example, the plasma instrument is 
mounted to have views of both ram directions 
and the EPS is mounted to preferentially view 
the zenith direction, the source of higher- 
energy ions (Figure 4.2-1b). Other configura- 
tions are possible and are compatible with the 
spacecraft design. 

Each of the four types of sensors that com- 
prise the MAPP suite has extensive flight 
heritage including several recent missions. The 
measurement and resource requirements are 
consistent with these existing instruments, so 
no development is required for any of the 
instruments. If necessary, re-packaging re- 


quirements can be eliminated and previously- 
flown instruments can be built with no 
changes other than those required by changes 
in existing COTS components. 

For the planning payload, only the Lang- 
muir probe shares its electronics. All the other 
sensors have their own dedicated electronics 
for commanding and data processing. Each of 
these instruments is also physically separate 
and can be optimally located on the spacecraft. 
This approach preserves the heritage of the 
instruments: all the mass and power estimates 
are identical to instruments that are currently 
flying. All event processing and data compres- 
sion are performed by the instrument proces- 
sors; output is formatted as packets and sent to 
the spacecraft C&DH. The output data rate is 
10 kbps. 

If necessary to save mass or power, it 1s 
possible to package all the MAPP sensors into 
a common unit. Those savings were unneces- 
sary to demonstrate the feasibility of the plan- 
ning payload, but they may be useful in the 
final design of the Titan orbiter. 


Plasma Instrument 

Plasma instruments have flown successfully 
for more than 40 years. There are several 
different technologies with flight heritage, and 
each one meets both the resource allocation 
and the performance requirements for the Titan 
orbiter. 

The planning payload uses the PEPE in- 
strument (Young et. al. 2007), which flew on 
DS1 and is similar the Cassini CAPS instru- 
ment. The PEPE instrument, shown in Figure 
4.2-13 and Figure 4.2-14 uses a tophat energy 
analyzer which provides a high geometric 
factor capability. It also has the essential qual- 
ity of producing various ion fragments in the 
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Figure 4.2-13. Cross section of the PEPE sensor showing major functional components. Ions 
are analyzed by their energy per charge, two-dimensional position, and total time-of-flight. 


TOF spectrum which will allow one to sepa- 
rate carbon, nitrogen and oxygen based inci- 
dent atomic and molecular ions (i.e., O” vs 
CH,', OH’ vs CHs’, No’ vs CO” vs HCNH’). 
This technique is similar to that used by neu- 
tral mass spectrometers, which use the electron 
impact ionization technique to produce crack- 
ing patterns in the mass spectra, to allow ions 
of similar mass to be separated. The carbon 
foil breaks up the molecular species and the 
LEF electric field separates these ions in TOF. 

PEPE detects the plasma ion count rate and 
velocity vector as well detects ion species. 
PEPE has a hemispherical FOV of 360 by 
+/-45 degrees. 

PEPE is composed of three major subsys- 
tems: a top-hat electrostatic analyzer system, a 
linear electric field (LEF) time-of-Flight Sys- 
tem, and the sensor electronics. The major 
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Figure 4.2-14. The major PEPE subsystems, 
shown immediately prior to integration on 
DSI. 


components of PEPE are shown in Figure 4.2- 


Particles that pass through the ESA have a 
known E/Q, proportional to the stepped deflec- 
tion voltage. They are then post-accelerated by 
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a fixed voltage, before passing through a very 
thin carbon foil. The exiting ion fragments 
pass through the LEF electric fields so that 
neutral and negative fragments are separated in 
TOF and strike the lower detector (referred to 
as straight through micro-channel plate (MCP) 
or ST), while positive fragments strike the top 
detector called LEF. The mass resolution, 
when measured in terms of its resolving power 
in TOF, for the ST detector is M/AM ~ 4, while 
for LEF detector is 20. To first order, the mass- 
per-charge (M/Q) of a given ion follows from 
the known E/Q and the measured time of 
flight, allowing reconstruction of distribution 
functions for different M/Q species. In the 
normal scan mode, the ESA system covers the 
E/Q range in 64 logarithmically-spaced steps 
every 4 seconds. Using a set of steering lenses, 
a complete 3-D scan takes 16 s. 

Another option for the low-energy plasma 
instrument is an advanced version of the Cas- 
sini Plasma Spectrometer (CAPS) Ion Mass 
Spectrometer (IMS), which is under develop- 
ment. It is a few kilograms more massive, but 
has higher mass and energy resolution, and it 
has mass-spectrometer capability that com- 
plements the PMS. A third option is the 
MESSENGER Fast Imaging Plasma Spec- 
trometer (FIPS) instrument. FIPS mass and 
power are less than half of PEPE (1.4 kg and 
2 W), and its large cone-shaped FOV has some 
advantages. The AO process will determine the 
instrument and technology that flies on the 
final mission. 

Since there are several different flight- 
proven instruments and technologies that can 
meet the measurement requirements and the 
allocated resources, the risk for the plasma 
instrument is very low. 


Energetic Particle Spectrometer (EPS) 

The second MAPP instrument is a puck-like 
electron and ion sensor similar to the Juno 
Energetic-particle Detector Instrument (JEDI) 
or the Pluto Particle Spectrometer Science 
Investigation (PEPSSI) (McNutt et. al. 2007) 
on the New Horizons spacecraft (Figure 4.2- 
15 and Figure 4.2-16). It measures a few keV 
to >1 MeV ions and electrons with a nominal 
fan of 150° x 15° and is a time-of-flight by 
energy (TOFxE) sensor design. The device 
provides the species, energy spectrum, and 
angular distribution of the measured particles. 
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Figure 4.2-16. Photograph of JEDI EM. 


EPS rejects background by requiring coinci- 
dence between the start and stop pulses for the 
TOF, and the energy signal. 

Incoming 1on velocities are determined by 
measuring the time-of-flight (TOF) between 
two thin foils (Figure 4.2-17). The EPS uses a 
TOF ASIC chip to measure the start/stop time 
difference with 1.0 ns resolution. 

The 1on energy is determined by measuring 
the energy deposited in one of twelve 700 um 
thick solid state detectors (SSDs), six of which 
are active at a time. Detectors in one group of 
6 are 20 times smaller than the other, enabling 
variations in the geometry factor for E x TOF 
coincidence events. The ion species are deter- 
mined using the measured energy and velocity. 
Ions not striking an SSD, below the SSD 
threshold (~20 keV), are categorized by using 
the pulse height measured from MCP output. 

Electrons are measured in the SSDs that are 
covered by 2 um thick layers of aluminum 
flashing. This aluminum stops ions with ener- 
gies up to 200 keV before they reach the detec- 
tors, whereas electrons reach the detector 
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Figure 4.2-17. EPS TOFXxE schematic. 
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Figure 4.2-18. EPS block diagram. 


through the flashing, losing only a few keV. New Horizons/PEPSSI, protects the sensor’s 

The difference between the flashed and un- _ thin foils from acoustic energy during launch. 
flashed SSD responses further serves to dis- As shown in the EPS block diagram, Figure 
criminate between ions and electrons. 4.2-18, the EPS sensor contains its own pream- 
Background rejection for ions on EPS relies _ plifier/shaper circuits to amplify the SSD signals 
on valid event logic that requires coincidence with 500 ns shaping and fast baseline restoration 
among three separate detector signals. for high rate performance. The amplified signals 
An instrument-controlled, one-time deploy- feed peak detector/discriminator ASICs, captur- 
able door, identical in design to that used on ing the peak amplitude of the signals and gener- 
ating triggers to the digital Field Programmable 
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Gate Array (FPGA)-based event circuitry. The 
logic categorizes the event and increments ap- 
propriate 24 bit counters, then resets the analog 
channels. The event processors can each handle 
more than 2.5x10° sensor events per second (and 
detector rates >1 MHz). 

Sensor event collection and analysis, com- 
mand and telemetry processing, and instru- 
ment control and monitoring functions are 
carried out by the instrument processor, 1m- 
plemented on an FPGA. Most data are loss- 
lessly compressed prior to  packetization; 
compression factors of >1.66 have been 
achieved in similar recent missions. 


Magnetometer 

A fluxgate magnetometer similar to those 
flown on several other missions, including 
MESSENGER (one 3-axis magnetometer, 
Anderson et. al. 2007) and Galileo (two mag- 
netometers). It comprises two DC magnetic 
sensors mounted on a 3.6-m boom, one at the 
tip and the other about half way out from the 
spacecraft. Fluxgate instruments rely on the 
hysteresis effect found in ferromagnets. Two 
solenoids with ferromagnetic cores wound in 
opposite directions are driven with a suffi- 
ciently high frequency (several kHz) current to 
drive them into saturation. The difference field 
between these coils is sensed by a third coil, 
which sees a second harmonic of the primary 
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field. This second harmonic field is rectified 
and smoothed and is directly proportional to 
the background field. The rectified field is 
exceptionally linear and is digitized using A/D 
converters. A block diagram of the MAG 1s 
shown in Figure 4.2-19. 

The highest cadence rate required is 32 vec- 
tors/s to measure the wave activity near Titan. 
The expected field range over the whole mis- 
sion 1s 0—-1000 nT. The spacecraft will be 
designed for magnetic cleanliness. The mag- 
netic field of the spacecraft at 3.6 m distance 
along the boom must be <0.05 nT for oscilla- 
tions with periods between | s and 15 minutes. 
Fields with oscillations outside this range, 
including DC fields, can be as large as 1 nT. 
The strongest spacecraft magnetic field emit- 
ter, the ASRG, has a frequency of 100 Hz and 
an amplitude significantly below I nT. The 
two sensors provide additional capability to 
detect and subtract spacecraft fields that vary 
at the detection level of the sensors. 

The sensor is mounted at the end of the 
boom and has no active electronics. The mag- 
netometer electronics will be housed in the 
science electronics chassis. The baseline MAG 
is capable of data processing and requires two 
electronic cards. It incorporates a CPU and 
internal RAM memory (<2 Mbytes) for data 
processing and burst mode. The baseline in- 
strument can manage I/O and data processing 
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Figure 4.2-19. Magnetometer block diagram. 
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and limited storage (to avoid blackouts at 
critical times). The output data rate is 2 kbps 
per sensor (uncompressed). 

The dual magnetometer design reduces two 
types of risks. First, the dual magnetometer is 
able to quantify and therefore separate the 
internal field from the spacecraft from the 
background field. Secondly, if one magne- 
tometer were to fail, the second one would still 
be able to fulfill the science role if calibrations 
are performed in space to assess the spacecraft 
generated magnetic field. 

The fluxgate sensors suffer from small but 
measurable drifts in their zero levels. On a 
non-spinning spacecraft such as for TO, these 
can be measured in the solar wind by utilizing 
the rotational nature of the interplanetary 
magnetic field. Calibrations from the measured 
field will need to be performed once a week. 
Continuous data at a resolution of | s or better 
is required. Once inside Saturn’s magneto- 
sphere, in the Saturn Tour Phase, slow space- 
craft spins around two orthogonal axes will be 
required to determine offsets. These are per- 
formed roughly once every week. In the pri- 
mary Titan Science phase, spacecraft spins 
around the two orthogonal axes are performed 
once every month. 

As stated in §4.2.1.1, the ASRG residual 
magnetic AC field is less than the required 
sensitivity of the magnetometer at the end of 
the boom. A spacecraft magnetics control 
program will ensure that other subsystems 
have minimal effect on magnetometer science. 
Features of successful programs include 
screening all spacecraft components that have 
magnets or magnetic materials; avoiding 
current loops in the design of the battery, 
power distribution system, and _ spacecraft 
harness; applying point shielding; and demag- 
netizing hardware. Anderson et al. 2007, con- 
tains addition descriptions of flight-proven 
magnetic cleanliness techniques, particularly 
for the three spacecraft systems that have the 
potential to generate the largest magnetic 
signatures: propulsion latch valves, RWA, and 
the battery. 

The Titan magnetometer has similarities to 
instruments flown on Galileo, Polar, Fedsat, 
MESSENGER, and Space Technology 5 
(ST5). The mass estimate for the Titan plan- 
ning payload is based on the MESSENGER 
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Table 4.2-12. Derivation of magnetometer 
mass from the MESSENGER 
magnetometer: MAG. 
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MAG instrument as shown in Table 4.2-12. 
The two additional electronics boards are a 
second drive board and second A/D board. The 
power estimate, which includes heaters to keep 
the sensor temperature stable, 1s 3.0 W, up 
from 2.5 W for the MESSENGER magne- 
tometer. This includes the second sensor and 
assumes some improvement from _higher- 
efficiency DC/DC convertors. 


Langmuir Probe 

A Langmuir probe on the orbiter provides, 
with minimal resources, a very reliable in situ 
measurement of electron density and tempera- 
ture as well as some ion diagnostics, given 
either a measured or modeled composition. 
Further, this instrument does not rely on the 
long antennas required by an_ ionospheric 
sounder, and hence would be available for 
orbits in which the periapsis dips well below 
1000 km. A Langmuir probe measures current 
as a function of the voltage applied to the 
probe to determine the number density of 
electrons and their temperature in the positive 
(electron collecting) portion of the current— 
voltage sweep. In fact, detailed modeling of 
the sweep can distinguish between photoelec- 
trons and ionospheric electrons and can pro- 
vide information on the spacecraft potential 
(important for the interpretation of plasma 
measurements by a plasma instrument) and 
even UV input, also important to the interpre- 
tation of the ionosphere. In the negative (ion 
collecting) portion of the current—voltage 
curve, some information on the ion speed (a 
combination of thermal motion and bulk mo- 
tion) is available, provided there is some in- 
formation on the characteristic mass of the 
ions, available either from other onboard 
measurements or from models. 

The Langmuir probe, much like that flying 
on Cassini, would likely be operated in a mode 
with periodic voltage sweeps, on the order of 
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once per second, with rapid (tens of millisec- 
onds) fixed-voltage current measurements in 
between to provide high-resolution density 
measurements between the sweeps. The basic 
measurements are electron density and tem- 
perature, ion speed (or temperature), UV flux 
(modeled), and spacecraft potential. 


4.2.2.1 Radio Science and Accelerometer 

The planning payload includes provision of 
a dual-frequency transponder in the spacecraft 
telecommunications system, providing 2-way 
coherent Doppler tracking and range meas- 
urements required for orbit reconstruction in 
support of geophysical modeling and naviga- 
tion. The transponder has X-band and Ka-band 
for both uplink and downlink, in order to 
provide the highest-quality data. Noise in the 
Doppler measurements is dominated by line- 
of-sight plasma effects in the solar wind and 
the Earth’s ionosphere. Having dual links (X- 
and Ka-band) for both uplink and downlink 
enables the optimum plasma calibration, yield- 
ing improvement over the approximate 
0.03 mm/s (30 s integration time) provided by 
single-frequency X-band tracking. 

As on Cassini, there are formidable results 
to be obtained from radio science techniques. 
As with many of the orbiter investigations, the 
~2 orders of magnitude enhancement in obser- 
vation opportunities vastly improves the sci- 
ence capability. The polar orbit will signifi- 
cantly improve the determination of tidal 
changes in Titan’s gravity field, which will be 
determined up to order ~6 via tracking. 

The gravity science branch of radio science 
will utilize the dual-frequency transponder in a 
2-way coherent mode, taking advantage of the 
high stability of the uplink signal referenced to 
the hydrogen-maser-based clock at DSN sta- 
tions. Gravity data are collected whenever the 
spacecraft antenna is pointed to Earth and 
sufficient power is available for the operations 
of the dual-links as well as during periods 
dedicated to gravity science as negotiated 
within the science team for specific target 
areas. Spacecraft accelerometer data supple- 
ments the Doppler tracking for orbit recon- 
struction. The required accelerometer noise 
performance is less than 10"! m/s” rms over 
one day. Note that gravity science 1s enhanced 
by synergy with the altitude information ob- 
tained by the TiPRA. 


SECTION 4.0—MISSION CONCEPT IMPLEMENTATION 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


Radio occultation science, which uses the 
transponder in one-way mode, will be per- 
formed at intervals throughout the mission, 
yielding path-integrated ionospheric electron 
density profiles, and stratospheric and tropo- 
spheric temperature profiles at a range of 
latitudes during the Circular Orbit Phase. 
Occultation science takes advantage of the 
stability of the on-board USO, which must 
have an Allan Deviation of 10°~ at an integra- 
tion time of 10 seconds. The radio occultation 
technique for atmospheric investigation 1s 
constrained by the quality of the USO, the 
received signal-to-noise ratio and accurate 
pointing on both the spacecraft and at the Deep 
Space Network. One-way measurements are 
required for occultations because on occulta- 
tion egress, the transponder will not lock-up to 
the uplink in a timely fashion, thus missing the 
atmosphere. Atmospheric occultations have 
been carried out on numerous missions includ- 
ing Cassini at Saturn and Titan yielding sig- 
nificant results in the atmospheric structure via 
temperature-pressure profiles. This technique 
is key to achieving the science objective 
“characterize the atmospheric and flow energy 
over seasonal and longer timescales,” and the 
science investigation “determine the atmos- 
pheric thermal and dynamic state.” 


Accommodation Requirements 

The radio system hardware elements, in- 
cluding the Universal Space Transponder with 
a Ka stability of 107'° at 1000 seconds, an 
ultra-stable oscillator (USO), and _tri-axial 
accelerometers (a component of the attitude 
control system), are described in §4.4.3.4 and 
§4.4.3.6. Unlike other on-board instruments, 
radio science instrumentation typically does 
not perform any data processing on-board the 
spacecraft and has no requirements for flight 
software. 

Heritage All radio science techniques are 
proven and have been utilized on many other 
missions. The USO design has very high flight 
heritage on numerous missions. The trans- 
ponder performance is typical of previous 
requirements that have been met on many 
missions for X-band and Cassini for X- and 
Ka-bands (and accepted for Juno which is in 
the development phase). Although the Univer- 
sal Space Transponder (UST) is under devel- 
opment, it is not based on new technology. It 1s 
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an engineering development based on proven 
technologies with flight heritage such as the 
Electra Payload on previous deep space mis- 
sions. 


4.3 Mission Design Overview 

This section discusses the TSSM Baseline 
mission design. Other mission design options 
have been examined and are discussed in §3.0 
of this report. The trajectory described in this 
section was designed with numeric simulations 
using models detailed in §4.3.12. 

For the Baseline design, the NASA orbiter 
with both of the ESA provided in situ elements 
are launched together in September 2020 on an 
Atlas V 551 from Cape Canaveral. The Flight 
System then performs a nine-year interplane- 
tary trajectory with solar electric propulsion in 
combination with gravity-assists of Venus and 
Earth to reach Saturn in October 2029. 

After a 746 m/s Saturn Orbit Insertion 
(SOI), the orbiter begins a two-year Saturn 
Tour Phase with 16 Titan and 7 Enceladus 
flybys. An ESA-provided RPS-powered mont- 
golfiere is delivered on the first Titan flyby, 
and an ESA-provided battery-powered lander 
is delivered on the second Titan flyby. 

After the two-year Saturn tour, the orbiter 
enters Titan orbit with a 388 m/s Titan Orbit 
Insertion (TOI) maneuver on September 29, 
2031. The 22-month Titan Orbit Phase begins 
with a 2-month Aerobraking Phase. Over these 
2 months, the apoapsis altitude 1s reduced from 
15,000 km to 1500 km via Titan aerobraking 
passes. The orbit is then circularized to a 
1500 km, near-polar (85°) mapping orbit. This 
orbit begins with an descending node at a 
Local Solar Time (LST) of 11:30 am, which 
progresses to 9:00 am by the end of the 20- 
month Circular Orbit Phase. 

At the end of the mission, a small de-orbit 
burn places the spacecraft on an orbit that will 
decay and impact Titan by the end of the 
6-month Decommissioning and _ Disposal 
Phase. This decaying orbit is controlled and 
the final impact point of the spacecraft can be 
deflected away from regions several hundred 
kilometers across. This will enable the mission 
to avoid any regions of planetary protection 
concern where the possibility of near-surface 
water may have been identified during the 
mission. (see §4.7 for details of TSSM’s plane- 
tary protection approach. ) 
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4.3.1 Mission Phase Definitions 

The mission timeline is detailed on Foldout 
1 (FO-1) with mission phases and sub-phases 
defined and detailed in Table 4.3-1. These 
phase names are used throughout this report. 


4.3.2 Launch 

The spacecraft would begin its journey on 
an Atlas V 551 rocket launched from Cape 
Canaveral. Table 4.3-2 details the prime 
launch opportunity in 2020 (the backup oppor- 
tunities are detailed in §4.3.11 of this report). 
There is virtually no change in performance 
over the 21-day launch period required by the 
study ground-rules. The launch C3 doesn’t 
change enough to get different launch masses 
from the KSC ELV performance website, 
hence the identical launch masses. This ro- 
bustness 1s due to the use of a Solar Electric 
Propulsion (SEP) stage that results in greater 
flexibility in the interplanetary trajectory 
compared to traditional gravity-assist trajecto- 
ries. Moreover, the use of SEP enables the 
launch period to be extended well beyond the 
21 days shown for no additional mass penalty. 


4.3.3 Interplanetary Trajectory 

Figure 4.3-1 shows the SEP trajectory used 
to reach Saturn. Table 4.3-3 details the flybys 
and other major events during the interplane- 
tary cruise from launch to Saturn arrival. The 
SEP thrusting and gravity-assist flybys occur 
during the solar electric cruise, which lasts for 
5 years after launch. At the end of the SEP 
thrusting, the SEP stage will be released such 
that it will impact Saturn (for planetary protec- 
tion). The next 3.3 years is a ballistic cruise 
with no flybys or SEP thrusting. Six months 
prior to Saturn arrival, activity increases to 
prepare for SOI and begin taking optical navi- 
gation images to support Enceladus flybys. 

Table 4.3-4 lists the design assumptions 
used for the low-thrust trajectory design. These 
assumptions are intended to give margin to the 
design and allow for future design refinements 
such as robustness to periods of missed thrust 
and implementation of targeting strategies for 
the Earth flybys. The values in this table result 
from a study conducted at JPL of appropriate 
margins for SEP missions (Oh et al. 2008). A 
principal difference from the recommendations 
of the JPL SEP margins study is shorter forced 
coast periods around flybys and the use of 3% 
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Table 4.3-1. Mission phase definition and description. 


Duration 
Launch and Early Operations: Launch from CCAFS and activities, including initial acquisition by the 
DSN, checkout and deployment of all critical spacecraft systems and preparations to begin thrusting 2 months 
Interplanetary —_| with the lon Propulsion System (IPS). 
Cruise Solar-Electric Cruise: Thrusting with the IPS and gravity-assist flybys of Earth and Venus. Several 
(9 years) activities associated with flybys, thrust arc design, and Earth avoidance. 
Ballistic Cruise: Once the SEP stage Is jettisoned, the spacecraft enters a period of low activity. 


Saturn Approach: Preparations and readiness testing for Saturn Orbit Insertion (SOI). Optical 
oe 6 months 
navigation for upcoming Enceladus flybys. 


| Saturn Arrival: SO! performed between Cassini-like ring plane crossing inthe F-Ggap 
ISE Delivery: Starts with 214 d period orbit with a Balloon Targeting Maneuver (BTM) to target to the 
montgolfiére entry position and velocity, release of the montgolfiére, and a Periapsis Raise Maneuver 
(PRM) to target the first Titan flyby. On the following orbit, a Lander Targeting Maneuver (LTM), Lander 
Release, and Orbiter Deflection Maneuver (ODM) deliver the Lander to Kraken Mare. 9 
Enceladus Flybys: Seven close (100-500 km) flybys of Enceladus allowing in situ measurements of wee 
the plume and remote sensing of active region. Additional opportunistic flybys of other icy moons 
possible, such as Rhea in the example tour. 
Final Energy Reduction: Series of orbits with large maneuvers to lower Titan V., to ~940 m/s prior to 
Titan orbit insertion. Moderate-sized maneuver sets up proper initial orbit plane geometry. 
Aerobraking: Starting from an 720 km by 15,000 km orbit, Titan aerobraking is used to help circularize 

Titan Orbit orbit and provide deep sampling of Titan atmosphere to 600 km. 

(1.9 year) Circular Orbit: Detailed surface mapping of Titan from a 1500 km, circular, polar (85°) orbit that starts 

with and a decending node at 11:30 am LST and reaches 9:00 am by the end of the mission. 
Becormmisionine At end of prime mission, a ~15 m/s maneuver places spacecraft in an orbit that will decay in < 6 sorts 
months. During this phase small maneuvers will be used to keep the final entry point away from any 6 months 
and Disposal 
regions of concern for planetary protection. 

Minimal orbit maintenance requirements mean that the spacecraft could continue in Titan orbit for an extended 
mission of several years as allowed by funding and spacecraft health. 


Saturn Tour 
(2 years) 


Extended Mission 





Table 4.3-2. 21-day launch period for 2020 


opportunity. 


Beginning of Middle of End of 
Launch Launch Launch 
Period Period Period 


Sep 10 Sep 19 Sep 30 


COC a a 


Mass (kg) 
km/s 
U 


Table 4.3-3. Interplanetary events. 


Event Date / Altitude 
Sep 10-30, 2020 
Start SEP Thrusting Dec 1, 2020 
Scie SIA Figure 4.3-1. 2020 EVEE SEP trajectory with 





Feb 4, 202275300 km a 
Farth-2 Jun 11, 202374500 km arrows Showing thrust periods and directions. 
Earth-3 Jun 11, 2025 / 600 km 
End SEP Thrusting Oct 14, 2025 

Oct 28, 2029 
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2 Year Saturn Tour Titan Aerobraking Circular Orbit 


Montgolfiere 


Solar Electric Propulsion | 
. —- meee View from View from 
Interplanetary Cruise _ ——— Ss orbit normal Earth 


Many Radio 
Occultations 


9:00 am 


TO! \ 
NS | ) Saturn’s Gravity 


Launch: ——— —_—— Re | eal Titan Orbit Insertion . Rotates Orbit Plane 
Cape Canaveral Saturn Orbit Insertion is (view morn Ear) 1.9 Year Titan Orbit 


Atlas V 551 verona) 7 Close Enceladus Flybys 
Enceladus Flybys Titan Aerobraking 


+ Solar Electric Cruise — — “Ty 01 7- B, llistic Cruise ———————>+—_- Satturn Tour Titan Orbit ———— 


Montgolfiére 


re) k Circularization: End of Mission: 
Sep 2031 Nov 2031 Jul 2033 


Launch: Earth-1: Venus: Earth-2: Earth-3: End SEP: S10) fs 


Sep 2020 Oct 2021 Feb 2021 Jun 2023 Jun 2025 Oct 2025 Oct 2029 
Lander 


Launch Vehicle Atlas V (551) 


Earth to Saturn Trajectory EVEE w/ Solar Electric Propulsion MonigaMets 
' Release Window: 
Launch Period SY-) 0 LO (onsy~) 0) 1 040740) Jan 25 to 


ere aS tae Feb 15 


2/e2 _— , 
Launch C3 0.64 km2/s a PRM: Feb 15, 2030 _— 
Launch DLA -21.2° oo 309 m/s 
\o 


Min. Heliocentric Range 0.7 AU * Interface Time (TO) 






































ODM: Jun 13, 2030 _y 
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Interface Time (TO) 











Lander 


SEP AV 2750 m/s Apr 23 08:16 ~ | Piclease Window: Jun 29 05:31 
Saturn Arrival Date Oct 28, 2029 gett . ya : May 28 to Jun 12 


Saturn Arrival V,, 6.5 km/s FL \ BTM: Jan 8, 2030 : TO +2hr ; 
Min. Earth Range at Saturn ROW ANG) : : 261 m/s é : : ig s 87k km 
Maximum Earth Range ONG \, / 4 : 3 g Ba, 
SOI Periapsis Altitud 11,000 km So i : ge em 
eriapsis Alti u e | — > 746 m/s : : 4006k km | TO+4hr y * 68k km 
Saturn Capture Orbit Period 214d : : : ; _ Kooy ' 
: : 792k k : | 59k km 

Montgolfiére Release SF Tao (ol io Fone 10) : : : : : : LTM: May 4, 2030 ‘ a’, 

: : 608k km : : 6.5 m/s 49k km 
Wi Codalteteliit-i-M-lm lai cclar: (ex: Apr 23, 2030 : : : 


i 447k km : P TO+6hr Fok km 
Lander Release May 28 to Jun 12, 2030 | ; ; : : : : — ae 
H 307kkm ; : : am = Solar Book k 
Lander Interface Jun 29, 2030 184k km nn ee : : — Conjunction 6 £30k km 







































































Aerobraking Phase Sep 29 to Nov 29, 2031 aes je" i : Toran Jf 2K Lander 


Circular Orbit Phase Nov 29, 2031 to Jul 29, 2033 Montgolfiere Pal es frtk km Communications 
Circular Orbit Parameters 4.8 hr / 1500 km / 85° se 69k km : 3k km Relay 


Circular Orbit LST 11:30 am (start) / 9:00 am (end) Delivery i Montgolfiere Communications Relay s, Lander Delivery 
. (During Entry Descent and Inflation) ‘, 
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Trajectory 
Power Margin 


Propellant 
Margin 
Planned Thrust 
Outages 


Unplanned 
Thrust Outages 
Forced Coast 
after Launch 


Coast during 
Flybys 


Minimum Flyby 
Altitude 





Table 4.3-4. SEP trajectory constraints. 

Parameter VEIT: Rationale 

Flight-System 5% Arrays are sized to provide 15kW after 
Power Margin accounting for a 5% margin on total 
system power 
5% Reduced power protects against 
heliocentric range variations across 
operational contingencies 
10% Provides robustness to engine 
performance changes 
3% Period of planned thrust arcs lost to 
downtime for spacecraft maintenance 
tasks, solar conjunction, etc. 
5% Robustness to unplanned thrust 
outages 
Two months for initial checkout of 
spacecraft and lon Propulsion System 
(IPS) 
+/-1d | Coast period to avoid any problems 
with solar eclipse and for thermal 
control during Venus flyby 
400 km | Assumes a minimum operational 
Earth flyby altitude of 300 km (based 
on Galileo studies) with 33% margin 
for robustness to missed thrust. 
for planned thrust outages as opposed to the 
5% recommended by the study. This is because 
TSSM does not have planned thrust outages 
for radiometric tracking or long tracking pert- 
ods around flybys. This is possible because the 
Flight System design can accommodate ra- 
diometric tracking during thrust periods as a 
result of the articulating high gain antenna and 
accelerometers (10 nano-g) sensitive to <1% 
of the ion thrust magnitude. 

The SEP trajectory allows sending more 
mass to Saturn than chemical trajectories. This 
is principally due to the addition of a 1-year 
Earth-to-Earth leg after launch that substan- 
tially reduces the launch C3 needed from 11-— 
19 km/‘/s” for chemical in the 2018-2022 
launch years to only 0.6—1.4 km’‘7/s’. 

For the types of SEP trajectories examined 
in the past, the mass of the SEP stage (778 kg, 
including margin) offset much or all of this 
mass advantage. However, this study has 
developed and applied powerful new methods 
for finding SEP trajectories that make use of 
inner solar system gravity assists to provide 
superior performance. Once found, these 
trajectories were developed and _ validated 
using proven methods (see §4.3.12). 

The SEP trajectory also adds substantial ro- 
bustness across many potential risks. These 
trajectories provide the ability to dial-in a 
flight time for a wide range of masses. This 
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offers an unprecedented and exciting degree of 
flexibility and robustness for an outer planets 
mission. Details on how alternate SEP trajecto- 
ries with longer times of flight can deliver 
more mass to Saturn if needed, and conversely 
how shorter flight time trajectories are possible 
if the Flight System mass is reduced can be 
found in §5.0. 

This design currently uses three high per- 
formance NEXT 1on engines (up to two thrust- 
ing with one as a spare). In addition, $5.0 
shows alternate trajectory options using lower 
performance BPT-4000 Hall thrusters or XIPS 
ion engines that deliver the full Baseline Flight 
System mass for only a slightly longer flight- 
time. Alternative chemical trajectories are also 
discussed in §5.0 that can deliver enough mass 
for a mission without the SEP stage, although 
with a larger flight-time penalty. 


4.3.4 Saturn Tour Trajectory 

This phase begins with Saturn Orbit Inser- 
tion (SOI). On either side of SOI, the space- 
craft crosses through the same gap between the 
F and G rings used by Cassini. During these 
crossings, like Cassini, the High Gain Antenna 
(HGA) will be put in the ram direction and 
used as a dust shield. Cassini has given us a 
much better understanding of the debris envi- 
ronment near the rings and TSSM can pass 
closer to the F-ring than Cassini did. This 
saves propellant and gives opportunities for 
spectacular observations of the rings. In addi- 
tion, Cassini’s observations of the D-ring have 
opened up an exciting possibility of a passage 
between the D-ring and Saturn that will be 
examined during Phase A for possible addi- 
tional AV savings. As shown on FO-1, the 
entire burn is visible to Earth and can be moni- 
tored via the spacecraft’s low gain antenna 
(LGA). 

The 2-year gravity-assist tour is required to 
deliver the montgolfiére and lander (see 
§4.3.5), provide flybys of Enceladus with in 
situ sampling of its plume, and to reduce the 
orbiter energy prior to TOI for efficient capture 
at Titan. This tour is designed to the con- 
straints given in Table 4.3-5. The minimum 
flyby altitude given in this table is a function 
of flyby v-infinity due to atmospheric heating. 
For the Aerobraking Phase, the spacecraft 1s 
designed to tolerate atmospheric heating of up 
to 0.25 W/cm’. Table 4.3-6 gives the flyby 
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Table 4.3-5. Tour aoe constraints. 
rDuaion Value Description 


2 yr Duration balances Saturn tour 
science with Titan orbit science. 


hac Must achieve at least 4 close 
Flybys flyoys over Enceladus South 
pole. 


Minimum Titan Accounts for spacecraft heating 
Altitude for Vinf limits with margin for 
navigational accuracy. First low 
aos Titan flyby is limited to 900 km to 
confirm atmospheric model. 
Accounts for spacecraft heating 
limits with margin for 
navigational accuracy. 


Minimum Titan 
Alttitue for Vinf 
<2 km/s 
Minimum Titan 
Altitude for Vinf 
<1 km/s 
Minimum 
Enceladus 
Flyby Altitude 


Accounts for spacecraft heating 
limits with margin for 
navigational accuracy. 


Leaves margin for navigational 
uncertainty. This may likely be 
lowered to 50 km or even 25 km 
after more detailed analysis. 
Close flybys must be separated 
by at least 8 days to allow 
sufficient time for maneuvers. 
Distant flybys may be closer if 
targeted as a Cassini-style 
double flyby. 

Tour maneuvers and flybys 
placed with consideration of Ka- 
band limits of > 3° SEP for 
commanding and telemetry, and 
> 7° SEP for radiometric 
tracking. 


Minimum time 
between low 
altitude flybys 


Avoid 
Conjunction 


Solar 
Conjunction 





Table 4.3-6. Titan flyby heating limits. 


Flyby V-Infinity 0.25 Wicm? Heating Altitude 
720 km 


680 km 
650 km 





altitudes where that heating is achieved using 
the atmospheric models described in §4.3.7. 
The minimum altitudes in Table 4.3-5 are 
above these values to give additional margin 
for navigation performance. 

A two-year tour is detailed in Table 4.3-7 
and depicted in Figure 4.3-2. This tour is part 
of a fully integrated, end-to-end trajectory 
from launch to spacecraft disposal used to 
confirm the feasibility of the TSSM mission 
design and to generate an accurate AV budget. 
It is point-design representative of a much 
larger space of possible tours. Starting in Phase 
A and continuing through Phase E, a tour 
design effort will be undertaken to optimize 
the TSSM tour for Science to the level of the 
Cassini extended mission design. It 1s reason- 
able to expect that such an effort will lead to 
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Table 4.3-7. Saturn tour design showing flyby 
altitude and y-infinity along with post-flyby 
Saturn orbit inclination and period. 


Alt Vinf = Per Inc 
Body Date ct) ae Ges [d] pa 


66 | 2140 

28 
27 
| tia | Titan | 3t-vu-30 | 900 | 27 
07 
07 
a7 | 184 | 06 | 
36 
28 
28 
71 | 98] 05 | 
71 | 98] 05 | 
72 
7 
7 
1 
72 
28 
28 
28 
28 
28 

17 
0.96 
0.95 
o | | | 


significant improvement over what is already 
an exciting tour design. 

A primary focus of the Saturn tour design 1s 
the Enceladus flybys, which are optimized to 
make best use of TSSM instrumentation that 1s 
greatly enhanced relative to that carried by 
Cassini. These flybys currently target the 
active region at the Enceladus south pole (see 
FO-1). However, it is possible to retarget these 
encounters in-flight if the active region 
changes at the time of the TSSM mission. 
Such a change in activity can be determined 
from distant observation of Enceladus prior to 
the close flyby phase. 

Although Enceladus is a key driver of the 
tour design, the rich cadre of icy moons at 
Saturn will provide many fortuitous opportuni- 
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Figure 4.3-2. Planned Saturn Tour Phase 
showing orbits numbered from SOI to TOL 


ties for science. In addition to the close Rhea 
flyby shown in Table 4.3-7, there are several 
other distant flybys of the icy moons shown in 
Table 4.3-8 These flybys provide many targets 
of opportunity that add to the TSSM tour 
science beyond the focus on Titan and Encela- 
dus used for the tour design. 

In Phase A, the probability of impacting 
Enceladus after a total spacecraft failure will 
be examined to ensure compliance with plane- 
tary protection requirements. Analysis similar 
to that done for the Juno trajectory will ensure 
that the final tour design provides a probability 
of contamination of the sub-surface water 
reservoir on Enceladus less than 10°. Plane- 
tary protection for Titan in the event of space- 
craft failure both during the tour and the later 
Titan Orbit Phase will also be examined. 
However, as explained in §4.7, it is currently 
thought that the probability of any randomly 
selected spot on Titan would have liquid water 
near enough to the surface to be concern 1s less 
than 10°. If this value holds upon further 
study, special trajectory design for planetary 
protection of Titan would only be required for 
the disposal stage. 


4.3.5 Delivery of /n Situ Elements 

Two in situ elements provided by ESA are 
carried on the orbiter and released at the be- 
ginning of the tour. After SOI, a Balloon Tar- 
geting Maneuver (BTM) targets the mont- 
golfiere to 20°N, where winds are thought to 
be strong enough at the montgolfiere’s 10 km 
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Table 4.3-8. Distant flybys <100,000 km. 
DENK) Moon Altitude [km] Vinf [km/s] 


| 31-Oct-30 | Tethys [ 46,000 | 66 


altitude to maximize the likelihood of at least 
one circumnavigation of Titan. After BTM, 
there is a three-week period from January 16, 
2030 to February 6 during which the mont- 
golfiere can be released. Following release, on 
February 7, the orbiter performs a Periapsis 
Raise Maneuver (PRM) to lower its Titan V- 
infinity to 2.8 km/s for the upcoming Encela- 
dus flybys. On the next orbit, the lander 1s 
released (also with a 21-day window) prior to 
the second Titan flyby and targeted to Kraken 
Mare, a hydrocarbon sea in Titan’s arctic 
region. FO-1 details the timeline for release 
and arrival of the in situ elements. 

The montgolfiere arrives in daylight in the 
morning, so that it has ~6 Earth days until 
Titan nightfall. For the lander, its landing site 
in Kraken Mare is above Titan’s arctic circle 
and does not get sunlight at the time of the 
mission due to northern winter. Therefore, the 
lander is designed with a lamp for illumination 
of its immediate vicinity and does not require 
daylight. (Kraken Mare would be a vast fea- 
tureless expanse of open Sea at the landing site 
and little information would be gained from 
imaging beyond the immediate vicinity.) When 
the lander arrives, the Sun is ~22° below the 
horizon, but a gibbous Saturn is visible and 
provides 2.5 times the light of a full moon at 
Earth. An alternate delivery of the Lander is 
also possible which would arrive in twilight 
when the Sun is only ~8° below the horizon 
and Saturn is in a crescent phase providing 
roughly the illumination of one full moon. The 
trade between these two delivery options will 
be examined 1n further detail in Phase A. 

The delivery of both elements is operation- 
ally robust in offering three-week windows for 
the releases. Should this robustness not be 
sufficient, contingency tours could be devel- 
oped (as were developed for Cassini-Huygens) 
that would enable either element to be deliv- 
ered on a subsequent Titan flyby. Such contin- 
gencies would insert an additional orbit in the 
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Table 4.3-9. In situ element entry parameters. 
Parameter VENI | 


Monitgolfiére Interface Altitude 
65° +/- 3° (3-sigma 


Lander Landing Site 72°N 310°W, Kraken Mare 


600 km E-W X 160 km N-S 


2000 km 
3 km/s 


|3km/s- 
65° +/- 1.5° (3-sigma 
35 mm/s 1-sigma 


tour and shift TOI 6-8 months later for the 
montgolfi¢re and 2—4 months later for the 
lander. Such contingencies could be developed 
during Phase E when the tour design is final- 
ized if the project determines that the three- 
week windows in the current design are not 
sufficiently robust. 

Table 4.3-9 details the delivery targets for 
the in situ elements along with the delivery 
dispersions. This table also gives the landing 
ellipse. Figure 4.3-3 shows the landing ellipse 
for the lander on a polar plot of Kraken Mare. 

A covariance study was done for another 
case with release of the montgolfiére and 
lander several months prior to SOI. This study 
found that the principal sources of error at the 
2000 km interface were: 1) time from release 
to entry, 2) errors introduced by the separation 
mechanism, and 3) radiation pressure from any 
RPS on the in situ element. Moreover, it was 
found that this error at the interface altitude 
was a small factor in determining the size of 
the landing ellipse compared to errors intro- 
duced by winds during descent. A good ap- 
proximation of the relative effects of these two 
error sources 1s that the delivery errors at the 
interface lead to the smaller North-South axis 
of the landing ellipse, and that wind induced 
errors lead to the larger East-West axis. To 
decrease the North-South axis would require 
reducing delivery errors (e.g., by reducing the 
time from release to entry) and to decrease the 
East-West axis would require reducing the 
effect of the winds (e.g., by reducing the de- 
scent time with a smaller parachute). 

The constraints in Table 4.3-9 arose from 
this study, which showed that velocity uncer- 
tainties on the order of 20—25 mm/s on the in 
situ elements after release were achievable 
with a Cassini-Huygens like delivery scheme. 
The entry angle constraints and delivery dis- 


Lander 3-o Landing Footprint 
Lander Interface Altitude 
Lander Entry Speed 

Lander Entry Angle Corridor 
Lander Release Vel. Uncertaint 
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Figure 4.3-3. Kraken Mare landing site. 


persions at the interface reflected in Table 4.3- 
9 are possible with velocity uncertainties of 
~35 mm/s. This analysis will be re-visited in 
Phase A. 


4.3.6 In Situ Element Relay 

The montgolfiére is a long-lived vehicle 
with an MMRTG power source. During its 
nominal six month mission the primary relay 
for the montgolfiere is through the TSSM 
orbiter, although limited direct to Earth (DTE) 
communication 1s also possible. The relay will 
occur during some Titan flybys and while the 
orbiter is in Saturn orbit. This will allow a total 
data transfer of >1.3 Tb. 

The lander is a short-lived battery powered 
probe with a nominal three-hour surface mis- 
sion and a six-hour descent. Its only relay will 
be to the TSSM orbiter, which will provide a 
dedicated nine-hour relay period during the 
second Titan flyby with a capability of 3.4 Gb 
of data. 
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The critical events of entry, descent, and 
landing (EDL) for the lander and the entry, 
descent, and inflation (EDI) for the mont- 
golfiére are visible for radio monitoring via 
relay with the orbiter. The montgolfiere’s EDI 
could also be monitored from Earth, but that is 
not required. FO-1 details the relay geometry 
for both elements during these periods. This 
critical event coverage is described in more 
detail in §4.4.3.4. 

The relay from the orbiter to both elements 
is X-band through the High Gain Antenna 
(HGA). When the orbiter is > ~500,000 km in 
range the HGA beam width 1s sufficient to 
cover the entire visible hemisphere of Titan. 
However, when the range is sufficiently close, 
the footprint from the HGA is smaller than the 
a priori knowledge of either in situ element’s 
location. For the lander, this occurs when the 
range is < ~30,000 km. The montgolfiere is a 
mobile platform that must be located at every 
flyby. 

To maintain the link in these situations, the 
orbiter will maintain and update an on-board 
estimate of the location of each in situ element 
during the relay. This is done by periodically 
performing a two-axis peak scan with the HGA 
to locate each in situ element within the HGA 
footprint. For the lander, this will enable the 
link to be maintained to the minimum range of 
~3,000 km at the end of the 9 hr relay period. 
For the montgolfiére, this will enable the link 
to be maintained through close Titan flybys. 

The montgolfiere will have the ability to 
detect the orbiter’s transmitted signal and turn 
its own 0.5 m HGA in the direction of the 
orbiter to maximize communication rates 
without complex (given the lack of guide- 
stars) on-board attitude determination. 

Finally, there will be periods of ~8 days in 
duration when the montgolfiére is not in com- 
munication with the orbiter due to occultation 
by Titan. The winds at the 10 km altitude at 
which the montgolfiere is designed to float, 
will move the montgolfiere along lines of 
relatively constant latitude. This allows for 
coarse interpolation of its position through 
these periods to predict windows when the 
montgolfiere will reemerge, into the orbiter’s 
view. In general, the orbiter will be far enough 
away that the HGA will cover all of Titan 
when the montgolfiere reemerges. (Special 
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cases that are an exception to this, if they 
occur, will be identified during Phase A.) Once 
the link is established, a peak scan can then be 
used to get a fix on the montgolfiere’s location. 

An additional requirement on the mont- 
golfiere is to reconstruct its location to 1 km 
knowledge accuracy in latitude and longitude 
for the interpretation of measurements taken 
by the montgolfiere. Angular data from the 
orbiter’s peak scan and the pointing of the 
montgolfiere’s HGA will help in this determi- 
nation, but it will primarily be done via radio- 
metric tracking employing range data and two- 
way Doppler from the orbiter. Post-processing 
correlation of the time-stamped images from 
the montgolfiére to global Titan maps, created 
by TSSM in the Circular Orbit Phase, will 
provide even more precise knowledge of the 
montgolfiere’s position for science data analy- 
sis. This terrain-based optical navigation will 
also provide a way to estimate the mont- 
golfiere’s position during periods when it is 
not in view. 

The location determination of the in situ 
elements both for link pointing and in situ 
element trajectory reconstruction will be stud- 
ied in more detail during Phase A. 

Appendix J, §4.4.3.4, and Foldout 5 pro- 
vide more details regarding the orbiter to in 
situ element communication relays and associ- 
ated data rates. 


4.3.7. Titan Aerobraking 

Titan Orbit Insertion (TOI) places the or- 
biter into a 15,000 km by 720 km 85° inclin- 
stion elliptical orbit around Titan. Over several 
orbits, Saturn’s gravitational perturbations then 
raise periapsis of this orbit before pushing it 
lower into the atmosphere. During these at- 
mospheric passes, drag lowers the orbit apoap- 
sis (see Figure 4.3-4). As the periapsis altitude 
nears 600 km, the heating on the spacecratt 
reaches a peak heating of 0.23 W/cm’, which 
is below the aerobraking trajectory “design 
limit of 0.25 W/cm” (a value well below typi- 
cal heating loads for other aerobraking mis- 
sions) and a maneuver is performed to raise 
periapsis. This maneuver is sized such that 
Saturn’s gravity will subsequently lower the 
periapsis back into Titan’s atmosphere. Each 
of these periapsis raise maneuver would have 
to be performed no more often than every 
three days to avoid the heating limits (see 
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Figure 4.3-4. Aerobraking phase orbits. 


Figure 4.3-5 through Figure 4.3-10). This 3- 
day minimum spacing gives multiple backup 
Opportunities to make up for missed maneu- 
vers. 

This phase enables many low altitude 
passes for in situ sampling of Titan’s atmos- 
phere as well as in situ measurement of Titan’s 
intrinsic magnetic field below the ionosphere. 
Figure 4.3-10 details the altitude versus lati- 
tude coverage during this phase showing 
complete coverage of the southern hemisphere 
below 1000 km altitude. Additionally, the high 
apoapses at the beginning of this phase enable 
global monitoring of Titan for clouds and other 
features of the troposphere and excellent ge- 
ometry for Titan limb sounding. 

The aerobraking sequence 1s designed using 
an atmospheric model developed for the study 
by experts on Titan’s atmosphere using Cassini 
and Huygens data. The density provided by 
this model was then scaled up for aerobraking 
by a factor of 2.2 to conservatively bound the 
modeling uncertainty in comparison to obser- 
vations. This model will be updated based on 
Cassini extended and _ extended-extended 
mission data prior to Saturn arrival. In addi- 
tion, several low-altitude flybys shown in 
Table 4.3-7 provide an opportunity to directly 
measure the atmosphere prior to the start of 
aerobraking so as to confirm the Titan atmos- 
pheric models early enough to allow for ad- 
justments to the aerobraking trajectory. 


Titan’s atmosphere is more stable than 
Mars’ with a predicted 1-sigma density varia- 
tion of 15% pass-to-pass compared to 30% 1- 
sigma for Mars. In addition, a hazard to Mars 
aerobraking 1s planet-wide dust storms that can 
pop up over a span of a few days and increase 
density by a factor of 10. Titan does not ex- 
perience anything similar to these planet-wide 
storms, and the aerobraking operations are 
much more benign as a result. 

In fact, atmospheric variability is a small 
effect in comparison to perturbations from 
Saturn’s gravity that will raise and lower 
periapsis of the elliptical aerobraking orbit. 
Most of the 79 m/s of maintenance AV shown 
in Figure 4.3-5 is required to counteract Sat- 
urnian perturbations. If the Aerobraking Phase 
were shortened to 30 days, Saturn’s effect is 
reduced and the maintenance AV is reduced to 
only 63 m/s. The optimal balance of aerobrak- 
ing duration and science return will be further 
studied in Phase A. 

After two months of aerobraking, the 
apoapsis 1s lowered to the 1500 km altitude of 
the circular orbit and an 85 m/s circularization 
maneuver is performed to raise periapsis and 
establish the circular mapping orbit. Over the 
course of the Aerobraking Phase the orbiter 
achieves ~400 m/s of AV from atmospheric 
drag (see Figure 4.3-6) for a net savings of 
~240 m/s. 

Attitude stability during aerobraking is 
maintained by placing the spacecraft in a 
passively stable attitude shown in Figure 4.3- 
11 which has the large drag area of the HGA 
behind the center of mass of the spacecraft like 
a shuttlecock. Prior to the start of aerobraking, 
the HGA will be placed using the current 
estimate of the center of mass location so as to 
minimize attitude transients about the stable 
attitude (see also §4.4.3.6 and §4.6.3.2). 

Figure 4.3-12 shows the portions of the 
spacecraft that are exposed to the ram direction 
of the flow during aerobraking. The majority 
of this area is the HGA and the engine cover. 
(which gives a drag area of 12.5 m° for the 
spacecraft from the 4 m HGA). The PMS 
instrument has a sampling port that 1s aligned 
with the flow. As discussed in §4.2.1.2, HiRIS 
is the only instrument to need a cover during 
aerobraking. 
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Figure 4.3-11. Attitude during aerobraking. 


All portions of the spacecraft will be de- 
siened to be tolerant to greater than 
0.25 W/cm’. The heat loading for each part of 
the spacecraft will be examined in more detail 
in Phase A. 


4.3.8 Titan Circular Orbit 

After aerobraking, the orbiter enters a 
1500 km circular orbit at an inclination of 85°. 
The 1500 km altitude was chosen because of 
the negligible drag at this altitude allows for 
long spacecraft life, while still being at a 
reasonable distance from the surface. How- 
ever, lower altitudes are possible for reason- 
able amounts of orbit maintenance (see Figure 
4.3-13). This altitude will be re-examined and 
fine-tuned as the mission progresses. 

The 85° inclination was chosen because it 1s 
near-polar and allows coverage of almost all of 
Titan’s surface. By being slightly off-polar, 
Saturn’s gravity will rotate the orbit plane. 
Saturn’s orbit results in an apparent motion of 
the Sun in Titan’s sky of ~9°/year. By choos- 
ing 85° as opposed to 95° inclination the orbit 
plane rotation will add to the Sun’s apparent 
motion leading to a ~20°/yr motion of the Sun 
with respect to the orbit plane. This is a ~2.5 hr 
change in Local Solar Time (LST) of the 
orbit’s descending and ascending nodes over 
the 20-month Titan Circular Orbit Phase. 

The orbit plane starts with a descending 
node at a 11:30 am LST which rotates to 
9:00 am by end of mission (see FO-1). This 
allows a range of Solar phase angles from low 
phase angles that provide high signal to noise 
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Figure 4.3-12. Spacecraft exposure to flow. 
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Figure 4.3-13. Circular orbit maintenance AV. 


for optical remote sensing to higher phase 
observations that provide greater shadowing to 
highlight relief. In addition, as shown on FO- 
1, this plane rotation allows Titan atmospheric 
radio occultations at a wide variety of lati- 
tudes. 


4.3.9 Decommissioning and Disposal 

After the end of the prime mission there 1s a 
six-month Decommissioning and Disposal 
Phase during which the spacecraft will impact 
Titan. At the end of the mission, a 15 m/s 
maneuver lowers periapsis to ~1340 km alti- 
tude. Perturbations from Saturn’s gravity will 
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increase the eccentricity of this orbit over a ables the final impact to be targeted away from 
period of 4-5 months until the periapsis de- any places on Titan’s surface where liquid 
creases to ~1000 km and atmospheric drag water may be near the surface and that would 
accelerates the decay. From this point, the orbit be of planetary protection concern. 

will decay and impact in about a week. Small 4349 Mission AV 

maneuvers made before and during this final Table 4.3.10: hows thé missiow chemical 


descent can move the final impact point sev- WG cae “or oth, Ge d ; 
eral hundred km on Titan’s surface. This en- perenne Pa ere ee bee 


Table 4.3-10. Mission AV budget. 
Bi-Prop Mono-Prop 


AV [m/s] AV [m/s] 
Interplanetary Several small maneuvers needed after SEP stage release for final Saturn 


CMs targeting. SEP stage is released prior to these maneuvers. 
Saturn Orbit Insertion modeled as Finite Burn with gravity losses. Three trades 

SOl 746 could reduce the size of SOI: 1. Longer flight time to Saturn, 2. Longer flight time 
from SOI to first Titan flyby, 3. Moving ring plane crossing to below D-ring. 


SOI Clean-Up estimated as 3% of SOI to represent a 3-sigma case. By estimating 
SOI-CU (3%) 22 the largest maneuver’s cleanup as 3-sigma, TSSM is robust to at least one 3-sigma 

cleanup. 

Balloon Targeting Maneuver modeled to deliver montgolfiere to Titan entry 
BIM 261 target. Increasing the period of the initial Saturn orbit may reduce this AV. This 

could be possible without increasing the total tour duration. 


BTM Clean-Up AV in one or two maneuvers estimated as 2% of BTM to represent 
BIM-CU (2%) 5 1 a 2-sigma case. Additional 1 m/s of mono-prop AV added for precision targeting. 
PRM 309 





Description 
















The montgolfiére is released after these maneuvers. 

Periapsis Raise Maneuver to set-up first Titan flyby. Increasing the period of the 
initial Saturn orbit may reduce this AV. This could be possible without increasing 
the total tour duration. 


| Q | PRM Clean-Up estimated as 2% of PRM to represent a 2-sigma case. 
Lander Targeting Maneuver modeled to deliver lander to Kraken Mare. 


LTM Clean-Up estimated as 1 or 2 maneuvers totaling 1 m/s of mono-prop AV. 


a 
LTM-CU Po ft Lander is released following these maneuvers. 
orbiter closest approach at the end of the lander relay. 
ODM-CU (2% Pp 2 |_| ODM Clean-Up estimated as 2% of ODM to representa 2-sigmacase. 


ewe Deterministic AV found from integrated tour trajectory. This AV Is required primarily 
Tour Deterministic 40 for targeting of Enceladus flybys. Otherwise, the tour would be nearly ballistic. 


Tour Margin (50%) | = 20 | == #0 ~~ | This margin leaves rooms for future refinement of the tour design. 


Leveraging Pump- 497 AV to decrease Titan V-infinity prior to TOI. This AV may be reduced by adding 1- 
Down 2 months to the tour duration. 
( ) 













PRM-CU (2% a 
LTM 


















AV needed (in two maneuvers) to achieve the proper orientation of the Titan orbit 
Beta Adjustment with respect to the Sun (i.e., a descending node crossing at 11:30 am LST). This 
AV could be reduced with refinements to the tour design. 


Teun ehace Estimate of the statistical AV needed for the entire tour phase extrapolated from 
Gaieneal 1 12 the Cassini Extended Mission tour design experience. This estimate is 0.5 m/s of 
lyby (24). 


Titan Orbit Insertion modeled as Finite Burn with gravity losses. This AV could be 
TO! 388 reduced with further refinement of the leveraging pump-down and of the 
aerobraking phase. 


TOI-CU (2% | 8 | 0 | TOI Clean-Up estimated as 2% of TOI to represent a 2-sigma case. 


Aerobraking AV from simulated 2 month aerobraking design with drag and Saturn gravity. This 
Nsintenanes 79 AV can be reduced with a shorter Aerobraking Phase (e.g., 63 m/s for a 30 day 
Acranratin This margin is to maintain flexibility in the future design of the aerobraking 
Margin (1 5%) 12 maneuver strategy. However, aerobraking maintenance AV may also decrease 
g : with this refinement. 

AV required to raise periapsis and to circularize the orbit at the end of aerobraking. 
Circularization 85 This AV would be reduced for a lower circular orbit. (to ~65 m/s for 1400 km or 
Circular Orbit er ee AV needed to maintain circular orbit from simulation with drag and Saturn gravity + 

| 2356 | 





Maintenance 100% margin. This large margin is to maintain operational flexibility. 


De-Orbit and 15 m/s for de-orbit plus additional AV margin to control the 6-month orbit decay. 
SSS 









Disposal 
Total 
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along with the associated rationale for each 
line item. The deterministic mission AV has 
been verified by high fidelity modeling of the 
trajectory (see §4.3.12). The statistical AV is 
estimated, with rationales given in the table, 
based on Cassini and Galileo historical experi- 
ence. 

The AV in this table is that needed to 1m- 
plement the Baseline mission design along 
with margin to cover values that were either 
estimated (e.g., statistical and mono-prop AV) 
or likely to grow as the trajectory 1s better 
optimized for science. Maneuvers that will 
change little as the mission design evolves 
need little margin (e.g., SOI, TOI, PRM). The 
tour AV, however, benefits from the margins 
shown to enable flexibility in the upcoming 
refinement of the tour design. Similarly, the 
aerobraking maintenance AV margin is to 
allow for flexibility in new maneuver strate- 
gies to allow better optimization for spacecraft 
operations. Should changes to the mission 
design as the project progresses require more 
AV than shown, §5.0 describes how the inter- 
planetary SEP trajectory can be modified to 
provide significantly more margin. 

The propellant masses in the MEL in Ap- 
pendix E are calculated with the AV in Table 
4.3-10 assuming an I,, of 323 s for the bi-prop 
system and 217 s for mono-prop. This is done 


Table 4.3-11. 21-day launch period (2022). 


Middle of End of 
Launch Launch 
edzValeye| Period 


Beginning of 
Launch Period 
20.9° 


_ 
Mass [kg] 

km/s 

Fuel (kg) 
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using the full launch vehicle capability and 
assuming the release of the SEP stage and in 
situ elements at the times described in the 
table. Additional propellant mass is added for 
attitude control thrusting (50 kg), pressurant 
(12 kg) and tank residuals (65 kg). 


4.3.11 Backup Launch Opportunities 

The Baseline mission launches in 2020 on a 
SEP EVEE trajectory, which is detailed in 
§4.3.3. The primary backup launch opportu- 
nity is a 2022 EVEE gravity assist trajectory 
detailed in Table 4.3-11 and Table 4.3-12. The 
2022 backup gives the maxium xenon load 
(550 kg after 10% margin is added) used for 
sizing the SEP stage tanks. 

The 2022 trajectory has a very similar 
chemical AV budget to the 2020 trajectory (see 
Table 4.3-10). The difference being in that 
SOI decreases to 689 m/s from 746 m/s. An- 
other backup option exists six months earlier 
in 2021, but it arrives at Saturn the same time 
as the 2022 trajectory. Table 4.3-13 describes 
the features of these trajectories such as flight 
time and size of SOI in other years. All of 
these trajectories are assumed to use the same 
orbiter and in situ element designs, and the 
table shows they achieve similar mass capabil- 
ity for the orbiter as the Baseline trajectory 
with lower chemical propellant loads than the 
Baseline. 


Table 4.3-12. Interplanetary events (2022). 


Event | 


Date / Altitude 


Table 4.3-13. SEP trajectories in alternate launch years. 
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[y] 


Launch 
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Date 
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4.3.12 Trajectory Modeling Assumptions 

Prior to this study, it was widely assumed 
that a Titan mission with an orbiter and in situ 
elements would require Titan aerocapture for 
the orbiter, especially with an Atlas V launch. 
This study developed several new and innova- 
tive approaches to accomplish TSSM without 
aerocapture. In order to verify the correctness 
of these new approaches and the associated AV 
budget, the trajectory was integrated from 
launch to end of mission in a high fidelity 
force model including n-body perturbations 
and Titan atmospheric drag when appropriate 
(see §4.3.7). Forces dependant on the space- 
craft design and attitude were neglected (e.g., 
solar radiation pressure, RPS radiation pres- 
sure, etc), but these forces are not expected to 
change the AV budget or the correctness of the 
trajectory. 

Another benefit of this high fidelity end-to- 
end integration beyond higher confidence in 
the AV values is confidence in the inter- 
connections between the different mission 
phases. Particularly, the connection between 
the end of the Saturn Tour Phase and the start 
of the Titan Orbit Phase is especially complex 
to model, requiring n-body gravity models to 
correctly determine the initial orbit orientation 
and the stability of the initial aerobraking 
orbit. 


4.4 Flight System Design and Development 


4.4.1 Flight System Overview 

The Flight System design for TSSM was 
derived from a number of sources. The elimi- 
nation of aerocapture from the mission archi- 
tecture rendered the 2007 Titan Explorer study 
Flight System concept of limited applicability 
to the present propulsive capture design. The 
2007 Europa Explorer and Jupiter System 
Observer concepts, which also made use of 
propulsive capture, actually provided a better 
stepping off point for the present study. These 
earlier designs, combined with lessons learned 
from Cassini and input in a number of areas 
from the New Horizons and MESSENGER 
spacecraft, led to a Flight System that mini- 
mizes mass and power, while maximizing 
science return for the TSSM. 

The TSSM orbiter Flight System (Figure 
4.4-1) consists of a three-axis stabilized space- 
craft powered by RPSs. The Flight System 
includes an articulated 4 m high gain antenna 
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Conceptual design 


Figure 4.4-1, TSSM Flight System. 


(HGA) using Ka-band for high rate science 
data downlink. A planning payload of six 
instruments plus radio science is accommo- 
dated with instruments located on a payload 
deck, as well as other locations on the space- 
craft dictated by their observational require- 
ments. Accommodation for two in situ ele- 
ments 1s provided at attach points along the 
body of the spacecraft. Five Advanced Stirling 
Radioisotope Generators (ASRGs) would 
power the spacecraft, with four providing 
about 540 W of electrical power at end of 
mission (EOM, about 13 years after launch) 
and the fifth unit carried as a spare. Redundant 
25 A-hr Lithium-ion (Li-ion) batteries provide 
for power demands that exceed the ASRG 
capability during the science mapping orbit 
and other times during the mission. The fully 
margined Flight System mass at launch, is 
6203 kg with respect to the currently quoted 
Atlas V 551 capability of 6265 kg to the re- 
quired launch C3. 

The Command and Data Handling subsys- 
tem is built on JPL’s Multi-mission System 
Architecture Platform (MSAP) for maximum 
commonality with other JPL designs. The data 
processing and handling architecture includes 
a dual-string RAD750 computer that 1s capable 
of performing all science and engineering 
functions. Data storage 1s implemented using 
32 Gb of SDRAM dedicated for science and 
an additional 1.75 Gb of non-volatile flash 
memory allocated for engineering and science 
flight software, engineering telemetry, process- 
ing space, and margin. 
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Spacecraft attitude is controlled primarily 
with reaction wheels during science opera- 
tions. Small 4.5 N thrusters located in coupled 
pairs are used to reduce post-launch separation 
rates, as well as to provide attitude control 
during cruise and aerobraking. These thrusters 
will also be used for desaturation of the reac- 
tion wheels. 

The propulsion system has a dual-mode ar- 
chitecture, which includes a single gimbaled 
890 N bipropellant main engine plus the 16, 
4.5 N monopropellant thrusters used in the 
reaction control system (RCS). The total AV 
capability of the propulsion system with the 
full fuel load 1s 2377 m/s. 

Waste heat from the ASRGs is exploited for 
thermal control to the maximum extent practi- 
cal in order to reduce the use of electrical 
power for heaters. Radioisotope heater units 
(RHUs) and Variable RHUs are also employed 
to further reduce electrical requirements. 

The TSSM Flight System incorporates a 
capable SEP stage for highly efficient AV 
augmentation during the first half of the cruise 
trajectory. The SEP stage for TSSM was de- 
veloped as a simple, bolt-on augmentation 
built around and incorporating the function of 
a Launch Vehicle Adapter (LVA). The basic 
LVA structure 1s used to support two Orion- 
derived 7.5 kW Ultraflex solar array wings, as 
well as three NEXT 10n thrusters, power proc- 
essing units (PPUs), xenon tanks, and electron- 
ics necessary to the control and operation of 
this self-contained stage. Interfaces with the 
launch vehicle and orbiter have been kept as 
simple as possible to allow the flexibility to 
operate with or without the SEP stage without 
significant changes to orbiter configuration. 


Configuration 
The conceptual configuration of the Base- 

line Flight System is shown in Figure 4.4-2 

and Figure 4.4-3. The major configuration 

drivers were as follows: 

e Nadir fields-of-view for the remote sensing 
instruments and clear fields-of-view for in- 
strument radiators 

e Propellant tanks optimized to minimize 
tank and structure mass 

e Atlas V 551 fairing envelope and access 
door size and number (three doors, each at 
1.22 m x 1.83 m) 
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e Accommodation of 5 ASRGs, a 4 m HGA, 
and two aeroshells within the fairing 

e Achieving sufficient HGA mounting stiff- 
ness to achieve tight pointing accuracy re- 
quirements (0.7 mrad) of a 4 m dish operat- 
ing in Ka-band 

e ASRG accommodation for use of waste 
heat in thermal control 


e RCS thrusters (16 thrusters, each 4.5 N) 
with placement driven by the coupling re- 
quirement and plume impingement consid- 


eration on instruments, in situ envelopes, 
and ASRGs 


4.4.2 Systems Engineering 

Most design concepts employed in this mis- 
sion are flight proven and present few unique 
challenges. However, several areas that are 
important to any mission of this type will 
continue to be the focus of systems engineer- 
ing evaluations as concept development con- 
tinues. Some of these areas of particular inter- 
est in the engineering of the Flight System are 
discussed in the following sections. 


4.4.2.1. Assumptions, Requirements, and 
Constraints 
The list below summarizes key require- 
ments and constraints that have driven the 

TSSM Flight System design. 

e The Flight System design should minimize 
the use of new technologies to minimize 
cost and schedule risk. 

e A total of seven MMRTGs worth of ***Pu is 
available to the mission, including that pro- 
vided to ESA for in situ elements. 

e The mission radiation design dose is benign 
(<15 krad behind 100 mil aluminum) which 
must be tolerated with a radiation design 
factor (RDF) of at least 2. 

e The required total SEP AV is 2750 m/s, 
chemical AV is ~2400 m/s. 

e The Flight System shall support a launch 
date in the 2018—2020 timeframe. 

e The Flight System design should be able to 
return all Level 1 science through DSN 
34 m ground stations. 

e The Flight System shall accommodate in 
situ elements to be provided by ESA. 

e Saturn tour science, including Enceladus 
flybys shall be included in the mission de- 
sign. 

e Minimum heliocentric range is 0.7 AU. 
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Figure 4.4-3. Instrument layout. 
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4.4.2.2 Orbiter Power Source 

In the initial charter for the study, a pro- 
grammatic constraint was imposed dictating 
that only solar arrays or MMRTGs should be 
used to power the Flight System. While the 
SEP stage is ideally suited to the use of solar 
power for its limited period of use early in the 
mission, it was recognized that radioisotope 
power would be required for the orbiter pri- 
mary mission, given Saturn’s extended solar 
range. The initial Flight System design incor- 
porated five MMRTGs to provide power, 
which, when considering the likely require- 
ment to provide one MMRTG to the mont- 
golfiere and a number of RHUs to the orbiter 
and in situ vehicles, kept the total mission 
inventory below the stated allocation of 
7 MMRTGs worth of *°*Pu. 

Midway through the study, the Ground 
Rules were changed to allow the use of Ad- 
vanced Stirling Radioisotope Generators 
(ASRGs) in consideration of the limited inven- 
tory of ~°Pu and the continued progress of 
ASRG development. Furthermore, it was 
stated that the studies could assume that either 
ASRGs or MMRTGs could be adopted with an 
equivalent level of risk. Given the removal of 
risk as a discriminator between RPS types, and 
the benefit to NASA of investigating the inte- 
gration issues for a Flagship mission, the team 
elected to adopt ASRGs for the Baseline de- 
sign. Advantages over the MMRTG include 
lower mass, higher output power per unit, 
lower degradation rate with time, and lower 
unit cost. Additionally, the adoption of ASRGs 
would help to extend NASA’s available ***Pu 
inventory by using only a quarter of the 
amount needed by an equivalent number of 
MMRTGs. 

The team recognizes that ASRG develop- 
ment is not yet complete, nor has a flight 
ASRG been assembled or flown. For this 
reason the orbiter design and operational 
scenarios have maintained a concept that 1s 
equally compatible with MMRTGs for the 
power subsystem. Reversion to the MMRTG 
design would result in a reduction of EOM 
power of about 35 W and an increase in mass 
of about 52 kg, both of which could be ac- 
commodated without impact to achieving 
science objectives of the mission. 
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4,4.2.2.1 Impacts of ASRG 
The implementation of ASRGs in_ the 
TSSM design brings with it a number of dif- 
ferences from accommodation of MMRTGs. 
Among these, three stand out as having poten- 
tially significant impacts to the Flight System 
design. These include: 
e Waste heat quantity and quality for use in 
thermal control 
e Electromagnetic interference (EMI) 
e Vibration imparted to the spacecraft 


The first of these concerns 1s a result of the 
higher efficiency of the ASRG when compared 
with the MMRTG. The more than four-fold 
improvement in conversion efficiency results 
in less than a quarter of the waste heat that 
would be available from an MMRTG for use 
in thermal control of spacecraft elements 
(primarily fuel and oxidizer tanks). In addition, 
the waste heat that is available from the 
ASRGs is at a much lower temperature than 
that from the MMRTGs, causing additional 
difficulties in its utilization. An innovative 
capillary pumped loop heat pipe solution was 
developed to address this issue as described in 
§4.4.3.2. 

The question of EMI from ASRGs is often 
raised and was investigated for this study. 
Specified values for AC and DC magnetic field 
emissions and E-field radiated emissions are 
given in the ASRG User Interface Control 
Document (ICD) that was provided to the 
study team. These values were used along with 
the ASRG mounting geometry to calculate 
combined field strengths at each instrument 
location. Results were assessed by the instru- 
ment engineers and showed the calculated 
levels to be below those that would cause 
concern for any instrument. 

The ASRG, being based on a reciprocating 
piston engine will induce a certain amount of 
vibration, similarly to Stirling-based cryocool- 
ers. The ASRG design attempts to mitigate this 
vibration by mounting two opposing Stirling 
engines in a single unit and coordinating their 
piston strokes to ensure cancellation of vibra- 
tion to the maximum extent possible. The 
latest version of the ASRG ICD gives a value 
of 35 N for the maximum dynamic force trans- 
mitted to the host spacecraft. Very preliminary 
assessment of the ICD value would indicate 
that some measure of additional vibration 
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damping might be required to ensure that no 
significant impact is seen at the instruments. 
However, in the course of investigating the 
ASRG development program it became clear 
that the listed vibration specification was 
based on an earlier design for the ASRG. The 
unit currently under development for flight has 
been shown in testing to exhibit vibration 
levels of ~1.7 N, more than an order of magni- 
tude lower than the spec value. At this level it 
is likely that no additional vibration mitigation 
would be needed. 

At this point in the design of the TSSM 
Flight System and the development of the 
ASRG it is not possible to fully assess all of 
the impacts of the implementation of this 
emerging power system. ASRG accommoda- 
tion in the overall Flight System will require 
ongoing systems engineering, analysis and 
coordination with ASRG development efforts, 
which will be a significant focus in Phase A. 


4.4.2.3 Long-Life—High Reliability 

JPL’s Flight Project Practices and Design 
Principles were founded on experience from 
long life, highly reliable, deep space missions. 
These missions have successfully operated 
over long periods of time and over great dis- 
tances with limited human interaction. Lessons 
learned from Pioneer, Voyager, Galileo, Cas- 
sini, and others, are incorporated into the 
TSSM design including extreme value worst 
case analysis, parts stress analysis, block 
redundancy, autonomous fault recovery, cross- 
strapping, internal redundancy and functional 
redundancy in appropriate combinations to 
eliminate all non-exempt single-point failures 
(SPFs). 

In keeping with best system engineering 
practices full redundancy 1s incorporated in the 
TSSM design to the maximum extent, with the 
exception of typical areas of standard SPF 
exemptions (e.g., primary structure, propellant 
tanks, etc.). An additional exception 1s the use 
of a single main engine. The decision to base- 
line this single engine design was made as a 
result of a propulsion subsystem trade study 
and was vetted by experienced propulsion and 
systems engineers with experience from Voy- 
ager, Galileo, and Cassini at a propulsion 
subsystem review. This trade is planned to be 
further assessed in Phase A. The planning 
payload is also currently single string with 
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minimal selected redundancy; further evalua- 
tion and recommendations for additional 
redundancy for instruments will be made 
during the AO and instrument selection proc- 
ess. 

All redundancy, fault-protection logic and 
cross-strapping circuitry is validated in the 
system testbeds or in integration and test prior 
to launch. For any non-exempt SPFs, a risk 
evaluation will be performed. As a result, the 
SPF will be eliminated or a waiver to the 
Single Point Failure policy will be generated 
(requiring institutional approval). 

In parts selection and qualification, the pro- 
ject 1s governed by the JPL Institutional Part 
Program Requirements as tailored for TSSM. 
In compliance with these requirements, all 
critical electronics are subjected to destructive 
physical analysis (DPA), residual gas analysis 
(RGA) and particle impact noise detection 
(PIND), as appropriate. An Approved Parts 
and Materials List (APML) for Outer Planet 
Flagship Mission (OPFM) Projects (IOM 
#5 143-08-079, JPL 2008a) has been developed 
to be used as the selection source for electrical, 
electronic, and electromechanical (EEE) parts 
and materials. 


4.4.2.4 Fault Protection and Operability 
Given the duration of the mission and the 

one-way light time from the Saturn system, 

autonomy is needed to handle Flight System 
safety issues. A system of monitors and re- 
sponses will mitigate, isolate, and recover 
from off-nominal behaviors if encountered 
during the mission. In keeping with proven 
design practice for missions of this type, on- 
board fault protection algorithms will halt 
normal operations and place the Flight System 
into a safe configuration, awaiting ground 
response when they detect a potentially unsafe 
condition. An exception to this would be when 

a Flight System is executing a time critical 

operation, such as an orbit insertion. 

The TSSM fault protection design is based 
on an underlying architecture consisting of: 

e Built-in hardware fault detection and recov- 
ery. For example, error detection and re- 
covery within memory devices. 

e Lower-level fault protection that is built 
into the hardware device drivers and man- 
agers. These modules detect and perform 
local recovery from faults when possible. 
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e Performance-level fault protection that 
consists of a series of performance monitors 
that examine and respond to specific sub- 
systems for performance deviations or fault 
indications 

e System-level fault protection that 1s made 
up of software fault monitors and responses 
to handle faults that are detected, but uncor- 
rected by lower level fault protection be- 
cause they require a system level coordi- 
nated response. For example, the shedding 
of loads because of a power failure. 

e Flight software health monitors perform 
self-tests, and keep track of computer resets 
and health. 

e Flight software watchdog timers monitor 
overall health of the onboard control sys- 
tem, and force configuration changes when 
the system stops operating properly. 

e In addition, operations and built-in software 
and hardware behaviors will employ addi- 
tional strategies that contribute to robust 
functionality by working in the presence of 
isolated faults that may occur. For example, 
a command will be sent twice in case the 
first command 1s lost or rejected because of 
errors. 


All fault monitors and responses can be 1n- 
dividually enabled or disabled by command or 
configuration file. 

Operability has been a significant topic of 
focus for this study. TSSM has profited par- 
ticularly in this area through the direct experi- 
ence of a number of the operations and Flight 
System team members who are also currently 
members of Cassini’s mission team. Beyond 
this, a task was undertaken to systematically 
extract lessons learned from operations on a 
number of relevant missions, including not 
only Cassini-Huygens, but also MRO, New 
Horizons, and MESSENGER (see Appendix 
K). This study resulted in a number of recom- 
mendations in areas including mission design, 
Flight System and ground system interfaces, 
science operations, testing, and management. 
These recommendations were then factored 
back into the study to take full advantage of 
the wealth of relevant experience provided by 
these ongoing missions. 


4.4.2.5 Radiation 


The TSSM Flight System would be sub- 
jected to three major radiation environment 
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sources: 1) solar energetic particles during the 
interplanetary cruise, 2) trapped particles 
during the Saturn tour, and 3) particles from 
the onboard ASRGs. 

The Interplanetary Cruise Phase is defined 
with a launch in September 2020 and Saturn 
arrival in October 2029. It uses an Earth- 
Venus-Earth-Earth gravity assist trajectory to 
reach Saturn. The JPL solar proton model 
(Divine et al. 1990) at 95% confidence level 1s 
used to estimate the solar proton environment 
during the cruise. 

After SOI, the spacecraft spends 2 years in 
Saturn orbit, with multiple flybys of Enceladus 
and Titan, and then orbits Titan for another 
2 years. The SATRAD model (Garrett et al. 
2005) is used for the radiation environment 
estimate at Saturn. Titan is outside of the 
Saturn radiation belt, and thus the Titan Orbit 
Phase of the mission will not accumulate any 
additional radiation exposure. 

The TSSM Flight System carries six radio- 
isotope power systems (RPSs); five ASRGs on 
the spacecraft and one MMRTG on the mont- 
golfiere. The total dose from RPSs was con- 
servatively estimated assuming all six RPSs 
were MMRITGs to ensure compatibility with 
the MMRTG-powered option. RPS dose was 
estimated using the dose versus distance con- 
tours that were generated for the MSL project. 
The nominal distance of electronics from RPSs 
was based on the spacecraft configuration 
drawings. 

Figure 4.4-4 shows the total mission dose 
depth curve without the RPS contribution 
included. The dose is primarily solar with a 
10% contribution from Saturn by the end of 
mission. It is assumed that RPSs contribute an 
additional 1776 rad(Si) regardless of shielding 
thickness. Figure 4.4-5 shows the time history 
of the dose with a 100 mil aluminum spherical 
shell shielding, again without RPSs. 

The TSSM mission elements will experi- 
ence a benign radiation environment. Total 
mission dose from charged particles on elec- 
tronics behind 100 mils aluminum spherical 
shielding would be 12.6 krad. With the addi- 
tion of the dose from the MMRTG analysis, 
the new mission dose is 14.4 krads (RDF=1). 
Given this value, the radiation risk of the 
project is low and a standard radiation mitiga- 
tion approach (e.g., the one for MSL) can be 
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Figure 4.4-4. Aluminum spherical shell dose- 
depth curve for TSSM showing cruise and 
orbit contributions (excluding RPS contribu- 
tion). 


adopted for electronic parts, materials, and 
science detectors/sensors without the need for 
additional shielding or specialized parts. 


4.4.2.6 Planetary Protection 

As described in more detail in $4.7, the ap- 
proach to planetary protection compliance for 
the TSSM Flight System will have limited 
impact on the Flight System design and proc- 
essing. The planetary protection approach will 
involve ensuring that the risk of “inadvertent 
contamination of a liquid water body” is less 
than 10°. The primary means of meeting this 
requirement is through analysis to show 1) that 
unintentional impact with Enceladus and Titan 
during the Saturn system tour will be below 
IxlO~ and 2) that end of mission deorbit 
scenarios will ensure that the Flight System 
avoids any geographic or thermal anomalies 
that could harbor a local environment condu- 
cive to the existence of liquid water. Further 
analysis will be performed to confirm that 
local heating by ASRGs or their general pur- 
pose heat source (GPHS) modules will not 
transgress “limits of life” and/or will not 1m- 
pact on the surface at the end of the mission 
co-located with contaminated hardware. Plane- 
tary protection implementation for ESA- 
provided in situ elements will be addressed 
separately by ESA, although budgetary ac- 
commodation is made for interface manage- 
ment. 


4.4.2.7 Payload Interfaces 

As described in §4.2, the spacecraft will ac- 
commodate the payload by providing for a 
view in the nadir direction for the remote 
sensing instruments when in orbit around 
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Figure 4.4-5. Time history of total ionizing 
dose (ITD) excluding RPS contribution. 


Titan, as well as providing for observations 
during the Saturn Tour Phase and Enceladus 
flybys. The spacecraft body must maintain 
pointing control to 0.3 mrad and stability to 
2.4 urad over 5 s. Payload accommodation for 
all electrical, thermal and mechanical inter- 
faces will be developed between the spacecraft 
development team and the payload teams. The 
system functional block diagram in Foldout 2 
(FO-2) shows the data interfaces for the in- 
struments. Instrument fields of view and vol- 
umes are shown in Figure 4.2-1. Instrument 
data rates are noted in Table 4.2-2. 


4.4.2.8 Launch Vehicle Interface 

In the launch configuration, the TSSM 
Flight System is mounted to the Atlas V 551 
launch vehicle (LV) as shown in Figure 4.4-6. 
The SEP stage structure acts as a Launch 
Vehicle Adapter and is mounted to the LV via 
a separation interface. The separation of the 
Flight System from the launch vehicle and the 
orbiter from the SEP stage is assumed to be via 
a linear separation device (Superzip). 

In order to fit within the Atlas V fairing en- 
velope, three assemblies on the orbiter are 
launched in a folded/stowed configuration. 
The HGA, TiPRA antenna, and magnetometer 
boom are launched stowed and deployed 
during the mission. In addition to these, the 
SEP stage contains two Ultraflex solar arrays, 
which are stowed during launch and deployed 
prior to SEP thrusting. 


4.4.2.9 Resource Margin Summary 

The TSSM design includes robust margins 
in all critical areas. A conservative margin 
approach has been taken which provides sig- 
nificant room for mission concept modifica- 
tions without large impacts on the primary 
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Figure 4.4-6. Flight System launch configuration in Atlas V 551 fairing. 


Table 4.4-1. Example of calculating required 
margin and corresponding contingency. 


Max Possible Resource Value Example Value 

(MPRV) 

Required Margin per Study = 33% * MPRV 

Guidelines 

Maximum Allowable CBE (Max = MPRV — Req'd Mrgn 

CBE) 

Contingency Percentage to apply | 49.3% | =(MPRV)- 1 

to CBE to achieve MPRV (Max CBE) 

Check Calculation 100 kg | = Max CBE * (100% + 
49.3%) 


resource constraints (number of RPS units and 
launch vehicle injected mass capability). 

The Ground Rules state that, in general, a 
33% margin should be held in all areas, calcu- 
lated per the method described in the JPL 
Design Principles and Practices (DPP), where 
the margin is calculated as the Maximum 
Possible Resource Value (MPRV) minus the 
Proposed Resource Value (aka Current Best 
Estimate, CBE). For TSSM, the MPRV corre- 
lates to the Atlas V 551 launch vehicle capabil- 
ity for calculating mass margin and to the 
EOM power output of four ASRGs for the 





Table 4.4-2. Example of calculating additional 
and system margins. 


Value — 


200 kg | Example value 


Current Best Estimate (CBE) 
CBE + Contingency to achieve 
required margin 


Max Possible Resource Value Example Value (e.g. 
(MPRV) Launch Vehicle 


Capability) 


Additional Margin (above 
required 33%) 


System Margin 


(CBE*1.493) 


=(MPRV - CBE) x 100 
MPRV 


power margin calculation. The margin per- 
centage 1s then calculated as: 


Mren (%) = ae . 


Holding 33% margin against the MPRV, per 
this method, translates into adding 49% con- 
tingency onto the Current Best Estimate (CBE) 
values, as shown in Table 4.4-1. 

Table 4.4-2 shows an example of calculat- 
ing additional margin and system margin. 
Additional margin is defined as any margin 
beyond the required 33% mandated in the 
study guidelines. System margin is then the 


100 
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total margin measured against the Maximum 
Possible Resource Value (MPRV) and can be 
thought of as the required margin plus the 
additional margin. To be compliant with the 
study guidelines, the system margin has to be 
greater than or equal to 33%. 


System-Level Mass Summary 
The TSSM Flight System has a total 
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vehicles: a 600 kg montgolfiere and a 190 kg 
lander, as well as 43kg of ESA-provided 
Support equipment that stays with the orbiter 
after in situ vehicle deployment. The orbiter 
propellant mass is sized for the entire 6265 kg 
injected mass capability of the Atlas V 551 
minus the SEP stage, per JPL Design Princi- 
ples and Practices. See for the 


TSSM mass summary. 

The in situ masses are treated as allocations 
(no additional mass margin kept by the NASA 
portion of the mission). The in situ elements 
are both slated to be released post-SOI, with 
the montgolfiére being released on the first 


launched wet mass of 6203 kg, and is com- 
prised of a 1613 kg dry orbiter with 2528 kg of 
bi-propellants, a 778 kg dry SEP stage with 
451 kg (includes 10% additional propellant for 
margin) of xenon propellant for its NEXT- 
based ion thrusters, two ESA-provided in situ 


TSSM Mass Equipment List 


Comments 
Flight System Mass, kg 


CBE + 
Cont. 


OrbiterPayload ———<—séi—NOB BSH 1B 
Instrument Planning Payload | 108 | 33% | 143  [HIRIS, TIPRA, PMS, SMS, TIRS, MAPP, RSA 
OrbiterFlightSystem 7% 1D 


| Power(wio RPS) 430% _| 83 __ | Power distribution, converters, & switches, and 25 Ahr battery 
PL C8DH 82.17% _| 37 Redundant Rad750 SEC and 32Gb SDRAM for science 
| Telecom 27% 82 X/Ka 4m HGA, X MGA & LGAS, 35W Ka and 25W XTWTAS 
| 350 | 30% | 456 [SIC structure, In-situ support, HGA gimbal, & mag boom 

| Thermal 82 | 30% | 106__ | Capillary loop heat pipes, Venus shield, shunt radiator, and (VJRHUs_ 
| Propulsion 154 | 27% | 196__ 1 890N main engine, RCS thrusters, and COPVtanks 
PACS 5B 21% _| 64 __[Reaction wheels, SIRU, star trackers, sun sensors, and OpNav_ 
| Cabling 80% | 89 OFCBES/Chusdrymass 
| RPS System 807 | 49% | 160_—“FiveASRGS 


Orbiter Total Dry 1081 31% 1414 Includes P/L, bus, and subsystem contingency 


Additional System Margin | | | 198 [Additional cont. on S/C bus and PIL to obtain 33% margin 


Orbiter Total Dry with req'd margin 1613 Includes P/L, bus, and system contingency 


Orbiter Propellant SS EASE Fuel, oxidizer, pressurant, residuals/holdup, and RCS prop 


Orbiter Total Wet 


Montgolfiere Balloon (plus spin eject device | 633 | 0% | 633 [Released at beginning of tour (post-SOl 
Lander (plus spin eject device | 200 | 0% | 200 [Released mid-tour (post SOI 
Orbiter + In-Situ Total (Wet) 4975 Orbiter & in-situ P/L flight system, prop, and all contingency 


SEP System 
| Power 9g 30% 124 [Two 7.5 kWsolar array wings 
C&W 818% 10 TRUS and POs ee 
[Structures & Mechanisms | 154 [20% [199 [SEP structure doubles as LV adapter, Thruster & solar array gimbals 
[Thermal 88 47% 56 FTank and structure MILL temp sensors, heaters, andPPU radiator 
[Propulsion 168 30% [218 [Three NEXT-based ion thrusters with PPU and Xenon tankage 
PACS TT 10% TP 3 Gimbal drive electronics 
[Cabling Tg 30% | 44 includes SEP to orbiter cabling and harnesses toHVPA,PPU etc 

Non-structural elements of the LV adapter (fasteners, blankets, etc.) 


SEP Stage Total Dry 681 ‘Includes SEP system, LV adapter, and subsystem contingency 


Additional System Margin a a a Additional cont. on SEP system & LV adapter to obtain 33% margin 


SEP Stage Total Dry with req'd margin 778 _ Includes P/L, bus, and system contingency 


SEP Propellant a ee Includes 10% additional propellant for margin 


SEP Stage Total Wet 1229 Wet SEP stage with contingency to achieve 33% study margin 


CBE Cont. 


Total Launch Mass 6203 Entire wet spacecraft including In-situ, SEP stage, adapters, and contingencies 


Atlas V 551 Capability | | ‘| --6265_-JEVEES SEP trajectory launched in 2020 on Atlas V 551 


Additional Mass Margin 62 Mass margin beyond the required 33% margin 
TSSM accomodates a SEP stage, an ample orbiter P/L & /n-Situ Elements with 


System Margin (33% required per study guidelines) 35% - ; 
sufficient margin 
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Titan flyby after SOI and the lander being 
released at the second flyby. The orbiter pro- 
pellant mass is sized to accommodate this 
release scenario. 

With the exception of orbiter cabling, all 
mass estimates were provided by the engineers 
for their respective subsystem. The cabling 
mass estimate was computed as a percentage 
(7%) of the CBE Flight System dry mass. This 
approach is based on the cabling mass of 
several historical space missions and provides 
a reasonable estimate for designs at this phase. 

Subsystem engineers evaluated the maturity 
of their designs and applied appropriate con- 
tingency at the component level. Then, system 
level mass (198 kg on the orbiter and 97 kg on 
the SEP stage) was added in order to achieve 
the 33% margin required by the study guide- 
lines. The design currently has 62 kg of addi- 
tional mass margin above this 33% mandate, 
which translates to a total system mass margin 
of 35%. 

TSSM is baselining ASRGs as the RPS sys- 
tem used to power the mission. ASRG infor- 
mation was provided in the ASRG User ICD 
(912TICO01299 rev4) and RPS Spec Sheets 
(2008 revl). The ASRG mass consists of the 
20.2 kg ASRG unit plus a spacecraft isolator 
of 1.23 kg. As the ASRG has not previously 
been flown, the full 49% contingency required 
to reach a 33% system mass margin was car- 
ried on the ASRG mass. 

If TSSM were directed to use MMRTGs in- 
stead of ASRGs, there 1s sufficient mass mar- 
gin to accommodate the design change without 
affecting the 33% overall margin, as shown in 
Table 4.4-4. 


System-Level Power Summary 

The power estimates for each subsystem are 
identified in Table 4.4-5. In the table, the 
worst-case average payload power is shown in 
each of the orbital modes. The flyby mode 
instrument power reflects the full payload 
power on for the time around closest approach 
with the telecom system in standby. Negative 
values at the bottom of the table indicates 
periods where battery usage and/or telecom 
and payload duty cycling is implemented, as 
reflected in the scenario modeling tool. In all 
cases, a positive energy balance with 33% 
margin 1s maintained. 
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Table 4.4-4. RPS mass accommodation. 
5ASRG 5MMRTG Comments 


RPS Mass 107.2 kg 226 s me mass is 


Vat Mass 


Clu have 
additional 

3.7 kg ong structure for 
stacking. 


Sew Support 
(includes 49% cont) 


Thermal Control 
(includes 49% cont) 


ASRGs require 
capillary loop heat 
pipes. MMRTGs 

33.6 kg 16 kg require shades to 
protect s/c from 
heat loads. 


Total RPS System 
Impact on Mass TIEZnG, | ang po 


Additional Mass 
Required to 
Implement MMRTG 


TSSM has 
sufficient margin 
to accommodate 
MMRTGs 


All power levels were provided by the sub- 
system engineers as Current Best Estimate 
(CBE) values. A system-level contingency of 
49% was applied to the CBE (including losses) 
power to achieve the required 33% margin. 

Power losses were calculated as 7% for 
wire, power switching, and power conversion 
losses, plus 20 W for power electronics assem- 
bly standby power, per the power subsystem 
engineer. Power losses from battery discharg- 
ing and charging are taken into account by a 
scenario modeling tool used for scenario 
analysis. 

The in situ elements are provided a power 
interface with the orbiter. The montgolfiére is 
not expected to need additional orbiter power, 
as it has its own RPS. Although no specific 
requirements have been stated as yet for or- 
biter-provided lander power during cruise, 
ample power would be available to support the 
lander as requirements evolve. 

In Titan orbit, there are three different sci- 
ence campaigns planned (see §4.6.3.2). All 
three campaigns are similar in their power 
consumption, as the campaigns were designed 
to optimize power usage across the scenarios. 
The worst case orbital power scenario of the 
three campaigns occurs during the Atmos- 
pheric Dynamics and Composition Campaign 
(Campaign 3). This average power comes from 
the scenario model and reflects an accurate 
depiction of the telecom and science instru- 
ment duty cycles discussed in §4.6, and it 


Subject to NASA/ESA approval. 
4-54 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


) FINAL REPORT 
SECTION 4.0—MISSION CONCEPT IMPLEMENTATION 





Titan Saturn System Mission 


TSSM Power Modes (W) 





id od =>) i (OM tam ©) godic-] m oy- WV (ey- (om ken '(:) mi Mm talc Wd-ver-(e [=m olen 1 a 

> 4 olcda(-varex-meolelatare meOz-lan)ex-l(e/ Mein alm ce) e-) mer-l-Y-Me)aelir-l mele -1s 

Yor-Vat-] a (om Mal eM e=1i(-Xeqk-Mr- Mellel aYmres’(e1(-Me)aM:y- (ela me) Mm tals) 

instruments. Flyby payload power is the full instrument 

vexed any edi-1eat-yaum ed ic-iacremelelalale maat-M ay Cem alolele-w-lnelUlale mel (es-y-t-y 

FY o) 0) xey- (eda Mmm = Lol tam dal- Mods eyic-]m-xex-Var-la(ey-Mr- lave mal: MiNYZ eh me-Xer:aT- la ley) 

implement battery usage, as seen by the negative values at 

id at-M okey ace) ai me) mm ial: Mi t-10) (-m 24 120 24 24 172.2 
sale 1 hr ce 


raul hr hr min min min hr hr 
OrbiterPayload = s—i(‘ié OO OC hLOUlUCOWUlUlOOWl 182 0 Ears 


Instrument Planning Payload oO; oO} o}]o] 0) o [482%] 0} of Oo | 55% | 55% | 


Orbiter Flight System 159 339 243 316 316 295 245 248 241 258 315 227 
|_Power Electronics Stand-by (losses tracked below) __| 20| 20 | 20 | 20 | 20| 20] 20 | 20| 20| 20 | 20 | 20 | 
C&DM dd B58 | 58 | 58 | 58 | 58] 58] 58] 58] 58 | 58 | 58 _| 
| Telecom id | 69 | 69 | 69 | 69 | 79] 29 | 69] 69] 29 | 99 | 29 | 
|_ Structures & Mechanisms 13 0 131 13115] 15] 7] oO | oO | 15 | | 
| Thermal dd 22 | 33 | 33 | 33 _ | 33 | 33] 33] 33 | 33] 33_ | 33 | 33_| 


SEP Cruise 
Ballistic Cruise 
Manuever (TCM) 

10] i. te) | 
In situ Relay 

Tour Flyby 

PN=Y ce) o) e-1.dlale| 
Reaction Wheel 

Ovi mOldeyimiuaiin 
Telecom 
‘OyamOlae)i mare) 
Telecom 


NO 
AS 
— 
oO 


| Propulsion 0 8 19 19 | 76 | EL A 7] 17 | 32 | 1 ft 
PACS Od | 8 | 44 | 48 | 48 | 90] 90 | 44 | 44] 86 _ | 90 | 86 
| Cabling OO OT OT oO} oO} of oO} ol] lol 
| RPS System 0 OT OT OT OT oO} of} of oO} lol] lo 
|_SEP Power Accomodation (to be powered by Orbiter) _— | 01 54] 0 | O| O| O}] oO] Oo} o| o | oO | oO | 
|_in Situ Power Accomodation (to be powered by Orbiter) |O}]O}]O/]0oO}o0;o0}]o0}]o0]0}] o | 0 | 0 


Flight System Total Without Losses (CBE) 


Power Losses (7% for wire, switching, & conversion losses. 


159 339 243 316 316 295 426 248 241 25 370 282 
Does not include battery recharge losses tracked in 1 


7 
scenario tool) 


3) 
Flight System Total With Losses (CBE) 169 361 258 337 337 314 455 264 256 274 394 300 


|_ Additional System Margin to achieve study req. | 83 | 178] 127 | 166 | 166] 155 | 224 | 130/126] 135 | 194 | 148 


Flight System Total Power Demand with Req'd Margin 252 539 386 503 503 469 679 394 382 410 589s « 448 


Four ASRG Capability (G00 576] 548 | 548 | 548] 558) 549 | 548] 541] 541 | 541 | 541 


Additional Power Available 348 37 163 46 46 89 -130 154 159 132 -48 Ss) 


I TcYo FL ahV@cmVcclLeCcM lace} (er-|x:x-mm oy-LatcTavmUccr-lec-mlnale)(cdantcvalc-xe mam ialmatleye(-m 
In all cases a positive energy balance is maintained. 


includes 49% contingency on the CBE plus 
power losses. The average orbital power load 
represents the RPS sizing case for the TSSM 
mission and results in the need for four ASRGs 
and a modest battery to cover the periods 
during each orbit when instantaneous power 
demands exceed available RPS power. Power 
requirements in the other phases of the mis- 
sion, such as launch and safe mode, are then 
easily met as shown in 

To accommodate the potential failure of an 
ASRG, one additional unit is carried as a spare, 
for a total of five, but only four are used in 
power sizing. The four ASRGs produce 541 W 
total power at the end of the 13 year mission. 


RPS Power BOM (per RPS 
Degradation Rate (per year 
RPS Power EOM (per RPS) 


Total RPS Power Available at 
13 year EOM 


EOM Power Capability 
Difference 





ally be slightly better at the beginning of the 
Titan Orbit Phase. 

If TSSM were directed to use MMRTGs in- 
stead of ASRGs, there would be 35 W less 


All orbit mode calculations were done off this 
worst-case EOM degradation scenario to be 
conservative, the power available would actu- 


power available at EOM, as shown in 
. TSSM had a converged scenario for the 
5 MMRITG case prior to switching to ASRGs, 
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Figure 4.4-7. Power profile for TSSM orbital atmospheric dynamics and composition observing 
scenario demonstrates worst case campaign performance while maintaining the required energy 


margins. 


and would therefore be able to revert back to 
this design without significant impact to sci- 
ence return or operational scenarios. 

The power profile over one orbit in Cam- 
paign 3 is shown in Figure 4.4-7. The profile 
assumes an 8% recharge loss due to internal 
resistance and 80% charge efficiency, typical 
of Li-ion batteries. As this is a battery domi- 
nated, direct energy transfer power system, the 
ASRGs will operate at off-peak power volt- 
ages during battery charge and discharge.The 
battery depth of discharge (DOD) is limited to 
no more than 40%, though in this worst case 
orbital scenario it does not dip below 20% 
DOD. Assuming a 28 V bus, the energy de- 
mands are met with readily available 25 A-hr 
Li-ion batteries. The battery is charged each 
orbit when excess RPS power is available 
(generally during the times when not commu- 
nicating to Earth). 


4.4.3 Subsystem Descriptions 


4.4.3.1 Structures and Mechanisms 

The TSSM Structures and Mechanisms ap- 
proach was based on analogy to prior concepts 
and missions, specifically Europa Orbiter 
concepts and Cassini. As with these earlier 
spacecraft, the major driver on the structures 
design is the propulsion tanks and the large 


amount of propellant necessary to accomplish 
the mission. For cost reasons, existing propel- 
lant tank sizes that have been flight qualified 
were originally baselined. Although the pro- 
pulsion system design has evolved and 
adopted current industry standard composite 
overwrapped tanks, the Cassini heritage tank 
diameter of 1.24 m has been retained, resulting 
in tank heights for the TSSM Baseline mission 
of 1.4m (oxidizer) and 1.8m (fuel), which 
drove the orbiter stack height of 5.7m. The 
SEP stage adds a further 1.3 m to the Flight 
System stack height in the launch configura- 
tion for an overall height of 7m as seen in 
Figure 4.4-8. 

The TSSM Structure subsystem consists of 
the SEP stage, the propulsion module struc- 
ture, the electronics bus and a lower equipment 
module (Figure 4.4-9). The SEP stage struc- 
ture 1s a machined Al structure that doubles as 
the spacecraft launch vehicle adapter, LVA. It 
interfaces directly with the Atlas V launch 
vehicle C-22 adapter. The SEP stage 1s re- 
leased from the orbiter by a linear separation 
device similar to that used for the release of 
the SEP stage/orbiter stack from the Atlas 
launch vehicle. A system of guide rails is 
included on the SEP stage to prevent contact 
with the orbiter main engine during separation. 
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5.7m 





Conceptual design 


Figure 4.4-8. TSSM launch configuration. 


Above the SEP stage is the lower equip- 
ment module which supports the ASRGs, the 
lower RCS thruster assemblies and the main 
engine. The ASRGs (five total) are mounted in 
three locations spaced 90 degrees apart. This 
configuration was chosen to limit the number 
of doors required in the launch vehicle fairing 
to three, which eases integration issues and has 
been vetted by the Launch Planning Office at 
KSC. Each ASRG mounts directly to the lower 
equipment module. The four lower RCS 
thruster assemblies are spaced 90 degrees apart 
and are supported onto the lower equipment 
module by a tripod support structure. The main 
engine 1s articulated using a 2-axis gimbal 
based on the Cassini main engine gimbal 
design and is mounted to the lower equipment 
module with three bi-pods. A deployable main 
engine cover 1s deployed during times the 
main engine is not in use. The deployable 
cover 1s based upon the Cassini main engine 
deployable cover. The lower equipment mod- 
ule is a machined AI structure. 

The propulsion module structure is located 
above the lower equipment module. It is a 
large cylindrical structure made up of graphite 
composite face sheets and Al honeycomb core 
construction. The propulsion module structure 
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Figure 4.4-9. Primary structural elements. 


supports the fuel, oxidizer and pressurant 
tanks. It also supports the two in situ elements. 
Each in situ element is attached to the propul- 
sion module structure by three bi-pods and 1s 
released by an ESA-provided spin eject device. 

Above the propulsion module structure is 
the electronics bus structure. The electronics 
bus structure is made up of machined AI. It 
houses the orbiter electronics and supports the 
Attitude Control Subsystem (ACS) reaction 
wheels, the upper thruster assemblies, science 
instruments and the 4 m HGA. The HGA is 
articulated using a 2-axis gimbal based on the 
MRO HGA design. During launch the HGA is 
restrained at three locations and released by 
firing three sep-nuts. The four upper RCS 
thruster assemblies are spaced 90 degrees apart 
and are supported onto the electronics bus 
structure by a tripod support structure. 

The Flight System Structures and Mecha- 
nisms mass estimate was based upon finite 
element analysis and analogy to previous 
missions. A TSSM finite element model was 
developed to provide preliminary mass esti- 
mates for the TSSM SEP stage structure and 
the propulsion module structure. 

The TSSM finite element model (FEM) is 
shown in Figure 4.4-10. Plate elements were 
used to represent the SEP stage structure, 
propulsion module structure, instrument deck 
and HGA assembly while lumped masses 
connected by rigid body elements were used to 
represent the propellant and propellant tank 
masses, thruster assemblies and the in situ 
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Conceptual design 





Figure 4.4-10. TSSM structural FEM. 


elements and support structure. The remaining 
subsystem mass was smeared at appropriate 
locations on the structure of the FEM as non- 
structural mass. Two analysis cases were 
performed. The first case was a static launch 
load of 6.5 g applied in the axial direction. The 
second analysis case was a normal modes 
analysis. Positive margins were demonstrated 
from the static load case for the SEP stage 
structure and propulsion module structure. 
From the normal modes analysis, the first 
lateral and axial frequencies are 9.2 Hz and 
>40 Hz respectively. Table 4.4-7 provides the 
normal modes analysis results. 

Mass estimates for the remainder of the 
Structures and Mechanisms subsystem were 
based on analogy to previous missions’ mass 
estimates for similar structures. The electron- 
ics bus mass was based upon the previous EO 
Study. The ASRG support structure mass 
estimate was based on Cassini and Mars Sci- 
ence Laboratory data. The two-axis gimbal 
estimate was based on the MRO telecom 
platform gimbal and the main engine gimbal 
and cover were based upon the Cassini engine 
gimbal mass and the Cassini deployable main 
engine cover, respectively. The magnetometer 
boom mass was taken from the MESSENGER 
as-built boom mass. Lastly, the linear separa- 
tion devices (Superzip) were estimated using 
Cassini data scaled to the current TSSM LV 
interface diameter. 

Note that all structure and mechanism CBE 
design mass estimates assume growth of other 
subsystems to their maximum allocations. 
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Table 4.4-7. TSSM normal modes summary. 


Normal Modes 









Mode Freq (Hz) Comment 
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4.4.3.2 Thermal Control Subsystem 
The thermal control subsystem for the 

TSSM orbiter provides temperature control for 

the Flight System for all mission phases. The 

thermal control subsystem is designed to 
handle several environmental and spacecraft- 
related challenges: 

e A large range of solar distances, ranging 
from 0.7 AU for the Venus gravity assist to 
9.1 AU at Saturn. 

e The Venus environment inputs resulting 
from the spacecraft-planet close approach. 

e The requirement to minimize spacecraft 
electric power consumption 

e Supporting instrument requirements to 
provide focal plane temperature levels as 
low as ~70 K 

e Provision of in situ element thermal Inter- 
faces 

e Accommodation of the SEP stage 


While the thermal design for this mission is 
unique due to the environmental and space- 
craft characteristics, the thermal control sub- 
system utilizes flight proven thermal control 
elements, thus minimizing development risk. 
There are several engineering development 
requirements, but no new technology is re- 
quired for this mission. The thermal control 
elements used in the design include multilayer 
insulation (MLI), thermal surfaces, thermal 
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conduction control, thermal louvers, electric 
heaters and thermostats, engineering sensors, 
radioisotope heater units (RHUs) both fixed 
and variable, shades (Sun/Venus, Instrument), 
and utilization of ASRG waste heat with capil- 
lary pumped thermal loops. 


Effect of the Large Range of Solar Distances 

The TSSM Flight System will experience a 
wide range of solar distances over the course 
of the mission. The direct incident solar flux 
varies from two times that at the Earth during 
inner solar system flight at Venus orbit ranges 
to ~100" that at the Earth during the mission 
in the Saturn system. 

Operation with the SEP stage will involve 
attitude restrictions dictated by solar array 
illumination and thrust vector requirements. 
The SEP stage is operational from early in the 
trajectory, including at the Venus solar ranges, 
out to a maximum range of ~2 AU. 


Venus Planetary Flyby 

The Venus gravity assist flyby will impose 
the Venus IR thermal load for a short period in 
addition to direct solar incident energy on the 
Flight System. The conceptual design would 
protect the Flight System from both these 
sources by using a combination of specialized 
shielding and thermal surfaces, including use 
of the montgolfiere heat shield and the large 
4m HGA to provide shading of the Flight 
System. Use of the montgolfiére heat shield in 
this manner has the added benefit of providing 
shade to its own RPS heat rejection radiators 
as well. This combination of approaches will 
ensure thermal protection that can accommo- 
date the range of attitudes that may be required 
by the SEP trajectory. 


Electrical Power Consumption 

The science mission takes place within the 
Saturn system at a distance of 9.1 AU from the 
Sun. At this range the electrical power will be 
provided by ASRGs and power consumption 1s 
to be minimized to limit the number of ASRG 
units required. The thermal control subsystem 
uses RHUs and ASRG waste heat to the max- 
imum extent possible to minimize electrical 
power required for heaters. 


Support Instrument Requirements 
Several instruments for this mission require 


cold systems with temperature levels of 70 to 
~170 K. The instrument will provide the cool- 
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ing technology required, and the spacecraft 
thermal control subsystem will provide any 
shielding required to block thermal energy 
sources from the spacecraft. 


In Situ Element Thermal Support 

Two in situ elements are carried on the 
Flight System for the Baseline mission. The 
thermal control subsystem will provide a 
temperature controlled thermally isolated 
interface to support these elements. Adequate 
cooling during final integration to the orbiter, 
transportation, and on the launch pad will be 
provided by GSE air conditioning units 
($4.4.6) 


4,4,3.2.1 Thermal Control Subsystem Design 


Spacecraft Bus 

The spacecraft bus includes the C&DH, 
ACS, Power, Propulsion, and Telecom subsys- 
tems in addition to the SEP stage (Figure 4.4- 
11). The bus uses MLI, thermal surfaces, 
thermal conduction control, electrical heaters, 
and RHUs, both fixed and variable, to keep the 
spacecraft bus elements within specified tem- 
perature limits. The spacecraft thermal control 
subsystem provides thermal control for the 
shunt radiator of the Power subsystem using 
RHUs to keep it above its minimum electric 
element temperatures. The shunt radiator will 
be thermally isolated from the spacecraft when 
in use. It operates at a relatively high tempera- 
ture (100°C a safe upper operational tempera- 
ture for the resistors) and is located on the 
spacecraft body such that it has a clear view to 
space, and is away from low temperature 
hardware and instruments. 

The Telecom subsystem is a separate unit, 
and consists of a 4 m diameter antenna, with 
all electronic parts mounted on a support 
structure on the back of the antenna. Thermal 
control for the Telecom subsystem uses the 
above elements, including RHUs, as well as a 
thermal louver/radiator to account for the large 
variation in thermal dissipation resulting from 
its duty cycle. 


Propulsion Module 

The propulsion module consists of propel- 
lant tanks, structure, and propulsion elements 
mounted in and on the propulsion module 
structure. This module uses the waste heat 
from three of the ASRGs to keep the propel- 
lant, tanks, lines, and valves safely above the 
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Figure 4.4-11. Thermal functional block diagram. 


freezing point. The relatively low temperature 
(~70°C vs. ~170°C for an MMRTG) ASRG 
waste heat 1s utilized through incorporation of 
a capillary pumped loop system which 1n- 
cludes thermal transfer panels, capillary loops, 
a control system and a thermal radiator. The 
capillary pumped heat pipes have been used in 
previous flight systems. Engineering develop- 
ment will be required for this design, but the 
individual elements have flight experience. 
The ASRG design includes an option for fluid 
loop accommodation, and this feature will be 
used to couple the capillary pumped heat pipe 
(CPHP) elements to the ASRG. Analysis indi- 
cates that about 200 to 300 W are required to 
maintain the propulsion module within tem- 
perature limits. Each ASRG has about 350 W 
of waste heat available at 70°C, thus using 
three ASRGs with the CPHP system provides 
the thermal energy required with ample margin 
after losses. The propulsion module can be 
maintained within specified temperature limits 


with the waste heat from two ASRGs, thus the 
CPHP system can provide the thermal energy 
required even with a single capillary loop 
failure. 

There are two areas where RHUs and 
ASRG waste heat cannot be used, necessitat- 
ing electric heaters: the propellant lines and the 
main engine valve module. 


Payload Interfaces 

The spacecraft bus also supports the in- 
strument and in situ payload interfaces, and 
will maintain these interface temperatures 
using MLI, thermal surfaces, thermal conduc- 
tion control, and variable RHUs. Further, two 
instruments, HiRIS and TIRS, require cryo- 
genic radiators and low-temperature elements, 
and the bus thermal control subsystem will 
provide thermal shields as required. 


SEP Stage 
The SEP stage consists of the stage support 
structure, three ion thrusters, xenon tanks and 
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lines, solar arrays, PPUs and PPU radiators. 
Electric heaters will be used on the SEP stage 
during the SEP attached flight, as the solar 
arrays provide ample electrical energy. The 
SEP stage will be jettisoned at about 2 AU. 


ASRG 

The ASRGs are mounted on thermally iso- 
lated structures. Given the low surface tem- 
perature of the ASRGs, thermal shields will 
not be needed to protect Flight System ele- 
ments. Mounting of the three ASRGs used in 
the CPHP system 1s optimized for heat transfer 
to the propulsion subsystem. The CPHP sys- 
tem maintains thermal control of the cold side 
of the ASRGs, even in the case of a failed 
generator, allowing tight spacing of these three 
units to facilitate the pumped-loop system. The 
remaining two ASRGs are located individually 
on opposite sides of the spacecraft to max1- 
mize their radiator view to space. 


4.4.3.3 Power Subsystem 

The TSSM orbiter is an RPS-powered 
spacecraft with an unregulated, nominal 28 V 
DC main power bus (22-36 V DC). Energy 
storage is provided by dual eight-cell lithtum- 
ion batteries. Power bus control 1s accom- 
plished via shunt regulation using a 2-out-of-3 
majority voted, pulse width modulated control 
scheme. The batteries are operated directly off 
the main power bus, with constant potential 
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control for charging. Grounding 1s a balanced 
bus, with both high side and return floating 
from spacecraft chassis, providing enhanced 
fault tolerance. Pyros are fired directly off the 
main bus power with critical arm and enable 
switches in series with the fire circuits. 

Five ASRGs are used, producing 150 W 
each at beginning of mission (BOM). Four 
ASRGs are used to provide baseline power and 
the fifth 1s carried as a spare. Thus the space- 
craft has 750 W available at BOM. Failure of a 
single ASRG would reduce the BOM power to 
600 W. Each ASRG contains two general 
purpose heat sources (GPHSs), with a nominal 
BOM heat production of 500 W of thermal 
energy. ~*Pu decay heat drives a Stirling en- 
gine connected to a linear alternator producing 
AC power at about 102 Hz. Two Stirling en- 
gines, each with its own GPHS module, are 
incorporated in an ASRG. The two engines are 
mounted back-to-back as shown in Figure 4.4- 
12. An electronic controller is included in the 
ASRG to perform stroke control to synchro- 
nize the two pistons and minimize vibration. 
The controller also rectifies and conditions the 
AC square wave to provide a nominal 28 Vdc 
power output. Radioactive decay reduces heat 
available at a rate of ~0.8% per year, with no 
electrical or mechanical degradation assumed, 
resulting in a degradation of electrical power 
output at the same rate. End of Mission (EOM) 


ASRG Power Profile 
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Figure 4.4-12. ASRG characteristics. 
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Figure 4.4-13. Power subsystem block diagram. 


power available to the TSSM orbiter is esti- 
mated to be about 135 W per ASRG resulting 
in ~540 W available to the spacecraft assum- 
ing four available units. Each ASRG has a 
CBE mass of 20.2 kg, and is also assumed to 
carry a spacecraft adapter at a mass of 1.2 kg. 

A block diagram of the power subsystem is 
presented in Figure 4.4-13. The power elec- 
tronics approach is to leverage all develop- 
ments from JPL’s multi-mission system archi- 
tecture platform (MSAP) effort. As with all 
MSAP-based architectures, there are mission- 
specific functions not provided to the program 
requiring development. The power electronics 
suite 1s composed of two assemblies, the 
power distribution unit (PDU) and the power 
assembly (PA). 

The PDU provides switching for general 
purpose, propulsion, and pyro loads. All loads 


switching is on both high and return side field 
effect transistor (FETs). The fault-containment 
region size for this architecture is at the board 
level, providing a significantly higher level of 
reliability compared to conventional dual- 
string architectures. The independent high and 
low side switches are commanded by separate 
digital command FPGAs. This prevents a 
command failure from causing a load switch- 
ing failure. These boards are cross-strapped to 
redundant remote serial buses (RSBs) for 
commanding and housekeeping power. Main 
power bus sense and control signal generation 
is also accomplished in the PDU. Communica- 
tion from the C&DH to the Power subsystem 
is via redundant 1553 buses, and within the 
PDU through remote serial bus. All of these 
functions are planned for MSAP development, 
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providing heritage to the TSSM orbiter PDU 
development. 

The TSSM orbiter mission-specific PA con- 
tains functions that are packaged into a slice 
configuration, instead of the board-in-chassis 
method used in the PDU. This aids in packag- 
ing of items such as the main power bus junc- 
tion, relays mounted in shock isolation trays, 
power FETs mounted on heat sinks, current 
sensing hardware, etc. The battery cell bypass 
FET functions are also found in the PA, with 
sense and control coming from the PDU as 
described above. Communications into and out 
of the PA are via discrete transistor transistor 
logic (TTL) level lines. A lightning suppres- 
sion assembly is required for the launch sup- 
port connections. 

For energy storage, two redundant 25 A-hr 
eight-cell prismatic lithium-ion batteries are 
assumed, with a complete mission possible 
with a one-battery-failed state, and JPL design 
rules in effect for DOD (40% maximum). The 
range safety-required battery control and 
monitoring circuits are included in the PA. 
Sizing of the batteries is linked to science and 
telecom sequencing, as the batteries’ primary 
function is load leveling in the nuclear pow- 
ered application. They have additional roles of 
providing a low impedance source on the main 
power bus to stabilize voltage during load 
transients, such as pyro actuation. 


SEP Stage Support 

Design of the SEP stage, including a dis- 
cussion of the power subsystem elements 
unique to that stage, 1s presented in §4.4.4.2. 
The power subsystem interfaces from the 
orbiter to the SEP stage are simple and nar- 
rowly defined. During the launch phase, the 
xenon tank pressures and temperatures are 
available to the orbiter via the SEP interface 
unit (SIU) 1553 interface. This requires the 
orbiter to supply 28 V power to the SIU and 
pressure management assembly (PMA) from 
the orbiter via dead-facing relays. During this 
phase the high voltage bus is not powered. 
After solar array deployment and throughout 
the thrusting phase, solar arrays power the 
electric propulsion components via the high 
voltage bus. High voltage bus power control 1s 
done by selecting throttle points in the PPU via 
the C&DH interface. When SEP thrusting is 
complete, the SEP stage is powered off, iso- 
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lated electrically from the orbiter and jetti- 
soned. 


4.4.3.4 Telecom Subsystem 

The TSSM Telecom subsystem provides 
high rate Ka-band playback of science data 
and engineering telemetry at Earth ranges up 
to 10.1 AU, robust and reliable uplink at X- 
band throughout all mission phases, reliable 
downlink during critical events such as SOI 
and TOI, and two-way Doppler and ranging 
data at both X and Ka-band for gravity science 
and navigation. An ultrastable oscillator (USO) 
will provide a high stability one-way reference 
for radio science (e.g., occultations). In addi- 
tion, the subsystem will provide an X-band RF 
link for both commanding and reception of 
science data from the in situ elements. 

There are two bi-directional links between 
the spacecraft and Earth: one at Ka-band and 
one at X-band. A block diagram of the Tele- 
com subsystem is shown in Figure 4.4-14. X- 
band will be used for inner cruise and emer- 
gency communications. Ka-band will be used 
for high-rate data return during the science 
phases. 

The Universal Space Transponder (UST), 
currently under development at JPL as the next 
generation deep space transponder, was se- 
lected for this mission for a number of reasons. 
The UST consists of a reprogrammable base- 
band processor, which is link frequency inde- 
pendent, as well as the frequency dependent 
circuit slices which support the RF processing 
functions. More than one set of circuit slices 
can be connected to the baseband processor, 
thus enabling simultaneous operation 1n more 
than one frequency band. 

The UST brings significant flexibility to the 
TSSM Telecom subsystem by combining in a 
single unit the capabilities for telemetry 
downlink at both Ka-band and X-band, as well 
as providing an integral Ka-band translator 
which will allow for a Ka-band downlink 
coherent with a Ka-band carrier uplink for 
radio science. In addition its ability to support 
multiple simultaneous frequency bands allows 
accommodation of the in situ relay transceiver 
function without the need for additional hard- 
ware. 

The key hardware elements of the Telecom 
subsystem are: 
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Figure 4.4-14. Telecom subsystem block diagram. 


e Two USTs, which operate bi-directional 
DTE links at Ka-band and X-band 

e The UST also works as a relay transceiver, 
which is used to support the relay link with 
the in situ elements 

e Two cross-strapped Ka-band 35 W REF 
travelling wave tube amplifiers (TWTAs) 

e Two cross-strapped X-band 25 W RE 
TWTAs 
4m diameter HGA 
22 dBi medium gain antenna (MGA) for 
emergency comm. at max distance 

e Two low gain antennas (LGAs) for 4 pi 
steradian coverage 

e USO 


Equipment for Support of Radio Science/Gravity 
Science 

The UST is equipped with both X-band and 
Ka-band translators that will turn around the 
uplink signal provided by the DSN ground 
station at a fixed ratio. The two-way coherent 
downlink carrier received at the 34 m beam 
waveguide (BWG) antenna allows for precise 
Doppler measurements necessary to meet the 


Gravity Science requirements as described in 
§4.2.2.7. The JPL Frequency Standards and 
Timing lab will be used to validate and charac- 
terize the Allan Variance performance of the 
USTs. 

Radio science occultation experiments are 
enabled by an oven-controlled USO which 
provides a stable frequency for the one-way 
downlink carrier to the DSN station. The USO 
will provide a reference that has Allan Vari- 


ance of 10” at integration times of 10 to 
100 s. 
Interplanetary Cruise 


The TSSM orbiter will reach the Saturnian 
system with support of a SEP stage and a 
EVEE gravity assist trajectory. Communica- 
tion with the ground station during these grav- 
ity assist events will occur via the two LGAs 
pointed opposite each other to provide 4 pi 
steradian coverage. 

The spacecraft will spend nine years from 
launch to SOI. During this period communica- 
tion links will be closed using a combination 
of the LGA, MGA, and HGA antennas. Re- 
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view of the link budgets show that a data rate 
greater than l0bps can be maintained 
throughout the Interplanetary Cruise Phase. 


Critical Event Coverage 

The spacecraft will encounter multiple mis- 
sion critical events throughout the approach 
and science/orbit phases of the mission. The 
project has preliminarily defined the following 
as critical events: SOI, TOI, montgolfiére 
release, montgolfiére entry, descent and infla- 
tion (EDI), lander release, and lander entry, 
descent, and landing (EDL). The main engine 
will be used to reduce velocity for both SOI 
and TOI; during these events it 1s assumed the 
HGA will not be available and the LGAs will 
be used to maintain X-band downlink through 
70 m DSN stations. During the monitoring of 
the EDI/EDL events for the in situ elements, 
the spacecraft will use the HGA/MGA to track 
the vehicles thus making the HGA unavailable 
for communication with the Earth. Orbiter 
communication with the ground could be 
maintained via carrier tones through the LGAs 
to a DSN 34 m array. 


Saturn Tour Phase 

The TSSM will be capable of maintaining 
>140 kbps downlink data rate to a 34 m BWG 
antenna at Ka-band via the HGA at up to 
10 AU with a 3 dB margin. The downlink data 
rate capability improves as a function of sta- 
tion elevation angle (see design control table in 
Table C.5-1). Commanding capability to the 
orbiter is greater than 6 dB over 2 kbps at X- 
band from a 34 m BWG station. All com- 
mands sent to TSSM will be via the X-band 
uplink from the DSN stations. In the event of 
spacecraft safemode entry, the spacecraft will 
be oriented such that the HGA/MGA are sun- 
pointed. At maximum range, assuming a 7 
degree sun-probe-earth (SPE) angle, the MGA 
antenna will be used to communicate at 10 bps 
to a 70 m ground station at X-band. 

Two-way Doppler and ranging data will be 
collected during all data passes at X-band, and 
will be supplemented with Ka-band ranging 
and Doppler. In addition to Ka Up/Ka Down 
and X Up/X Down, the UST will also include 
an X Up/Ka Down translator. 


In Situ Links 


TSSM will carry two in situ elements for 
delivery to Titan; a short-lived surface lander 
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lasting 9 hours, and a montgolfiere aerial 
vehicle with a 6 month prime mission. Each of 
the elements will be released on approach 
maneuvers to Titan. The TSSM orbiter will act 
as the relay link between both in situ elements 
and the Earth. The TSSM orbiter will track 
each of the in situ elements during the critical 
EDI for the montgolfiere, and EDL for the 
lander. 

The montgolfiére will be equipped with a 
steerable 0.5 m dish that will track the orbiter 
and a 25 W transmitter. The HGA on TSSM 
will be used to send commands and receive 
science data from the montgolfiére at up to the 
4,000,000 km maximum expected range. The 
orbiter will provide a carrier beacon that will 
allow the montgolfiere aerial vehicle to locate 
and track the orbiter during relay. Nominal 
relay link data rates are 2 kbps at max range, 
with a link capability up to 1 Mbps at closest 
approach during Titan flybys. 

For the lander element, the TSSM HGA 
will be used to track the asset during EDL; 
science playback will begin during descent. 
The lander has an X-band LGA and an 8 W 
transmitter. Unlike the montgolfiere link, the 
lander link is one-way only. The data rate will 
start at 2 kbps at a max range of 87,000 km, 
and will increase to as high as 1 Mbps at clos- 
est approach. Both in situ elements will be on 
the reverse frequency plan (emulating a DSN 
station) enabling communication with the 
TSSM orbiter’s UST. Jn situ to orbiter link 
rates are pictured in Figure C.5-1. 

At ranges over 500,000 km, the footprint of 
the X-band 3dB beamwidth (0.3 deg) is a disk 
the size of Titan. At ranges greater than 
500,000 km the TSSM will point at the moon 
in order to send instructions to and receive 
data from the montgolfiere aerial vehicle. 
Under 500,000 km, the TSSM orbiter will 
implement a closed loop tracking system in 
order to accurately point the HGA to the in situ 
element. A dual-axis peak scan algorithm 
similar to the method employed by Voyager 
will be used to establish and maintain pointing 
accuracy necessary to support the relay link. 
This same scanning algorithm will be used 
during the critical EDI and EDL phases of the 
in situ elements. 
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4.4.3.5 Command and Data Handling Subsystem 
The Command and Data Handling (C&DH) 

Subsystem for the TSSM is based on the Mul- 

ti-Mission System Architectural Platform 

(MSAP) architecture (Figure 4.4-15) and uses 

a block-redundant flight computer to perform 

Flight System processing and control. The dual 

string C&DH subsystem includes: 

e RAD750 Processor with 128 MB of rad- 
hard SRAM 

e System Memory Card (SMC) card, with 
dual string arbitration capability, incorpo- 
rates 1.75 Gb of Flash, 32 Gb of SDRAM. 

e MSAP Telecom Interface (MTIF) with four 
radio interfaces and dual string arbitration 
capability 

e MSAP System Interface Assembly with 
four ICC/ITC ports and 2 UART ports 
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e Compute Element Power Converter Unit 
(CEPCU) with support for the secondary 
voltages required by the other cards in the 
Compute Element chassis 

e MSAP Remote Engineering Unit (MREU) 
utilizing the Remote Serial Bus to interface 
with low data rate instruments 

e Custom Card (CC) with digital and analog 
interfaces needed to support the motor drive 
electronics as well as the Analog Sun Sen- 
sors. 

e Housekeeping Power Converter Unit 
(HPCU) with support for the secondary vol- 
tages required by the MREU and the CC 


The C&DH uses three primary paths to 1n- 
terface with the subsystems and components 
that 1t supports. The first of these is the arbitra- 
tion interface found in the MTIF and the SMC 
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Figure 4.4-15. C&DH block diagram. 
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that allows the C&DH to support one of three 
redundant string readiness states: cold, warm 
or hot. These states will be defined in more 
detail in the Fault Tolerance section (see be- 
low). The second of the primary paths is the 
1553 bus which is used for communication 
between the two C&DH strings and for com- 
munication with spacecraft peripherals that use 
a 1553 interface. The third path is the Remote 
Serial Bus (RSB), which is a 1 Mbps multi 
drop serial bus that 1s used within the C&DH 
subsystem to interface to the low data rate 
instruments. This is the same type of bus that 
will be used to interface with the power cards. 


C&DH Card Descriptions 

The spacecraft flight computer is a 
RAD750 processor running at 132 MHz with 
128 MB of SRAM. It provides four Space Wire 
ports capable of supporting up to 200 Mbps 
each that will be used to interface with two 
Titan instruments, the HiRIS and TiPRA. 

The SMC provides the data storage, both 
non-volatile and volatile memory, needed to 
support engineering and science data. The 
SMC provides 32 Gb of useable SDRAM 
along with 1.75 Gb of non-volatile flash mem- 
Ory. 
The MTIF houses the 1553 bus controller 
which is used in conjunction with flight soft- 
ware (FSW) to manage the 1553 devices found 
throughout the spacecraft. The MTIF contains 
the fault detection unit which 1s used for dual- 
string arbitration as well as four telecommuni- 
cation interface ports that support several types 
of radios. Lastly, the MTIF also houses the 
Ground Support Equipment (GSE) interface, 
which includes T-Zero functionality and the 
LV interface, used to receive downlink from 
the spacecraft before launch vehicle separa- 
tion. 

The MSIA provides the C&DH subsystem 
with two types of point to point interfaces that 
can be used to communicate with instruments 
or other devices outside of the C&DH. The 
MSIA contains two UART channels (RS-422), 
each of which can handle up to a 2 Mbps data 
rate. It also contains four ICC/ITC channels 
(RS-422 or LVDS) which can handle up to an 
8 Mbps data rate on each channel simultane- 
ously. These interfaces are being used to com- 
municate with the optical navigation cameras 
as well as providing interfaces for the two in 
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situ elements while they are attached to the 
orbiter. 

The MTIF uses the 1553 bus connection to 
communicate with the MREU. The MREU is 
the primary interface to the majority of the 
Titan instruments, the reason being that the 
majority of the instruments have data rates low 
enough to be allowed to communicate on the 
Remote Serial Bus while also taking advantage 
of the fact that this bus consumes less power 
than the 1553 bus, approximately a 1:5 ratio in 
power savings. The MREU also has the capa- 
bility to sample up to 118 analog sensors 
which include 52 platinum resistor thermome- 
ters (PRTs), 16 temperature sensors and 48 
differential analog voltage measurements. The 
components needed to support wakeup and 
shutdown functionality, (used when the backup 
string configuration is off), are located here. 
These are items such as the mission and alarm 
clocks, used for syncing with the spacecraft 
clock provided by the timing unit on the MTIF 
and for shutting down the backup unit when 
desired. 

The Custom Card (CC) provides the C&DH 
subsystem with the capability to control the 
motor electronics that drive the gimbals lo- 
cated throughout the system. Since the elec- 
tronics being used are, in particular, the Moog 
Electronics Control Units (ECU), this card will 
provide the digital command interface to the 
ECUs and the analog telemetry interface from 
the ECUs. The analog sun sensors require an 
analog interface as well, and so this was also 
placed on this card. Telemetry from the CC 
will be passed over the MREU’s RSB to the 
MREU and then over to the flight computer 
via the 1553 connection between the MREU 
and the MTIF. 

Both the CEPCU and HPCU designs will 
be heavily derived from the MSL PCU de- 
signs. These PCUs provide the set of secon- 
dary voltages that are required by the cards on 
the cPCI backplane as well as the voltages 
needed to operate the MREU and Custom 
Card. 


Interfaces to Science Payload 

Table 4.4-8 shows the list of planning pay- 
load instruments along with their associated 
data rates to the C&DH subsystem. Of the 
Science instruments, the HiRIS and TiPRA 
require the use of a high-speed instrument 
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Table 4.4-8. Instrument data rates and 
interfaces. 


Max Data Rate Output 


Instrument Name to C&DH (kbps) Interface 


HIRIS 40,000 


MAPP Probe and 10 RSB 
Plasma 


t RSS 





serial interface. The aggregate data rate of the 
remaining instruments totals less than 
150 kbps, and can therefore be accommodated 
by the RSB. 

The protocol of the Mars Science Labora- 
tory Project Instrument Standard Electrical and 
Interface Specification will be adopted for the 
LVDS interface. The MSL Remote Serial Bus 
Specification will be adopted for the instru- 
ments on that bus. 


Interfaces to ACS 

Table 4.4-9 shows the list of the ACS com- 
ponents along with the interface being used to 
communicate with the C&DH subsystem. The 
reaction wheels, star trackers and SIRUs all 
have 1553 interfaces. The MRO OpNav cam- 
era uses an LVDS interface and can therefore 
be placed on a point-to-point interface channel 
provided by the MSIA. As discussed previ- 
ously, the ECUs and the sun sensors have 
digital and analog interfaces that require the 
use of a custom built card and are therefore on 
located on the CC. 


Interfaces to Telecom 

The C&DH subsystem provides the Tele- 
com subsystem with the 1553 bus used to 
communicate with the USTs. Uplink and 
downlink is handled through a dedicated 
LVDS or RS-422 interface. Specifically, the 
MTIF must support data rates as low as 10 bps 
to between 50 and 200 kbps. 


C&DH Interfaces to Power 
The only connection between the C&DH 
subsystem and the power subsystem 1s via the 
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Table 4.4-9. GNC component interfaces. 


Number of Interfaces 
Instrument Name Needed per String 


Teldix Reaction 4 

Wheels 

Ball Star Trackers 
SIRU 


SEP Stage Gimbal 
Electronics 


MRO OpNav { 
Cameras 


Digital & 
Analog 





1553 bus to the Power subsystem’s MREU. All 
power subsystem telemetry is collected over 
the Remote Serial Bus that is on the Power 
MREU and then communicated back to 
C&DH via this 1553 interface. 


SEP Stage Support 

C&DH provides an MREU that will be 
used to collect analog telemetry throughout the 
SEP stage. A corresponding PCU will accom- 
pany the MREU to provide the secondary 
voltages needed for proper operation. In addi- 
tion, C&DH has reserved eight remote termi- 
nal 1553 connections for the gimbal drive 
electronic channels that reside in the SEP stage 
and three 1553 connection to support commu- 
nications with the PPUs. 


Fault Tolerance 

The C&DH primary and backup strings can 
be used in three different modes: cold, warm 
or hot backup. Cold backup signifies that the 
redundant C&DH string is powered off, and 
for most of the Titan mission, this is the se- 
lected configuration. Warm backup signifies 
that the redundant string 1s on, able to respond 
to commands and send telemetry, and is ready 
to become the prime string if the fault detec- 
tion unit (FDU) indicates that the prime string 
is not healthy. The hot backup state signifies 
that the redundant string is running 1n conjunc- 
tion with the backup string and can take over 
spacecraft activities immediately if necessary. 
The current baseline is to use a cold backup 
redundant string; however, the C&DH archi- 
tecture is capable of supporting a warm or hot 
backup if it 1s deemed necessary by further 
developments in the design. 
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All components on the 1553 and RSB are 
fully cross-strapped; failure of one interface 
does not require a string swap, the device can 
simply talk on the other bus. Fault tolerance is 
handled in two ways for point-to-point inter- 
faces. The first 1s to allocate two point-to-point 
interfaces per string, instead of one, to a par- 
ticular device in order to provide full cross- 
strapping capabilities. The second 1s to require 
that point-to-point interfaces that don’t have a 
second interface on the same string have a 
redundant unit, but a string swap will be re- 
quired if one side fails and that component is 
needed. 


4.4.3.6 Attitude Control Subsystem 

The TSSM Attitude Control Subsystem 
(ACS) is designed to support a three-axis 
controlled zero momentum spacecraft. The 
subsystem block diagram is shown in Figure 
4.4-16. ACS uses reaction wheel assemblies 
(RWA) to control spacecraft attitude during all 
fine pointing scenarios. The reaction control 
system (RCS) consists of 16, 4.5 N hydrazine 
blow-down thrusters capable of providing 
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three-axis control with redundant couples and 
vectored translation in the spacecraft X-Y 
plane. The RCS is used to unload excess RWA 
momentum and provide three-axis control 
during coarse pointing scenarios. Fifty kg of 
propellant is allocated for this. In addition the 
RCS can perform small AV maneuvers below 
the capability of the 890 N main engine as 
indicated in Table 4.3-10. The TSSM ACS 
utilizes high Cassini heritage algorithms using 
comparable ACS hardware and expects com- 
parable flight performance. ACS sensors in- 
clude redundant inertial measurement units 
(IMUs), star tracker assemblies (STAs), and 
coarse sun sensors (CSS). To provide redun- 
dancy and improve measurement accuracy the 
star trackers are not co-aligned. ACS flight 
hardware redundancy is provided by block 
redundancy and cross-strapping. 

In addition to pointing, ACS is responsible 
for articulation of the HGA and the main 
engine, and for actuation of the main engine 
cover. 

ACS functions begin by employing the 
IMU and RCS to null the residual spacecraft 


Moog 4-Channel 
ECU 





Main Engine 
Cover 


Main Engine 
Gimbal 






High Gain 
Antenna 
Gimbal (2-axis) 












Gimbal Drive 
Electronics (3) | 


Sun | 
Acquisition 
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Adcole Coarse 
Sun Sensor 


Low Current Analog 


Figure 4.4-16. ACS block diagram. 
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tip-off rates imparted by separation from the 
launch vehicle upper stage after launch. Once 
accomplished the sun sensors are used to 
acquire the sun-line. ACS orients the space- 
craft to a thermally safe sun-pointed attitude 
and begins to take stellar attitude updates. This 
process is employed by ACS following launch 
and any other time that attitude reinitialization 
is required. 

During the first several years of the Inter- 
planetary Cruise Phase solar electric propul- 
sion (SEP) thrusters will be used. Each of the 
three SEP thrusters is mounted on a two-axis 
gimbal, providing pitch and yaw thrust vector 
control (TVC). During SEP thrusting, roll 
control is provided by RWAs. The RWAs will 
also be used to absorb torque imparted by the 
SEP thrusters about the thrust vector. 

The two ESA-provided in situ elements 
would be released during the Saturn Tour 
Phase following the SOI burn. They would 
arrive at Titan on the first and second Titan 
flyby encounters (Tl and T2). ACS supports 
all in situ element release pointing and telecom 
relay requirements. RWAs will be used for a 
period of time prior to in situ element release 
to ensure minimal orbit perturbations. Optical 
navigation can also be employed to drive down 
in situ element orbit determination (OD) un- 
certainties. Due to the high target motion 
compensation (TMC) required during the in 
situ element relay tracking period, ACS will 
track the in situ elements by slewing the space- 
craft with the RCS while maintaining a fixed 
HGA gimbal position. 

Large maneuvers such as SOI and TOI are 
performed using the 890 N main engine. ACS 
performs thrust vector control via the 2-axis 
main engine gimbal, roll control is provided by 
RCS 4.5 N thrusters. Small maneuvers are 
performed via RCS (see Table 4.3-10) using 4 
X- or Y-facing thrusters. The thrusters are off- 
pulsed to ensure zero net torque imparted over 
the maneuver due to the center of mass (CoM) 
not aligning with the thruster mechanical 
frame. 

Following the TOI burn, ACS supports 
60 days of aerobraking to reduce the highly 
elliptical orbit into a 1500 km circular orbit. 
During the Aerobraking Phase, the spacecraft 
flies through Titan’s atmosphere in an aerody- 
namically stable attitude with the center of 
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pressure (Cp) behind the center of mass 
(CoM). During this time the spacecraft flies 
with the —Z-axis into the ram direction and +Y- 
axis to nadir, with the HGA stowed near the 
launch configuration. 

During the Aerobraking Phase of the mis- 
sion the TSSM spacecraft will reach altitudes 
as low as 600 km which will provide excellent 
science opportunities for the polymer mass 
spectrometer (PMS) instrument. To avoid 
thruster plume impingement effects on PMS 
during aerobraking, ACS will operate with 
loose attitude control deadbands preventing 
rapid thruster pulses and will utilize only the 
aft four thruster clusters located on the oppo- 
site end of the orbiter from the PMS instru- 
ment. During the Aerobraking Phase attitude 
control provided by the RCS will be per- 
formed without couples; however, any thruster 
firing should be limited due to the aerody- 
namic stability of the aerobraking attitude. 

After aerobraking, ACS maintains a science 
attitude for the Circular Orbit Phase of the 
mission. During this time the spacecraft flies 
with +Y-axis to ram and —X-axis to nadir. In 
this orientation the +Z axis is the cold side of 
the spacecraft. Although this attitude is not 
gravity gradient stabilized, the spacecraft 
maintains attitude near an unstable equilibrium 
and the gravity gradient torque is small. 


Key Driving Requirements 

Basebody pointing requirements on the 
TSSM orbiter are listed in Table 4.4-10. 

The pointing knowledge requirement is dri- 
ven by HGA pointing. The pointing control 
requirement is not directly required for HGA 
or science pointing objectives. ACS assumes 
tight control of the spacecraft body attitude in 
order to reduce undesirable interactions be- 
tween the HGA and basebody controllers. 


Table 4.4-10. TSSM pointing requirements. 


3-Axis HGA 
Science Boresight 


Pointing 


Requirement OpNav Maneuver 


Control 


1.0 mrad 0.7 mrad 1.75 30 mrad 
(30, = (30, radial) | mrad _ (30, - 
axis) per-axis) axis) 


Knowledge 


0.2 mrad 0.35 mrad 0.88 4 mrad 
(30, a (30, radial) | mrad (30, | (30, per- 
axis) per-axis) axis) 

60 yrad/s | Nota 2.4 urad Nota 
(30, ‘a Driver over 5S Driver 
axis) 


Stability 
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The pointing stability requirement is driven 
by the optical navigation camera jitter re- 
quirements. ACS shall not allow jitter greater 
than 1/10 pixel in the optical navigation CCD 
during a 5 s exposure period. 


ACS Flight Equipment 
The ACS flight hardware and hardware 

commanded by ACS are discussed in the 

following paragraphs and include: 

e Coarse sun sensors 

e Ball CT-633 star trackers 

e Northrop Grumman scalable SIRU inertial 
measurement unit 

e Teldex RSI 45 reaction wheel assemblies 

e Moog 2 and 4 channel electronic control 
units 

e MRO heritage optical navigation cameras 


e Dawn heritage gimbal drive electronics for 
SEP stage 


ACS utilizes redundant sun sensor assem- 
blies (SSAs) to facilitate safing recovery and 
attitude reinitialization. The ACS Baseline 
design includes redundant coarse sun sensors. 
These sun sensors are light and inexpensive 
with a wide FOV. 

Precision stellar inertial attitude knowledge 
is provided by redundant star trackers. ACS 
Baseline design includes redundant Ball CT- 
633 star trackers. The CT-633 outputs quater- 
nions which greatly reduce the star identifica- 
tion data volume. 

The attitude estimate is propagated with the 
inertial measurement unit (IMU) between 
stellar inertial attitude updates, or when stellar 
attitude is unavailable. Pointing stability 1s not 
a significant ACS driver; the optical navigation 
camera is the only instrument that drives a 
jitter requirement. ACS Baseline design uses a 
single internally redundant Northrop Grum- 
man scalable SIRU IMU. In addition to the 
rate information the IMU will provide three- 
axis acceleration measurements. The acceler- 
ometer resolution capability provided by the 
Allied Signal accelerometers is 0.01 ug. 

ACS provides three-axis attitude control 
with three orthogonal RWAs with a fourth 
skewed backup RWA. The orthogonal RWAs 
(RWA-1, RWA-2, RWA-3) are arranged sym- 
metrically with respect to the spacecraft Y- 
axis; the backup skew RWA spin vector 1s 
parallel to the spacecraft Y-axis. 
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The dominant external torque acting on the 
TSSM spacecraft is the gravity gradient torque 
experienced in Titan orbit, acting along the 
spacecraft Y-axis. The RWAs are oriented to 
allow for symmetrical gravity gradient mo- 
mentum absorption on each of the three prime 
RWAs, increasing the storage capability of the 
RWAs, which results in reduced total revolu- 
tions and increased robustness to a failed 
RWA. 

RWA sizing is a balance between attitude 
control capability and unit mass and power. 
ACS selected RWAs with 25 Nms angular 
momentum storage capacity, which can sup- 
port three days of continual operation without 
requiring a momentum unload or exceeding 
50% of the storage capacity on any single 
wheel. ACS Baseline design includes four 
Teldix RSI 45, 25 Nms RWAs. The RSI 45 
flywheel can be interchanged with a larger or 
smaller one if the 25 Nms angular momentum 
storage capacity 1s deemed inappropriate as the 
design progresses. 

ACS provides gimbal and actuator driver 
electronics for the HGA two-axis gimbal, the 
two-axis main engine gimbal assemblies and 
the main engine cover actuator. ACS controls 
the four gimbals with two cross-strapped four- 
channel electronic control units. ACS Baseline 
design includes two Moog four-channel elec- 
tronic control units (ECUs). The cover actuator 
is redundantly controlled by a single two- 
channel Moog ECU. 

Optical navigation is important primarily to 
determine Enceladus ephemeris for the low- 
altitude Enceladus flybys. It can also be used 
to improve the reconstruction of in situ ele- 
ment release as was done for Huygens. ACS 
Baseline design includes redundant MRO 
build-to-print optical navigation cameras. 

ACS utilizes 16 small RCS thrusters to per- 
form RWA momentum management, execute 
small AV maneuvers, and control the space- 
craft during loose pointing phases of the mis- 
sion such as cruise. TSSM ACS thrusters use 
high heritage 4.5 N hydrazine blow-down 
thrusters. The TSSM_ thruster configuration 
(Figure 4.4-17) provides high control author- 
ity with five degree-of-freedom (DoF) control. 
The 16 thrusters are arranged in eight clusters 
of two thrusters each, with latch valve isola- 
tion for each cluster. The isolation strategy 
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Arrows denote plume direction 


Figure 4.4-17. ACS thruster orientation. 


guarantees that the loss of a single thruster or 
thruster cluster does not preclude ACS from 
providing three-axis control with couples. 

ACS provides redundant gimbal drive elec- 
tronics for the SEP stage. Four Dawn space- 
craft gimbal drive electronics (GDE) are se- 
lected to support both the SEP engine gimbal 
actuation as well as the two single-axis solar 
array gimbals. 


4.4.3.6.1 ACS Algorithms 


Suspend Star Identification 

Due to the number of large bright bodies in 
the Saturnian system, and the motion of the 
node during Titan orbit, star tracker placement 
that precludes bright bodies entering the FOV 
is not possible. The star trackers are body 
mounted, and the spacecraft body attitude is 
constrained by the science pointing objectives, 
precluding star tracker-friendly attitudes in 
Titan orbit. During the Titan Orbit Phase, 
Saturn will have an angular diameter of ap- 
proximately 6°, while the rings will have an 
angular diameter of approximately 13°. These 
large bright bodies will pass through the opti- 
cal FOV of the star tracker during periods of 
the orbit and can potentially cause blooming 
difficulties for the star tracker optics. 

ACS considered two schemes to mitigate 
the star identification concerns regarding the 
bright bodies at Titan orbit. One solution is to 
swap to the backup star tracker during periods 
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of time when the orbital geometry makes the 
prime star tracker unfavorable. It is likely that 
another swap(s) will be required as the orbit 
precession continues. This violates the JPL 
design principals for power cycling hardware. 
Another solution is to implement flight soft- 
ware logic to suspend star identification as 1s 
performed on Cassini. Stellar attitude updates 
are suspended during a period of time and 
attitude is propagated on gyros alone. 

The algorithms to suspend star identifica- 
tion have been successfully implemented on 
the Cassini spacecraft which experiences star 
id suspensions on significantly longer time 
scales than those predicted for TSSM. This 
capability is included in the TSSM flight 
software. 


Thrust Vector Control via Main Engine Gimbal 

ACS 1s responsible for thrust vector control 
(TVC) during main engine maneuvers. The 
large shifts in CoM for the TSSM spacecraft, 
most notably the shifts following the in situ 
element release, necessitate a gimbaled main 
engine. ACS performs TVC about the space- 
craft X and Y-axis via a Cassini heritage two- 
axis gimbal, TVC about the spacecraft Z-axis 
is performed via 4.5 N RCS thrusters. ACS 
TVC algorithms utilize high Cassini heritage. 


HGA Boresight Open Loop Pointing 

The most stringent of the ACS pointing re- 
quirements for the TSSM mission is the HGA 
boresight pointing. The HGA is mounted on a 
MRO heritage two-axis gimbal. ACS 1s re- 
quired to point the HGA boresight to within 
+0.7 mrad (30, radial). 

Uncalibrated and calibrated HGA pointing 
error budgets were constructed on the basis of 
flight performance from the Cassini and MRO 
spacecraft. It should be noted that the HGA 
pointing requirements are tighter than the 
requirements for either Cassini or MRO. The 
MRO HGA pointing error budget was modi- 
fied to account for to the high heritage of the 
TSSM HGA gimbal assembly. In general, 
terms referring to spacecraft body pointing 
capabilities use Cassini heritage/flight per- 
formance values, while terms referring to the 
gimbaled HGA pointing capabilities use MRO 
heritage/flight performance values. 
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Table 4.4-11. Calibrated HGA pointing error budget. 
Calibrated HGA Pointing Error Budget 










TSSM Allocation URQOMeN I Kexersharey al 













Error Category Error Term (Culete)) (mrad) 
|SpacecraftPointingKnowledge | 
J | Spacecraft pointingknowledge 1.00 
|HGAControlErrors, | 800 
Control Loop cmd and track error 
(incl flex, slosh, arrays, inst., environ, dist) 0.30 1.00 





HGA mechanical boresight to AD reference alignment error 


One-g measurement error 


| One-gmeasurementerror 
Optical alignment cube tolerance 
pLaunch shifts 


Launch shifts 


Moisture/outgassing 
Elastic deformation (AD reference to boresight) w/ dist. 
| 0300 





Thermal deformation (AD reference to HGA base) 
Thermal deformation (dish-HGA base to boresight) 


ee ee 
Earth ephemeris knowledge 


Ephemeris Errors 





Representation errors p 006 | 0G 


Sea 





PMargin 
po Total (3-8igma, radial) a  ( 


It is assumed that all the error sources in the 
error budget presented in Table 4.4-11 are 
uncorrelated, and thus it is appropriate to use 
the square root of the sum of the squares 
(RSS) for each error source. In order to meet 
the pointing requirements in-flight calibrations 
will occur during interplanetary cruise and 
Saturn orbit. During the in-flight calibrations 
the HGA will return to the known launch 
position in order to reduce gimbal position and 
control related error sources (encoder position 
resolution, control loop, zero reference knowl- 
edge, etc.). 

In-flight calibrations will greatly reduce the 
HGA knowledge errors. The following in- 
flight calibrations will be performed: star 
trackers to attitude determination (AD) refer- 
ence, electrical to mechanical HGA boresight, 
and AD reference to HGA base misalignment. 
Thermal deformation during eclipse periods 
will also be characterized. 

While the TSSM HGA pointing require- 
ments are tighter than either the Cassini or the 
MRO HGA pointing requirements the error 
budget is achievable. The post-calibration 
HGA pointing performance (including margin) 


is estimated to be to be +0.7 mrad (3-sigma, 
radial), which corresponds to ~0.5 dB loss. 


4.4.3.7 Propulsion Subsystem 

The leading design drivers for the propul- 
sion subsystem are the mission duration and 
the required AV for the mission. The high AV 
requirement results in high engine throughput, 
many engine start-ups, and associated valve 
cycle usage. This, in turn led to the selection of 
a robust 890 N main engine and thrusters with 
good qualification margins and an extensive 
test history. 

The primary thruster configuration re- 
quirement is the need to minimize residual AV 
during momentum wheel desaturations. When 
combined with a redundancy requirement, this 
resulted in a configuration of 16 thrusters 
located on the eight “corners” of the Flight 
System as illustrated in Figure 4.4-17. 

The propulsion system (Figure 4.4-18) is a 
dual mode, bipropellant system using hydra- 
zine (N2H,) fuel and nitrogen tetroxide (N20, 
or NTO) oxidizer. Approximately 2700 kg of 
propellant is carried. The N2H4 and N2O, are 
used by the 890 N (200 Ibf) bipropellant main 
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Figure 4.4-18. Propulsion block diagram. 


engine. The hydrazine is also used by the 
monopropellant RCS thrusters. 

The baseline for the main engine is a 890 N 
(200 Ibf) thrust NTO/N2H, bipropellant engine 
currently being developed by Aerojet, Red- 
mond. The engine is a scaled-up version of 
their 450 N (100 Ibf) class high performance 
liquid apogee thruster (HiPAT) engine. 

Sixteen Aerojet 4.5 N (1 lbf) MR-111 thrus- 
ters (eight primary and eight redundant) are 
baselined to provide attitude control (e.g., 
three-axis limit cycle control, reaction wheel 
desaturations, Flight System turns, etc.) for the 
Flight System. In addition, the thrusters may 
be used for very small AV maneuvers. 

TSSM will qualify composite overwrapped 
pressure vessels (COPV) for the propellant 
tanks. The COPV will have a thin (0.5 mm) 
commercially pure titantum (CPT1) liner for 
compatibility and hermetic sealing with an 
internal titanium surface tension expulsion 


device. This liner will be overwrapped with a 
composite consisting of an ultra-high strength 
carbon fiber in an epoxy matrix resin for pres- 
sure containment and structural loads. The 
tanks will be mounted using a composite skirt 
at the head-to-cylinder junction. The liner is 
subject to fracture control to preclude fracture 
or leakage. Design, manufacture, verification 
and safety of this COPV will be governed by 
ANSI/AIAA  S-081-2000 which the NASA 
Headquarters Office of Safety and Mission 
Assurance has adopted (NPD 8710.5D). 

The TSSM _ propellant tanks would be 
1321 mm (52 in.) diameter. COPVs of 914 mm 
(36 in.) diameter using the same technology 
have flown several times on the A2100 space- 
craft and a 1321 mm (52 in.) OD scaled up 
version has been baselined for the Orion Ser- 
vice Module propellant tanks. In addition, 
NASA/GSFC is currently qualifying a 1016 
mm (40 in.) aluminum-lined COPV propellant 
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tank for the Global Precipitation Measurement 
Project. The tank manufacturer, ATK, has 
stated that they will provide the proposed 
tanks on a firm-fixed-price contract. 


4.4.3.8 Flight Software 

Highly reliable software for mission-critical 
applications is essential for this long-life mis- 
sion. The flight software baseline uses a flight 
proven architecture implemented in accor- 
dance with JPL requirements for NASA Class 
B (non-human space rated) software develop- 
ment. JPL has established a set of institutional 
software development and acquisition policies 
and practices, as well as design principles that 
apply to mission-critical and mission-support 
software. These practices conform to the 
NASA Procedural Requirements for Software 
(NPR 7150.2) and are an integral part of the 
JPL FPP and DPP. All flight software will be 
developed in accordance with JPL institutional 
policies and practices for deep space missions, 
which include JPL’s Software Development 
Requirements (D-23713) that address all 
CMMI process areas up to maturity level 3. 
Software identified as safety critical shall 
comply with safety critical requirements, 
regardless of software classification. Software 
safety criticality assessment, planning and 
management will be performed for all software 
including new, acquired, inherited, and legacy 
software and for supporting software tools. 
Software will be identified and documented as 
safety critical or not safety critical based upon 
a hazard analysis conducted prior to start of 
development activities. 

The flight software will be written in the C 
language using the VxWorks operating system 
and will be organized in a layered architecture 
as shown in Figure 4.4-19. This architecture 
will be revisited in Phase A during the flight 
software architecture trady study. 

The Baseline operating system abstraction 
layer will fully encapsulate VxWorks operat- 
ing system functions and provide the following 
functions to the applications, services, device 
manager, and device driver layers: 

e Inter-task messaging 
e Task synchronization 
e Task management 
The Baseline device driver layer will inter- 


face directly with the hardware. The layer will 
contain drivers that provide control and data 
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Figure 4.4-19. Flight software architecture. 


abstractions to the device manager and ser- 

vices layers. The drivers will communicate 

with the hardware using the device-specific 
syntax. This layer will provide the following 
functions for each device: 

e Convert control requests into lower level 
activities 

e Manage data transfer between device man- 
agers and hardware 

e Provide hardware device protocols that 

maintain the correct sequencing of requests, 

reject bad requests, prioritize valid requests, 
and inform device managers when requests 
are satisfied 

Monitor and maintain hardware states 

Monitor for events and faults 

Respond to interrupts 

Enable and disable correct interrupts at 

initialization 

e Connect correct handlers to interrupts 
The Baseline device manager layer will 1n- 

terface with the device drivers and will not be 
concerned with the hardware interface syntax. 
Instead, the layer will provide device operating 
semantics to the applications and services 
layers, allowing device managers to be reused 
independent of hardware interface syntax. This 
layer will provide the following functions for 
each device: 

e Device management functions through 
interfaces to the device driver, including 
functions to configure, enable, disable, and 
reset hardware and instruments 

e Software service and applications interfaces 
to process device and instrument control 
requests and wait for data from device driv- 
ers 
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The Baseline services layer will interface 
with the device managers, drivers, and OS 
abstraction layer, and provide common system 
services and system resource housekeeping 
functions throughout. This layer will include 
the following service functions: 

e File system data storage and retrieval 

e Science and engineering data management 
and compression 

e Telemetry data _ collection, 
packetization, and framing 

Event reporting 

Time services, including alarms and clock 

references 
e Memory management, including scrubbing 

and defragmentation 
e Event and time-based command sequencing 
engines 

Command dispatch 

Non-volatile parameter management 


The Baseline application layer will inter- 
face with the services, device manager, and OS 
abstraction layers and provide high-level 
behaviors for implementing mission functions. 
This layer will include the following applica- 
tion functions: 

e Uplink and downlink interfaces to the 
ground system and in situ payloads, includ- 
ing command receipt verification and vali- 
dation 

e High-level fault protection monitor and 
response behaviors that detect and recover 
from anomalies encountered during all 
phases of the mission, including launch, in 
situ element release, and Saturn orbit inser- 
tion 
Fault protection manager 

e Flight software health monitor and self-tests 

Spacecraft mode and configuration manag- 

ers 

Redundancy manager 

Flight software state manager 

Activity constraint manager 

Resource and activity arbiter 

Communication behavior manager 

Science behavior manager 

Instrument behaviors 

Guidance and control behaviors, including 

attitude estimation and control, solar array 

pointing, trajectory correction maneuver 


processing, 
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and electric propulsion control, momentum 
management, and HGA pointing 


The Baseline flight software will incorpo- 
rate the following functionality to reduce 
operations cost as recommended by the Mis- 
sion Operations Lessons Learned Study for 
The Next Outer Planets Flagship (OPF) Mis- 
sion (Holdridge et al. 2008, see Appendix K). 

e Automated momentum management 

e Onboard ephemeris based pointing 

e Onboard file system, and pre-allocation of 
SSR memory resources by Ground Rules 
Automated file playback for downlink 
CFDP for telemetry, and automated re- 
transmissions for data dropouts 

e CFDP for command uplink 


Most of the above functions have been 1m- 
plemented by previous JPL missions (namely 
Cassini and MSL), and their design, and in 
some cases implementation, can be directly 
inherited. CFDP automated retransmission will 
require new flight software development. 

A large portion of the Baseline TSSM soft- 
ware will be inherited from the Multi-Mission 
System Architectural Platform (MSAP) devel- 
opment activity and MSL. The software will 
provide high test and operational flexibility to 
accommodate science and engineering needs, 
autonomous fault recovery, and in-flight soft- 
ware updates for the resolution of unforeseen 
situations. In addition to the flight software 
itself, other inherited products reduce devel- 
opment cost and risk. This includes documen- 
tation, and the development environment 
(configuration management, test harnesses, 
and scripts) for the inherited flight software 
functionality. Further, the MSAP simulation 
test environment includes simulation for the 
MSAP supported hardware. The Baseline 
operating system, sequencing, and fault protec- 
tion engines will be inherited from MSL. 
Minimal effort is assumed for the adaptation of 
these specific products for TSSM. Inheritance 
reviews will be performed prior to the PDR to 
confirm the degree of commonality of the 
inherited components. 

4.4.4 SEP Stage 

The Solar Electric Propulsion (SEP) stage 
is based on the NEXT ion thruster technology 
and provides significant flight time and deliv- 
ered mass benefits. 
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4.4.4.1. SEP Stage Configuration 

The TSSM SEP stage is built around a cus- 
tom launch vehicle adapter that provides the 
interface between the launch vehicle and the 
TSSM orbiter. The stage is powered by a pair 
of 7.5 kW Ultraflex solar array wings based on 
those currently under development for the 
Orion Crew Exploration Vehicle (CEV). These 
arrays power up to two simultaneously operat- 
ing and independently gimbaled NEXT ion 
thrusters (Hoskins et al. 2007). 

The stage includes three NEXT ion thrust- 
ers (Figure 4.4-20) and associated PPUs. A 
maximum of two 1on thrusters are operated at 
a time, and the mission can be accomplished 
with just two of the three thrusters available. 
The third ion thruster/PPU string is used to 
make the ion propulsion system single-fault 
tolerant. The ion thrusters are fed by xenon 
stored in three composite overwrapped pres- 
sure vessels (COPVs) mounted inside the 
stage’s cylindrical structure. The xenon flow 
rate is controlled by commercially available, 
flight-qualified feed system components. 

The configuration of the SEP stage mated 
with the Titan orbiter is shown both in the 
cruise configuration and in the stowed con- 
figuration in Foldout 3 (FO-3). The large 
nozzle from the orbiter’s bipropellant main 
engine extends into the SEP stage along the 
center line with plenty of clearance relative to 
the xenon tanks as shown in the figure in the 
lower left-hand corner of this foldout. Guide 
rails are used to guarantee that the SEP stage 
cannot contact the orbiter’s chemical thruster 
nozzle during separation. 

Each ion thruster is mounted on its own 
two-axis gimbal. The gimbals chosen for this 
design are the same as those used in the Dawn 
ion propulsion system and can easily accom- 
modate the larger diameter of the NEXT thrus- 
ters relative to those used on Dawn. These 
gimbals have sufficient control authority to 
enable either single thruster operation or any 
combination of two-thruster operation. Most of 
the SEP-powered cruise thrusting is performed 
with two simultaneously operating thrusters. 
During these times the SEP system will be 
capable of providing full three-axis control of 
the Flight System under the command of the 
orbiter’s attitude control system. The resulting 
total thrust vector for the two thrusters will 
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Figure 4.4-20. NEXT thruster and gimbal. 


nominally go through the center of mass of the 
spacecraft, although the individual thrust 
vectors from each thruster will not. Conse- 
quently, there is no cosine thrust loss associ- 
ated with the operation of two thrusters. When 
only one ion thruster is operating the SEP 
system will be capable of providing pitch and 
yaw control for the Flight System. While the 
current plan is to operate the minimum number 
of 10n thrusters whenever thrusting is required, 
the SEP stage has sufficient power to operate 
two thrusters at all times. Therefore, if roll 
control during single thruster operation be- 
comes an issue, it could be solved by always 
operating two thrusters simultaneously with no 
change to the Flight System. 

Thermal control of the SEP stage is accom- 
plished through the use of large, light-weight 
radiators to reject waste heat from the PPUs 
during thrusting cruise, and 100 V heaters and 
blankets to maintain the desired temperatures 
of the other stage components. The High- 
Voltage Power Assembly (HVPA) distributes 
100 V power from the solar arrays to the PPUs 
and to the thermostatically-controlled, 100 V 
heaters. 

The thermal impact of the large solar arrays 
on the ASRGs 1s negligible. The design en- 
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sures ample clearance between the solar arrays 
and the orbiter in both the stowed and cruise 
configurations. Plume impingement from the 
RCS thrusters on the solar arrays has been 
taken into account in the layout and would not 
be a problem in either configuration. The 
stowed solar arrays easily fit within the launch 
vehicle shroud. 


4.4.4.2 SEP Stage Components 

The primary SEP stage structure 1s a 1.57 m 
(62 in.) diameter by 1.27 m (50 in) high cylin- 
der. This structure takes the place of the launch 
vehicle adapter and provides the interface 
between the Atlas V 551 launch vehicle and 
the orbiter. This structure supports the entire 
wet mass of the orbiter as well as the wet mass 
of the SEP system. 

All of the SEP stage components have e1- 
ther already been flown or are in advanced 
development. A development-model NEXT 
ion thruster 1s pictured in FO-3 along with an 
engineering-model (EM) NEXT PPU. The 
NEXT thruster has successfully completed an 
environmental test program, including vibra- 
tion and thermal-vacuum testing at levels 
enveloping what is needed for the TSSM SEP 
stage. A functional-model NEXT thruster 1s 
currently in an ongoing life test at Glenn Re- 
search Center (GRC); this test has demon- 
strated a propellant throughput of over 350 kg 
thus far. This life test 1s funded through the 
demonstration of a 450 kg throughput. Propel- 
lant mass throughput capabilities of just over 
225 kg per thruster are required for the TSSM 
Baseline mission design. The useable NEXT 
thruster throughput capability is currently 
projected to be well over 480 kg per thruster. 
The EM PPU has demonstrated the ability to 
operate the NEXT thruster over its full throttle 
range. 

The solar array is an upscaled version of the 
Ultraflex solar arrays successfully flown on 
Phoenix. The array consists of two wings of 
approximately 6 m diameter each populated 
with triple-junction GaAs cells. A photograph 
of a development-model wing 1s shown in FO- 
3. This size array is currently under develop- 
ment for the Orion CEV. A preliminary design 
review for the CEV Ultraflex solar array de- 
velopment program is slated for January 2009, 
with the CDR scheduled for late 2009. This 
development program will fabricate and test 
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two 6 m diameter qualification wings after the 
CDR. The development will be completed well 
before the need date for the Titan mission. For 
the TSSM SEP stage the CEV arrays would be 
modified to increase the output voltage from 
28 V to a nominal value of 90 V at 1 AU. The 
higher voltage 1s required by the NEXT PPUs 
and also enables a substantial mass savings per 
solar array wing. A_ specific power of 
175 W/kg (CBE) is assumed for the ultraflex 
solar arrays for the SEP stage, which is ex- 
pected to be achievable by the end of this year. 

The non-EP electronics on the SEP stage 
includes four assemblies, the SEP interface 
unit (SIU), the HVPA, the diode protection 
assembly, and the lightning suppression as- 
sembly (LSA). The SIU houses the solar array 
and ion thruster gimbal drive electronics as 
well as providing a 1553 interface with the 
orbiter. It reads all of the temperature sensors 
on the SEP stage and the two pressure trans- 
ducers in the propellant management assembly 
(PMA), and houses the valve drivers for the 
PMA’s two latch valves. Finally, it passes 
through 28 V power to the PMA pressure 
transducers. 

The HVPA is a _ simplified version of 
Dawn’s high voltage electronics assembly 
(HVEA), where the 28 V output high voltage- 
down-converters (HVDCs) have been omitted. 
The diode protection assemblies are also 
moved out of the HVEA and placed near the 
solar array wings. The LSA is included to 
provide a safe T-zero interface to the space- 
craft on the launch pad. 


4.4.4.3 Block Diagrams 

A simple block diagram of the SEP stage is 
given in FO-3. This diagram shows the three 
ion thruster / PPU / xenon flow control (XFC) 
/ gimbal strings. Each PPU has a 1553 inter- 
face with the orbiter. The orbiter provides 
high-level commands to the PPU to start 
thrusting, set throttle level, and to stop thrust- 
ing. The PPU controls the operation of the 
propellant feed system and thruster in response 
to these commands. The orbiter’s ACS pro- 
vides commands to operate the ion thruster 
gimbals through the 1553 interface to the SIU. 

The xenon feed system block diagram in 
FO-3 includes three composite tanks of a 
custom size. These tanks are assumed to have 
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Figure 4.4-21. Moog Propellant Management 
Assembly (PMA) 


the same tankage fraction as the Dawn xenon 
tank. Their design and fabrication is based on 
existing technologies for COPVs and will use 
seamless aluminum liners, while incorporating 
the lessons learned from the Dawn tank devel- 
opment. Each tank can store 220 kg of xenon 
and has a CBE mass of 9.2 kg. The high- 
pressure PMA shown in Figure 4.4-21 is 
commercially available from Moog and is used 
by SS/Loral on their commercial communica- 
tions satellites that employ Hall thrusters for 
stationkeeping. The XFC assemblies are a 
simplified, lower-cost derivative of the NEXT 
feed system and can operate the NEXT 
thruster over its full throttle range. 

A block diagram of the orbiter and SEP 
stage power systems 1s given in Figure 4.4-13 
(§4.4.3.3). All of the power to run the SEP 
stage comes from the solar arrays with the 
following exceptions. The orbiter provides 
28 V housekeeping power to each PPU and 
may provide some 28 V heater power if neces- 
sary. Most of the SEP stage heater power is 
provided by the solar arrays. The SEP stage 
has been designed to minimize the electrical 
interface with the orbiter. This interface in- 
cludes only the Mil Std 1553 data bus to the 
PPUs and SIUs; 28 V power to the PPUs and 
SIUs; and the T-Zero umbilical. 


4.4.4.4 Implementation Approach 

The SEP stage will be implemented through 
close cooperation between JPL and GRC. 
GRC will be responsible for the delivery of the 
flight NEXT ion thrusters. This includes de- 
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sign, fabrication and testing of a qualification 
model thruster, as well as fabrication and 
acceptance testing of three flight model thrust- 
ers and one flight spare. GRC will also be 
responsible for the execution of an extended 
wear test of the qualification model thruster. 

JPL will be responsible for the delivery of 
the SEP stage to assembly, test, and launch 
operations (ATLO). This includes procurement 
of the other ion propulsion system (IPS) ele- 
ments, as well as the stage structure and power 
system. Make/buy reviews will be held in 
Phase B for each major component to deter- 
mine the best implementation approach for 
TSSM. Integration and test of the SEP stage 
will take place at JPL. 


4.4.4.5 ATLO Insertion 

The SEP stage will be developed 1n parallel 
with the TSSM orbiter and is designed to 
minimize its impact on the orbiter. Develop- 
ment, integration and testing of the SEP stage 
are independent of the orbiter and off the 
critical path. After completion of the stage 
assembly and test, it will be mated with the 
orbiter for system-level testing. No hot-fire test 
of the thrusters on the spacecraft is planned. 
The experience with the Dawn ion propulsion 
system indicated that such a test should not be 
required on future spacecraft. What is re- 
quired, and what is planned, 1s the operation of 
the PPUs in the SEP stage into resistive load 
over the full system input power range. This 
includes multiple PPU operation in all possible 
combinations and will be performed with the 
SEP stage mated to the orbiter while in system 
thermal-vacuum testing. In addition, each 
thruster will be operated in diode-mode with 
the 10n propulsion system fully in the flight 
configuration. Xenon loading will be _ per- 
formed at KSC using the same loading ap- 
proach successfully used on Dawn to load 
415 kg of xenon in less than 25 hours. 


4.4.4.6 Feed-Forward Benefits 

Implementation of a SEP stage on the Titan 
mission using the NEXT ion propulsion tech- 
nology will have significant benefits to a wide 
range of other NASA science missions. 


NEXT lon Propulsion System 

For PI-led mission classes (Discovery, Mars 
Scout, and New Frontiers) cost risk and sched- 
ule risks are major concerns, and these mis- 
sions require that new technologies be at TRL 
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6 at the confirmation review. Under the current 
TSSM SEP stage plan, NEXT risk reduction 
activities and subsystem qualification will 
occur early in the development program. The 
completion of qualification may align well 
with the anticipated confirmation reviews for 
future New Frontiers and Discovery mission 
cycles. The outcome of the TSSM NEXT 
development activities should exceed those 
requirements, further facilitating low-risk 
selection of NEXT for those mission classes. 


SEP Stage 

The TSSM SEP stage is a versatile high- 
energy upper stage capable of providing a total 
impulse of up to 3. 2x10’ N-s (approximately 
three times greater than that of the Dawn ion 
propulsion system). For the TSSM Flight 
System wet mass of 6203 kg the SEP stage 
uses only about half this capability to provide 
a AV of 2.75 km/s as required by the TSSM 
trajectory. For smaller spacecraft masses more 
characteristic of New Frontiers and Discovery 
missions, the SEP stage is capable of providing 
considerably higher AVs. For example, for a 
spacecraft wet mass of 1500 kg, the SEP stage 
could provide a maximum AV of 9 km/s and 
up to 12.4 km/s for an 800 kg spacecraft. This 
capability would encompass most or all of the 
near-term SEP missions that are currently 
being considered. 


4.4.4.7 Backup SEP Option 

As a risk-reduction backup option, mission 
designs (see §5.2) and a Mass Equipment List 
were developed for a SEP stage based on the 
use of the BPT-4000 Hall thruster. The overall 
mission performance is slightly degraded 
relative to the use of the NEXT thruster, but 
the BPT-4000 system is flight-qualified and 
commercially available, and can be used al- 
most entirely without modification—slight 
changes to the gimbal would likely be re- 
quired. The Hall thrusters are physically 
smaller than the NEXT thrusters, and four 
thrusters can easily fit within the SEP stage’s 
cylindrical structure. These thrusters, however, 
operate at a lower specific impulse, resulting 
in a significantly higher propellant load. This 
larger propellant load can be accommodated 
on the SEP stage by mounting additional 
propellant tanks on the outside of the core 
cylindrical structure. 
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The acceptable performance and low cost 
and low risk of the BPT-4000 system makes 
this an attractive backup option. 


44.5 In Situ Element Accommodation 

The TSSM Flight System design includes 
accommodation for two ESA-provided in situ 
elements. These elements would be carried on 
the orbiter at launch and released at Titan 
flybys after SOI. Science data from the in situ 
elements would be relayed to Earth through 
the orbiter’s telecommunications subsystem. 
This section provides an overview of the 
orbiter’s resources dedicated to the in situ 
elements, the design features that enable their 
delivery to Titan, and the concept of operations 
by which their science goals would be 
achieved. 


Mechanical Accommodations 

The Flight System design for the Baseline 
mission provides accommodation for two in 
situ elements: an MMRTG-powered mont- 
golfiere and a battery powered lander. The 
lander, in a 1.8 m diameter aeroshell, has a 
mass of 190 kg. The montgolfiére, in a 2.6 m 
diameter aeroshell has a mass of 600 kg. The 
ACS and Propulsion systems are designed to 
operate effectively with the in situ elements 
both attached and separated. Figure 4.4-22 
shows the smaller in situ element accommoda- 
tion. The aeroshells interface with ESA- 
provided spin/eject devices, which are sup- 
ported by an orbiter-provided probe support 
Structure. 


Power System Options 

According to the agreement reached at the 
April 9, 2008 interim review at NASA Head- 
quarters, NASA will provide ***Pu power and 
heat sources for the ESA-provided elements. 
This will allow ESA to have a long-lived 
montgolfieére mission returning enhanced 
science (see Appendix J). The cost of any RPS, 
as well as that of any RHUs used in the mont- 
golfiere and the lake lander, is included in the 
NASA mission cost. The heat generated by the 
RPS during cruise will be managed by the in 
situ element and not by the orbiter. 

The MMRTG provided for the ESA mont- 
golfiere will be controlled, handled, and in- 
stalled by NASA and its contractors. This will 
necessitate a close collaboration between 
NASA and ESA to ensure smooth processing 
in the critical weeks of launch preparations. 


Subject to NASA/ESA approval. 
4-81 


dcacuaed FINAL REPORT 


Titan Saturn System Mission 








Spin-Eject 
Device (ESA) 


- 


( 
( 
- \ 








a= f 


\ | 
: 
Y 


Probe | ESA- 

Concepi Support Provided In 
design’ Structure situ Element 
Aeroshell 


Figure 4.4-22. In situ element accommodation. 


Full-scale models would be provided to ESA 
for fit-checks and environmental testing. How- 
ever, current planning is for the actual 
MMRTG and the montgolfiere to come to- 
gether only at KSC in preparation for launch. 
The MMRTG will be mated to the mont- 
golfiere, as with the orbiter, for a fit-check and 
functional checkout at the payload hazardous 
servicing facility PHSF prior to final installa- 
tion. The final installation will occur at the 
payload processing facility prior to encapsula- 
tion and transportation to the pad. 

The battery-powered lander will be pro- 
vided with main bus power both for testing 
and for the duration of the Interplanetary 
Cruise Phase of the mission. It is expected that 
the lander will be powered by a primary bat- 
tery, not a rechargeable battery; this requires a 
power interface for cruise phase operations, 
such as health checks. 


Communications 

When the in situ elements are mounted to 
the orbiter, communication between them and 
the orbiter will be through RS-422 connec- 
tions. These will be treated as any other in- 
strument interface to the C&DH subsystem 
(see §4.4.3.5 for details and block diagram). 
This will facilitate ground testing and launch 
operations, as well as cruise phase operations. 

After separation from the orbiter, the in situ 
elements will communicate with the orbiter 
through the orbiter’s RF communication sub- 
system; no additional orbiter hardware is 
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required. The UST used in the orbiter telecom 
subsystem has the flexibility to communicate 
in multiple channels in X-band, allowing a 
dedicated channel(s) for in situ communica- 
tions without additional hardware. 

The orbiter will release the montgolfiére on 
the first Titan flyby after SOI. The orbiter will 
track and observe the montgolfiere’s Entry, 
Descent, and Inflation (EDI). The orbiter will 
store all data transmitted by the montgolfiére 
and forward this data to the Earth. The orbiter 
will continue to track the montgolfiere when- 
ever it is in view during the Saturn Tour Phase, 
collecting and forwarding its data to the DSN. 

The orbiter will release the lander just prior 
to the second Titan flyby. The orbiter will track 
and observe the lander’s Entry, Descent and 
Landing (EDL). The orbiter will, again, collect 
and forward the lander’s data to the Earth for 
the duration of its nine hour mission. There 
will be no periodic communications with the 
lander after this event, because lander life is 
short. 

During the primary mission of the in situ 
elements, their data will be downlinked from 
the orbiter at the highest priority. The only 
exception may be for the orbiter's own data 
taken from encounters with Enceladus. This 
communication scheme will continue during 
the Saturn Tour, interrupted only by critical 
orbiter events. 


44.6 Verification and Validation 

TSSM will verify and validate the mission 
system to ensure it meets specifications and is 
capable of accomplishing the science objec- 
tives. A combination of system analysis, mod- 
eling and simulation tools, engineering devel- 
opment unit hardware and testbeds, flight 
software testbeds utilizing simulations and EM 
hardware, Flight System func- 
tional/environmental testing, ATLO and readi- 
ness tests will be used. 


Simulation Capability 

A high fidelity model-based simulation ca- 
pability (S-Sim) 1s baselined for flight soft- 
ware test and verification. In addition to flight 
software verification the S-sim environment is 
capable of supporting fault protection, ACS, 
system level V&V, and mission activity devel- 
opment. The first S-Sim version will be avail- 
able to support the first flight software release 
and continue with expanded capability in 
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support of testing of subsequent flight software 
builds. The simulation environment will be 
available on all software developers’ and 
testers’ workstations (full software simulators). 
These simulators will be built to allow for 
interchangeability between software models 
and hardware EMs later in the “hardware-in- 
the-loop” testbeds in a manner that 1s transpar- 
ent to the flight software. This allows the same 
test scripts to be used whenever the testbed 
models are interchanged with EMs. S-sim will 
provide full Flight System simulation in a 
closed loop environment, operating in nominal 
and off nominal modes. 

In addition to the simulation capability de- 
scribed above, TSSM will have three primary 
system testbeds: two single-string and one 
dual-string. The Mission System Testbed 
(MSTB) is a dual-string high-fidelity testbed 
that is dedicated to system verification and 
validation (V&V), Flight Software fault tests, 
mission system tests, and ATLO support. The 
Flight Software Testbed (FSWTB) is a single- 
string “hardware-in-the-loop” testbed that is 
dedicated to Flight Software and Flight Hard- 
ware integration. The Flight Software Test Bed 
is also dedicated to Phase E software mainte- 
nance, development and_ trouble-shooting. 
Additionally, there is one GSE development 
station called the Realtime Development 
Environment (RDE) that is dedicated to 
Ground Support Equipment (GSE) hardware 
and software development and test, test script 
development and validation, and database 
maturation. 

These testbeds will include the C&DH, 
ACS, power, telecom and harness subsystems. 
Only the MSTB will have hardware versions 
of the engineering subsystems; they will be 
simulated on the other testbeds. Multiple 
workstation testbeds will also be available to 
all software developers and testers during 
development. The testbeds will include the 
Ground Data System (GDS) hardware and 
software as well. 

The EM versions of all Flight System eng!- 
neering subsystems and instruments are in- 
cluded in the testbeds for integration and 
interface verification. Flight units are delivered 
directly to ATLO after thorough testing is 
completed by the delivering organization. No 
flight units are required to flow through the 
testbeds unless there are major modifications 
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from the EM, however, the testbeds can sup- 
port flight hardware integrations if needed. 
There will be a simulation environment for 
V&V that can off-load the hardware-in-the- 
loop testbeds as well as using the EM integra- 
tion effort to help enhance evaluation of model 
fidelity. The simulation environment interfaces 
and procedures will be compatible with those 
of the hardware testbeds. The testbeds will 
also be used to train test analysts to support 
ATLO testing as well as to support ATLO 
procedure development and anomaly investi- 
gation. All flight software versions will be 
verified on the testbeds prior to being loaded 
onto the Flight System in ATLO or in opera- 
tions. Figure 4.4-23 depicts the test-bed utili- 
zation with major flight software release and 
ATLO schedule. 


ATLO and I&T Approach 

The TSSM system integration and test 
([&T) approach is modeled after the Cassini- 
Huygens ATLO effort, as these two missions 
share a great deal of similarity in complexity 
and design, including the accommodation of a 
European-provided in situ element. TSSM 
differs from Cassini-Huygens in that one of its 
two in situ elements will be powered by an 
MMRTG. Additionally, the TSSM Flight Sys- 
tem includes a SEP stage for its early cruise 
phase. The SEP stage will be developed, inte- 
grated, and tested in parallel with the orbiter 
and delivered to ATLO for system-level test- 
ing. 
The JPL 25-foot thermal vacuum chamber 
will be utilized for system thermal vac- 
uum testing of the orbiter with two planned 
tests, one with the SEP stage and one without 
the SEP stage. The JPL vibration and acoustic 
test cells will be utilized for all dynamics 
testing of the orbiter. A new overturning- 
moment-restraint system will be installed for 
the upgraded vibration table under JPL capital 
improvement programs. As was the case for 
Cassini, this is necessary to safely test the 
spacecraft for its large mass and high center- 
of-gravity. ESA will utilize its facilities for 
ATLO of the lander and the montgolfiere; 
which arrive at KSC directly for integration. 
Mass and electrical simulators for these items 
will be utilized at JPL for all spacecraft-level 
verification. 
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Figure 4.4-23. Test-bed utilization with major flight software release and ATLO Baseline 


schedule. 


All testing will be performed by ATLO sys- 
tem engineers, with extensive support from 
subsystem and instrument engineers and the 
actual operations team. The TSSM GDS will 
be used in all the functional and performance 
tests to allow for end-to-end data flow testing 
and tool suite validation. Operational Readi- 
ness Tests (ORTs) will be performed to assess 
the infrastructure and team’s ability to execute 
the operational phases of the mission. 

A Developmental Test Model (DTM) will 
be built that will effectively be the EM for the 
Flight System structure. The DTM 1s used to 
alleviate the schedule impact on the flight unit. 
The DTM will be used to do static and modal 
testing which allows the flight unit to be inte- 
grated in parallel. In addition, the DTM is used 
to do fit checks and cable or mass mock ups. 
This model along with a DTM for the lander 
and montgolfiere, provided by ESA, will also 
be used as a fit check “trailblazer” at the 
launch site to ensure that the procedures and 
processes for integration of the RPS to the 
Flight System are compatible and streamlined 
during the launch preparations. 

A trailblazer activity 1s required to plan and 
execute the integration activities for installa- 
tion of the RPSs in the montgolfiere and or- 
biter, encapsulation, transport to the pad, lift 
and mate operations and final closeouts. Plan- 


ning begins early in Phase B, where require- 
ments and storyboards are put together to 
understand the constraints imposed at the 
launch site. Mockups of the hardware and 
facilities are created to physically simulate the 
integration. Ultimately, the GSE, RPS simula- 
tors and DTM meet at the Cape to walk thru 
the simulated installation process to ensure 
adequate clearances, procedures and _ safe- 
guards. 

The ATLO schedule and I&T plan are 
summarized in Foldout 4 (FO-4). This process 
is designed to provide verification of the Flight 
System design and workmanship by subjecting 
the Flight System to a demanding series of 
functional, operational, and environmental 
tests, while also maintaining the integrity of 
the planetary protection approach. Initial 
assembly begins with delivery of the Flight 
System primary structure, the propulsion 
subsystem and the electrical cable harness. 
Each electrical subsystem undergoes vibration, 
thermal, pyroshock, Electromagnetic Com- 
patibility/Interference (EMC/EMI) and mag- 
netics testing/characterization, and potentially, 
sterilization processing prior to delivery to 
ATLO. Each subsystem with electrical func- 
tionality is integrated using assembly plans 
and test procedures that ensure mechanical and 
electrical safety and which have been verified 
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in the testbed. Once all of the engineering 
subsystems are safely integrated and fully 
functional at the system level, the instrument 
payloads are integrated with the spacecraft to 
complete the Flight System. Simulators and 
EMs are used for the in situ elements. A pre- 
liminary Incompressible Test List is generated 
by Project CDR and approved by the System 
Integration Review (SIR) to identify and as- 
sure that all critical testing is performed on the 
Flight System prior to launch. To ensure that a 
complete and comprehensive system-level test 
program is provided, ATLO V&V 1s aug- 
mented with payload simulators, engineering 
models and the DTM. 

The TSSM team will maintain a rigorous 
formal program for testing flight hardware at 
all levels of assembly (“test as you fly and fly 
as you test” philosophy). Electrical testing 
includes component interface tests, Flight 
System functional tests, DSN compatibility 
tests, instrument interface verifications, per- 
formance tests and environmental tests. All 
electrical test procedures are verified on the 
testbed prior to being run on the Flight Sys- 
tem. Similarly, all flight software versions are 
run through the testbeds before being uploaded 
onto the Flight System in ATLO. 

The TSSM_ environmental test program 
consists of a comprehensive system level test 
program that ensures that the Flight System 
has been verified to operate in the expected 
environments of the mission. At the subsystem 
or assembly level, all flight hardware will be 
tested to acceptance levels and durations if 
there has been a preceding qualification test or 
to protoflight levels and durations if no quali- 
fication unit was available. System level envi- 
ronmental tests include system level acoustics, 
vibration and shock, thermal balance, and 
thermal vacuum. The system level EMC/EMI, 
and magnetic cleanliness verification 1s per- 
formed via modeling of the assembly and 
subsystem level testing performed prior to 
ATLO. Modal surveys are also performed to 
validate the Flight System structural model. 
Functional tests are repeated after each envi- 
ronmental test to ensure that the test effects 
have not degraded system performance. Post- 
environmental tests also facilitate verification 
of any modification to flight software or flight 
sequences (see FO-4). 
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All flight engineering subsystems are re- 
quired to track powered-on time. Flight engi- 
neering subsystems (including backups) other 
than instruments are required to accumulate 
200 hours prior to integration and 500 hours 
(with a goal of 1000 hours) at the system level 
prior to launch. Instrument electronics are 
required to accumulate 300 hours prior to 
integration and 200 hours at the system level 
prior to launch. 

The Flight System is enclosed and trucked 
intact under air conditioning to the launch site. 
Functional testing 1s performed prior to and 
immediately after shipment to verify that the 
shipment did not adversely affect its perform- 
ance. The flight lander and montgolficre are 
delivered directly to the launch site by ESA. 
Post-ship validation and RPS integration will 
occur in dedicated facilities to ensure adequate 
cleanliness for planetary protection. Once their 
aeroshells are installed, the lander and mont- 
golfiere can be processed within the same 
cleanliness environment as the orbiter. Com- 
plete integrated interface, functionality, and 
performance testing with the orbiter will be 
performed at this time. 

The RPSs will be delivered separately to 
the launch site by the DOE. Evaluation of the 
RPS integration at the Cape has been revisited 
since the 2007 study and confirms that the 
montgolfiere design does not lend itself to 
launch pad integration of the MMRTG. For 
TSSM, the RPS integration both for the mont- 
golfiére and the five ASRGs on the orbiter 
would occur at the Payload Hazardous Servic- 
ing Facility (PHSF) prior to start of launch 
vehicle fairing encapsulation operations. There 
is historical precedence for integration of RPS 
units with flight systems in the PHSF. On New 
Horizons, the GPHS RTG was brought to the 
PHSF where the full suite of mechanical and 
electrical integration procedures was_per- 
formed. At the completion of electrical check- 
out, a de-installation procedure was used to 
remove the RTG Ultimately, the final RTG 
installation for flight was performed on the 
launch pad. As with any mission that uses 
RPSs, program-specific integration and han- 
dling procedures will be required. The effort 
for generating these procedures for TSSM is 
included in the trailblazer activities. 
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The 2007 Titan Explorer study engaged per- 
sonnel from KSC to assess the feasibility of 
final flight installation of RPSs in the PHSF. 
The results of this assessment led the Titan 
Explorer team to baseline this approach and 
the TSSM team has chosen to follow the same 
path. 

Following RPS integration the integrated 
stack, encapsulated within the fairing and air 
conditioned as necessary, would be transported 
to the pad for launch vehicle mate. Thermal 
and contamination control would continue up 
to the time of launch. There is precedent for 
this sequence with the Voyager missions. The 
significance of the DTM 1s greatly increased in 
order to ensure that all handling operations are 
demonstrated and rehearsed to ensure space- 
craft and personnel safety. 


4.4.7 Completed Trade Studies 
High-level mission architecture trades for 
TSSM are documented in §3.0. The TSSM 
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team also conducted several technical design 
trades, which were documented separately. 
Table 4.4-12 shows a summary of these com- 
pleted trades. The two most significant trades 
resulted in the inclusion of a SEP stage and the 
incorporation of ASRGs into the TSSM de- 
sign. Details on the SEP stage design can be 
found in §4.4.4. Details on the ASRG imple- 
mentation can be found in §4.4.2.2. 

Throughout this year’s study, several con- 
figuration trades were completed to balance 
science needs, instrument placement, risk, and 
operational scenarios. The current configura- 
tion is a result of these trades and includes two 
different spacecraft flight orientations: one for 
the Aerobraking Phase and one for the Circular 
Orbit Phase. The configuration trades are too 
numerous to detail in this report; optimization 
of the configuration will continue through 
Phase A. 


Table 4.4-12. TSSM completed trade studies. 


Discussion 
Although approximately $100M more expensive, the inclusion of a SEP stage 
significantly reduces trip time and enhances mission flexibility. 


Trade Name | 
SEP 


Ahe-te(-me)iceyats 
Include SEP Stage 
vs. Chemical Only 
Propulsion? 

Integral vs. Separable 
SEP Stage 


SEP Architecture 


A separable SEP stage was chosen for the TSSM design as it allows for a significant 
mass jettison before SOI, thus increasing delivered mass capability to Titan. Design of 


the SEP stage as a self-contained unit also results in a feed-forward flight element that 
would be available to future missions. 


RPS System MMRTG vs. ASRG 


ASRGs were chosen based on their reduced mass, increased power output, and 


reduced cost. If a programmatic decision is made to use MMRTGs, TSSM Is carrying 
extra mass margin (above the required 33%) and power margin to accommodate either 


RPS system. 


Power Requirements 4 vs. 5 vs. 6 MMRTGs 


Power requirements for science instruments and telecom dictated the use of the 


equivalent of 5 MMRTGs. With 4 MMRTGs, inadequate power would be available to 
operate instruments (the duty cycles would have to be unacceptably low). 6 MMRTGs 
would make a more comfortable science scenario, but would cause the mission to 
exceed the study guidelines for available plutonium quantity when combined with the 
MMRTG on the montgolfiere and RHU demands. Unless NASA directs the use of 
MMRTGs, this trade is no longer applicable due to a change in study guidelines 
allowing the use of ASRGs. Subsequent analysis showed 4 ASRGs accommodates the 
power requirements met by 5 MMRTGs, (and even provides more power than the 5 
MMRTG case). A 5'" ASRG is carried as an onboard spare for redundancy. 


OpNav Camera Include OpNav vs. No 


OpNav 


Optical navigation is needed to determine the orbit of Enceladus to sufficient accuracy 
to enable low-altitude flybys. Without optical navigation, the altitude of these flybys 


would likely be limited to 500 km; with OpNav these flybys could go as low as 25 km 
(as demonstrated in Cassini's Equinox Mission). 


Fine Attitude Control RWAs vs. MIT 


Thrusters 


RWAs were chosen to perform 3-axis control because, while the MITs require less 
power (by ~35 W) and will potentially cost less, they may require a large mass hit in 


hydrazine propellant. The RWAs will provide slightly better pointing control, especially 
with respect to pointing stability. The MITs have uncertain development and 
qualification costs at this time. 
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Trade Name | Trade Options Discussion 
IMU MIMU vs. SIRU Although the MIMU is less massive and costly (even though 2 are required for 
ie redundancy), there are concerns with the MIMU’s lifetime. The internally-redundant 
SIRU was selected for its longer life capability. This trade will be revisited in Phase A. 
Thruster Layout Coupled vs. Coupled thrusters were used in the TSSM design to avoid accumulation of unwanted 
AV errors. Additionally, during the release of the in situ elements, coupled thrusters 
provide double the control authority, and therefore higher reliability. 
Main Engine Single vs. Dual Outcome of a propulsion subsystem review. Two engines for redundancy introduces 


complexities that have not yet been worked. The expenditure of resources (cost, mass) 
to implement this redundancy was not deemed the best use of these resources to 
justify a two main engine implementation at this time. Will revisit in Phase A. 





Thrust Control Gimbaled main Outcome of a propulsion system table top review. Though a gimbaled main engine is 
engine vs. TVC more costly, it is a more robust design. Gimbaling provides a wider range for the center 
thrusters of gravity, which is especially important with the release of two large in situ elements. 

Engine Cover Include Engine Concern of particulates damaging the engine during Saturn ring crossings, Enceladus 
Cover vs. No Engine plume flybys, and engine-first Titan aerobraking segments of the mission, as well as the 
Cover long lifetime requirement on the engine. 


Propellant Tank Titanium vs. COPV COPV tanks are industry standard and are significantly less massive and less 
Material expensive than traditional Titanium tanks. 


Propellant Tank 
Configuration 


Tank Mass vs. Although a trade was conducted to determine system-level mass savings for increasing 
Spacecraft Stack tank width (and therefore mass), but reducing spacecraft stack height (and therefore 
Height decreasing overall system mass), ultimately the stack height was not reduced due to in 
situ accommodation needs. 
Monopulse tracking TSSM has an MRO-derived antenna design for maximum stiffness. This includes a 
vs. Spacecraft body-fixed gimbal platform for the antenna. The open-loop spacecraft pointing design 
pointing wi stiff using the stiff antenna was considered the more robust, lower cost option when 
antenna compared to closed-loop monopulse tracking. Additionally, spacecraft pointing requires 
a lower demand on DSN resources. 
HGA Diameter and 3mvs. 4m, The 2007 Titan Explorer study made use of a 3 m HGA, but this earlier study assumed 
Articulation gimbaled vs. body- 70 m receiving stations. Because of the 2008 guideline not to assume 70 m stations, it 
fixed was decided to adopt the larger antenna to recapture some of the data rate that would 
be lost by relying on the 34 m ground stations. To fit within the confines of the LV 
fairing, the antenna was positioned on the top deck of the orbiter. This axial location 
has the added benefits of protecting the spacecraft during ring crossings, serving as a 
sun shade, and acting as an aerodynamic stabilizer during aerobraking. Deciding to 
articulate the HGA (instead of putting the instruments on a scan platform or body-fixing 
the antenna and instruments like Cassini) came out of the operations lessons learned 
activity documented in Appendix K. 
Radio Science and UST vs. SDST The UST accomplishes orbiter-to-Earth communication, relay communication with the 
Relay Communication in situ elements, and Ka-uplink (a science requirement) in a single unit, thus taking the 
place of a SDST, an Electra, and a Ka translator. While the SDST is flight proven, it is 
currently out of production. The UST is under development, and will be monitored 
carefully throughout Phase A. 





HGA Pointing 



















Safe Mode USO vs. USO not USO is not required for Flight System safe mode operations (an initial concern), but 

Communication required for was included in the design for science purposes because it enables radio occultations 
communication in Titan’s atmosphere. 

C&DH System MSIA Card vs. MREU | MSIA is the card used in the MSAP C&DH architecture to interface with other 


Interfaces spacecraft systems (in TSSM’s case, the in situ elements and the OpNav camera), but 
the MSIA uses significant power. An alternative architecture using a MREU in place of 
the MSIA was investigated, but did not realize the power savings originally hoped for 
and complicated the design. 

Memory Type Flash vs. SDRAM vs. | Flash memory is very sensitive to radiation (tolerant to only 7 krad), and would 

SRAM therefore require significant shielding to meet even the modest radiation requirements 
of this mission. SDRAM was chosen for its rad hard availability and because it provides 
more memory when compared to a SRAM card with the same sized footprint. 

Instrument Interface SpaceWire vs. The goal of the TSSM C&DH design was to maximize the use of current MSAP 





Type Diversified Interfaces | designs. To use a SpaceWire-only system (a high-speed, low error rate interface) 
would have resulted in modifications to the current MSAP SFC card, which has only 
four SpaceWire ports. The current TSSM design utilizes SpaceWire and RSB for 
instrument interfaces and 1553 to interface with other spacecraft subsystems. 
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4.5 Ground System 

Experience and lessons learned from previ- 
ous mission such as Cassini-Huygens has 
shown that early and comprehensive consid- 
eration of the ground system is vital to mission 
success. For this reason, the TSSM project will 
develop the ground system at the same time as 
the flight and science systems, which are also 
described in this report. 


4.5.1 Ground System Architecture 

The description of the ground system archi- 
tecture in this report is intended to provide 
detailed information for the ground system 
elements, mission operations system, and the 
Deep Space Network (DSN) scheduling ra- 
tionale. 

The ground system elements are the multi- 
mission system, which includes the DSN and 
several data processing and transport systems; 
the mission operations system (MOS) which is 
the people, procedures, and the facilities to 
operate the mission, and includes the physical 
and software infrastructure to perform the 
mission operations as the ground data system 
(GDS); and the science planning, analysis, and 
archive functions for the project. These de- 
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scriptions are consistent for JPL missions of 
the scope of TSSM, they are used for cost 
estimation purposes, and have been modified 
as necessary for the unique features of TSSM. 

The DSN scheduling rationale is described 
for all phases of the mission and is used for 
mission cost analysis and data return scenar- 
10S. 

The ground system is illustrated in Figure 
4.5-1, and is made up of the three major ele- 
ments necessary to successfully operate the 
mission. This figure shows the NASA wide 
common services and capabilities provided by 
the multi-mission systems; the project specific 
MOS with its underlying ground data system; 
and the science support elements. 

The TSSM ground system used a generic or 
typical ground system implementation as a 
minimum cost starting point. Modification and 
expansions of the generic ground system, as 
required to meet the specific requirements and 
needs of the TSSM mission are discussed 
further in this section. This ground system 
architecture and implementation will continue 
to evolve during the course of the development 
and operations of the TSSM mission. 
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Figure 4.5-1. Ground system data flow diagram (see Figure 2.4-24 for SOC details). 
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4.5.1.1 Multi-Mission Systems 

The multi-mission systems handle the 
communication interface between the Flight 
System and the rest of the ground system. The 
multi-mission system includes the Deep Space 
Network (DSN), the underlying interconnect- 
ing ground network, and the related services. 
The services support initial processing of the 
telemetry and the related data management and 
distribution of the telemetry data to specific 
interfaces, such as the science processing 
organization and spacecraft analysis teams. 

The DSN, which currently consists of three 
complexes (Goldstone, USA; Canberra, Aus- 
tralia; Madrid, Spain), will perform all track- 
ing for this mission, except for launch tracking 
support. For launch support up through final 
injection burn, the mission tracking will use 
the 9 m to 12 m X-band ground stations of the 
NASA Ground Network at Cape Canaveral, 
Florida and elsewhere around the world along 
the flight path. The actual stations used depend 
significantly on the ascent trajectory. Once the 
DSN takes over the tracking duties it will 
follow a profile along the lines as described in 
Table 4.5-1. Only the 34 m stations (there are 
several at each complex) are to be used for 
science data downlink for this mission. During 
Titan circular orbits, the DSN will track the 
orbiter spacecraft for 14 passes per week, or 
two 8 hour passes per day. Since Titan must be 
at least 20° above the local horizon at the DSN 
complex in order to receive data at the planned 
data rate (Ka-band), there was a concern that 
Titan would not be visible long enough to 
receive all of the planned science data. How- 
ever, an analysis has shown that while Titan 
will not be visible to the Canberra complex for 
a sufficient amount of time, there will be more 
than sufficient time for downlinking all of the 
planned data using antennas at the Madrid and 
Goldstone complexes. 

As specified in the study Ground Rules, 
these operations scenarios assume that only 
34m antenna complexes will be used for 
communication between the Flight System and 
the Earth. The use of the DSN 70 m (or 
equivalent) antennas will only be used for 
coverage of critical events (such as EDI/EDL) 
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and for communications in case the spacecraft 
enters safe mode. As opportunities become 
available to increase mission performance 
using enhanced DSN capabilities, these oppor- 
tunities will be studied for possible inclusion 
in the mission plans. 

In addition to the DSN, multi-mission sys- 
tems also provide other services. These ser- 
vices include telemetry processing and distri- 
bution, commanding, real-time monitoring and 
control, scheduling, radio science, and ground 
communications infrastructure. The telemetry 
services will take the data stream as received 
at the DSN stations and convert it to level 0 
data products (as the data appeared on the 
Flight System prior to transmission). The 
telemetry system also performs additional 
processing to separate the instruments data 
from the spacecraft data, stores the data in the 
project database for non-real-time analysis, 
and distributes telemetry data to the appropri- 
ate customers. The command service takes the 
command files generated by the MOS and 
radiates them to the Flight System. The real- 
time monitoring and control team, also known 
as the mission control team, act as the inter- 
face between the mission and the DSN opera- 
tions, and provide ongoing monitoring of the 
telemetry being received and of the command 
radiation activities, ensuring timely responses 
to problems in communications. Scheduling 
services ensure the project is able to get the 
DSN tracking resources needed routinely and 
for emergencies and are key to resolving 
conflicts with other missions over the limited 
resources of the DSN. The radio science ser- 
vice provides data to the radio science team. 

A critical, but often overlooked service is 
the ground communications network support. 
This final service provides as a minimum the 
communications between JPL and each of the 
DSN complexes and voice nets used by the 
project. More frequently, this service is also 
extended to implement and support remote 
science or spacecraft operation centers. A key 
part of this support is the team of network 
system administrators that ensure the contin- 
ued functioning of the network, network secu- 
rity, and voice communications. 
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Table 4.5-1. Planned DSN schedule by mission phase. 


DS) OTe) (-Te- Tes) 
Description Subnet 
Interplanetary Cruise Phase September 2020 to October 2029 


Year Hours/ track — Tracks/ week | Duration (weeks) 


September/October 2020 
30 day duration 


Launch and Early Operations: Begins with the launch countdown. Activities include initial acquisition 
by the DSN, checkout and deployment of all critical Flight System systems and a major maneuver to 
clean-up trajectory errors from launch vehicle injection 


Launch to L+30 34 BWG 


Cruise: Activities include science instrument calibrations, Venus and Earth gravity assist flyby science 
operations, SEP thrusting and coasting, and operations readiness testing. Ends with SEP release. 


EVEE GA 34 BWG 2020-2025 15 12 


EH&S + Nav (during SEP thrusting) 34 BWG 2020-2025 1 


ADOR 34 BWG 2020-2025 0.5 


EH&S + Nav (Coast) + Inst health checks 34 BWG 2020-2025 3 


EH&S + Nav (Coast) 34 BWG 2020-2025 0.5 130 
saturn Approach: Activities include final preparations, training, and ORTs for all mission elements in) October 2025 to SOI (October 2029) 


preparation for SOI and Saturn moon flybys. 
34 BWG 


EH&S + Nav (till SO] — 2m)™ 

SOI Approach Heavy tracking** 
SOI Approach Light tracking** 
s0 


Saturn System Tour Phase October 2029 to July 2033 


The phase is characterized by continuous science observations of the Saturn system and multiple 
(20+) flyoys of major Saturn satellites. The final month of the phase is dedicated to targeting 


maneuvers in preparation for TOI. 
34 BWG 


2020 8 21 4 
October 2020 to October 2025 


2025-2029 
2029 
2029 
2029 


3 
21 
14 
21 


8 
8 
8 
8 


SOI to TOI 
(October 2029 — September 2031) 


2029-2031 34 


Saturn System Science 
34 BWG 2029-2031 14 42 


Flyby: Prep & Science (x21) 

2029-2030 14 24 
September 2031 to November 2031 
Begins with Titan Orbit Insertion and continues for 2 months of aerobraking. 


TO! 34 BWG 
Aerobraking coverage 34 BWG 


Titan Circular Orbit Phase |§ November 2031 to July 2033 

Begins after the initial aerobraking has ended and continues for 20 months. This phase is 
characterized with different science campaigns. 

mapping 2031-2033 i: 2 
Ka-band Radio Science 7 95 


**ADOR tracking would be used during approach and as needed during cruise, not called out separately. 


Relay support + Saturn Science 
Titan Aerobraking Phase 


September 2031 — November 2031 
(60 days) 


2031 21 1 
2031 21 8 


November 2031 — July 2033 





For TSSM, the multi-mission systems will 
enhance the information security capabilities, 
processes, and procedures from the Cassini 
mission to fit the current higher security re- 
quirements. From an information security 
standpoint, the Cassini mission was very 
similar to TSSM, since this was also a nuclear 
powered mission that executed an Earth flyby, 
and TSSM can build on this system. However, 
the current higher state of security require- 


ments means that for this Titan Saturn mission, 
the Cassini level of security may need to be 
enhanced. This will be especially true in the 
area of ensuring command integrity for all 
commands and sequence sent to the spacecraft. 
4.5.1.2 Mission Operation System 

The Mission Operation System (MOS) 1s 
made up of the project specific people, proc- 
esses, software, and hardware used to operate 
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Figure 4.5-2. Mission operations system function and product flow diagram. 


the spacecraft and instruments, and for proc- 
essing, storing and archiving the data associ- 
ated with operating the spacecraft and instru- 
ments. Key elements of the project specific 
elements of the MOS include: the infrastruc- 
ture support, spacecraft operations and analy- 
sis, navigation support, mission planning and 
sequence development, and training. Figure 
4.5-2 shows the functional flow of products 
among the MOS elements in the project. 
Underlying all of the functions and com- 
munication paths is the support infrastructure. 
This includes the system administrators, de- 
velopers, and supporting hardware. Prior to 
launch the multi-mission Ground Data System 
(GDS) is adapted across all elements of the 
ground system to handle the mission specific 
functions and requirements. After the initial 
delivery, the underlying multi-mission GDS 
undergoes periodic revision; about every 
6months (more frequently during ATLO) 
during the development phase and _ after 
launch, about every 18 months for major bug 
fixes, operating system updates, and general 
maintenance. These periodic updates and 
project specific changes to the GDS, which 
can occur more frequently, will be tested as 


needed. Ground System planning has also 
allocated staffing to support major deliveries 
(primarily of planning and sequence related 
tools) around each interplanetary gravity 
assist, and about 12 months before both SOI 
and TOI. These post-launch updates are to 
incorporate lessons learned during the mission 
and newly available technologies. In addition, 
about every 3 to 4 years the GDS computers 
and related hardware will be replenished to 
ensure that the hardware and operating sys- 
tems support will be available throughout the 
life of flight operations. 

The TSSM project is planning on the de- 
velopment of advanced planning and opera- 
tional tools to help reduce the cost and in- 
crease the effectiveness of the ground system. 
This assumption is based on the continuation 
of work currently under way. For example, 
JPL is performing internal work to improve 
and reduce the cost of operations through the 
Robust Operations Working Group (ROWG). 
This work 1s augmented by the Multi-mission 
Ground Support System (MGSS) Program 
Operating Plan (POP) cycle funding which 1s 
proposing similar work. Additionally, the 
Model Based Engineering task in JPL’s Sys- 
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tems & Software Division is working to 1m- 
prove the spacecraft modeling and analysis 
tools. However, the TSSM project should also 
provide seed money in these areas to augment, 
provide focus, and demonstrate support and 
desire for the development of these advanced 
tools and operations technology. 

Spacecraft operations teams monitor space- 
craft health and develop sequences for the 
spacecraft. The spacecraft subsystem engineers 
use the spacecraft engineering telemetry to 
perform general spacecraft health analysis and 
trending. The spacecraft subsystem engineers 
also participate in fault diagnosis, anomaly 
resolution, and prediction of future behavior, 
and sequence development and review. 

The navigation team performs trajectory 
analysis and design, and will also support 
Titan and Enceladus (Radio Science) gravity 
mapping. The navigation team performs the 
orbit determination and trajectory analysis for 
the Flight System using DSN RF data and, if 
needed, on-board imaging data. The navigation 
team also coordinates with instrument and 
spacecraft teams to implement planned propul- 
sive maneuvers and reaction wheel de- 
saturation burns, predict flyby geometry and 
timing parameters, and plan future mission 
phase trajectories. 

Mission planning 1s an ongoing function for 
the life of the mission and involves the cross- 
project coordination, planning and analysis of 
the trajectory design, mission timelines, and 
the major activities during each of the mission 
phases. This is performed with membership 
across the project including support from 
spacecraft, navigation, instrument and science 
teams. Once the Flight System is operational, 
mission planning coordinates the refinement of 
trajectories and activities to compensate for 
changing plans and evolving Flight System 
characteristics, and to fine-tune specific events 
such as flybys, checkouts and instrument 
calibrations. 

Training activities are required to maintain 
personnel skill levels and to prepare for mis- 
sion operations. Activity planning, uplink 
product generation, flight and ground system 
software updates and testing, operations re- 
hearsals and Operation Readiness Tests (ORT) 
Support personnel training and _ readiness. 
These activities validate procedures and pre- 
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pare the teams for upcoming critical events. 
During ATLO, missions typically conduct 
ORTs and other test and training activities for 
launch, the first major maneuver, and for any 
mission critical event that could cause a loss of 
mission if done incorrectly. For the long dura- 
tion of TSSM mission skill retention issues 
will necessitate additional training. Team 
training activities will be planned at regular 
intervals and will include post launch training 
activities and ORTs for each of the gravity 
assist encounters, SOI, the Enceladus and 
Titan flybys, TOI and aerobraking, and the 
Titan orbit campaigns. 

Sequences will be developed by many 
teams and will be centrally integrated and 
tested. The spacecraft team develops the se- 
quences for the spacecraft based on the mis- 
sion plan, inputs from navigation, and the 
results of subsystem analysis and trends. The 
science operations teams create sequences for 
each instrument based on mission plans and 
science observation plans, coordinating with 
campaign teams and the spacecraft team to 
ensure proper sharing of resources. The space- 
craft and science sequences are integrated 
together and tested to ensure that they do not 
violate flight rules, endanger the Flight Sys- 
tem, do not conflict with each other, and will 
function correctly. 

The length of the TSSM science and eng!- 
neering sequences will vary over the course of 
the mission, depending on the needs of the 
mission at that time. The mission will be using 
a sequence length of one month during early 
interplanetary cruise, and until the end of the 
SEP portion of the mission. During the post- 
SEP ballistic cruise, the command sequences 
will be bimonthly. Sequences during the Sat- 
ur Tour Phase will again be monthly. How- 
ever, since science during Titan orbit is 
planned around a number of 16 day science 
campaigns, the TSSM sequencing schedule 
will be changed to a 16 day sequence after 
TOL. 


4.5.1.3 Science Planning, Analysis, and Archive 

Science teams perform analysis of the re- 
turned science products. The analysis would be 
used to support future data collection strategies 
and to guide the longer-range observation plan 
updates. Further discussion on science plan- 
ning can be found in §2.4.6. 
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The science planning team develops all in- 
strument and most pointing command se- 
quences. These sequences are verified and 
loaded by the mission operations team. 

All mission science data, from both US and 
international instrument teams, will be ar- 
chived in the Planetary Data System (PDS). 


4.5.1.4 Interface to ESA Ground System 

The Flight System will carry the in situ ele- 
ments for deployment to Titan, and also pro- 
vide support for these elements. The ground 
system will also provide an interface to the 
ESA ground system that will be used to control 
and operate these in situ elements. As can be 
seen in Figure 4.5-1, the ESA ground system 
will interface directly with the multi-mission 
portion of the ground system. Furthermore, as 
shown in Figure 4.5-2, telemetry from the in 
situ elements is sent from the telemetry cap- 
ture function directly to the ESA ground sys- 
tem for the operations of the in situ elements. 
Commands for these in situ elements will be 
sent directly to the command system in the 
multi-mission systems. 

Current baseline for this mission is to use 
the disruption tolerant networking protocols to 
provide the connectivity between the in situ 
flight elements and the ESA ground system. 
These techniques and technologies should 
reduce the role of the TSSM ground system 
and the spacecraft to simple data routers in the 
path between the in situ flight elements and 
their ESA ground system. The first flight 
demonstration of the disruption tolerant net- 
working protocols is currently scheduled to 
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occur during the first quarter of FY09. As this 
report is written, this flight demonstration is in 
its final testing cycle. However, if it is deemed 
that the disruption tolerant protocols are not 
sufficiently developed for use in the TSSM 
mission, then the fall back plan would be to 
use the techniques and procedures that have 
been in use since early 2004 to operate the 
Mars Exploration Rovers and the Phoenix 
lander on Mars. No matter what protocols and 
techniques are used to communicate between 
the in situ elements and their ESA ground 
system via the TSSM spacecraft and ground 
system, special care will be required to ensure 
that the commands forwarded to the in situ 
elements do not interfere, in any way, with the 
operation of the orbiter. 


4.5.2 Ground System during the TSSM Mission 

The following discussion provides an over- 
view of how the Ground System will be used 
during all of the major phases of the TSSM 
mission. 


4.5.2.1 DSN Scheduling Rationale 

The amount of tracking for this mission 1s 
significant due to the duration of the mission 
and the science volumes collected at Titan and 
during the Saturn tour. The mission duration of 
13 years and major mission phases are illus- 
trated in Figure 4.5-3. The DSN tracking 
profile used for the current trajectory is sum- 
marized in Table 4.5-1. The profile, like the 
trajectory, is notional and provided only as a 
way of demonstrating the proof-of-concept, 
both will change and evolve over the course of 
project development. 


| | 2021 | 2022 | 2023 | 2024 | 2025 | 2026 | 2027 | 2028 | 2029 | 2030 | 2031 | 2032 | 2033 | 





10/29 3/14V CERR Release of SEP Stagev10/15 





Interplanetary Gravity Assists 
10/27 VEarth-1 


2/47Venus 


6/11 VEarth-2 
6/11VEarth-3 


Saturn Orbit InsertionV10/28 


Montgolfiére Release 


Montgolfiére Prime Mission -6mo 4/230 


Disposal 1/21/2034V 
Titan End of Mission¥7/29 


2/12V 

eee Extended Mission 
Potential 

Lander Release 6/2V 

6/29 Lander Mission - 9hrs 


ESA in situ Elements 


; 9/29YTOI (22mths) 
Aerosampling 
11/29VStart 7/29YEnd 
Titan Mapping Orbit 


Figure 4.5-3. Baseline Titan Saturn System Mission phase timeline. 
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4.5.2.2 Launch and Early Operations 

Immediately after launch an intense month 
of Flight System deployment, checkout, and 
critical maneuvers. This period will use round- 
the-clock tracking by the DSN 34 m subnet to 
support the commanding, Flight System te- 
lemetry, and RF navigation data needed for 
these tasks. During this phase the Flight Sys- 
tem developers are monitoring the deploy- 
ments and performing their final in space tests 
and handing the Flight System over to the 
flight team. The navigation team compares the 
actual launch performance versus the pre- 
dicted, reviews RF data and alters the maneu- 
ver design to ensure the Flight System will 
achieve the planned trajectory that will take it 
to Saturn, and finally Titan. 


4.5.2.3 Interplanetary Cruise 

The duration of cruise drives the tracking to 
be economical and still ensure safe delivery to 
Saturn orbit. During SEP operations tracking 
will be similar to what Dawn 1s currently 
using: one 8 hour pass per week, with an 
additional ADOR pass every other week for 
the duration of thrusting. While the SEP is not 
in use tracking will be reduced to one 8 hour 
pass every other week, with quarterly light 
instrument checkouts. Flybys will also be used 
to test science and instrument operating proce- 
dures, in early preparation for the Saturn tour. 

About 18 months before SOI, tracking fre- 
quency is increased to handle the operational 
needs for SOI and the tour. This tracking will 
be used for flight software loads and provide 
RF tracking data to support increased orbit 
determination and trajectory analysis work for 
SOI, as well as some early Saturn system 
science. Approach to SOI is accompanied by 
significantly increased tracking including 
ADOR. 


4.5.2.4 Saturn Tour 

Once in Saturn orbit, tracking goes to a 
steady state of daily 8 hour 34 m passes, in- 
tended to support Saturn system science data 
collection and navigation. This routine is 
augmented around flybys to support the final 
navigation analysis and increased science. 
During and right after each flyby, tracking 
frequency should be increased to maximize 
science return and improve navigation analysis 
accuracy. The Saturn Tour Phase also marks 
the mission phase when the majority (if not 
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all) of the Titan in situ data will be relayed 
back to Earth. Current analyses indicate that 
this amount of tracking will comfortably pro- 
vide sufficient downlink data volume for flyby 
science at Titan and Enceladus. 


4.5.2.5 Titan Aerobraking and Mapping 

The tour ends with Titan orbit insertion. 
Once in orbit, DSN tracking is increased to 
near-continuous tracking for the 2 month 
Aerobraking Phase. This is for navigation 
purposes, as well as radio science. Once the 
Aerobraking Phase is complete, two 8 hour 
DSN tracks per day will be required for much 
of the 20 month prime orbital mission. 

In addition to the instrument based science 
observations, Titan gravity science will be 
performed during as many of the Titan aero- 
braking and mapping (science) orbits as possi- 
ble using the radio science capabilities of the 
Flight System and DSN. Gravity science, as 
described, will use coherent, two-way (uplink 
and downlink) Ka- and X-band Doppler data. 
Currently, Goldstone’s 34 m BWG, DSS-25 1s 
the only antenna in the DSN that has or is 
planned to have a Ka-band transmitting capa- 
bility. 

Current analyses indicate that this amount 
of tracking will comfortably provide sufficient 
downlink data volume for aerobraking and 
Titan mapping science. 


4.5.2.6 End of Mission 

The details of the spacecraft disposal trajec- 
tory with Titan are still being worked. It is 
possible to acquire science data until the 
spacecraft impacts at a safe location. 


4.5.2.7 Extended Titan Science 

If an extended mission is approved, the Cir- 
cular Orbit Phase could be continued for years 
until the Flight System is on the verge of 
inoperability or until the project is terminated. 


4.6 Operational Scenarios 


4.6.1. Operating in Titan Orbit 

For many reasons, Saturn’s moon, Titan, 
has long been a darling of the science commu- 
nity. With its dense atmosphere of nitrogen and 
methane, and a surface covered with organic 
material, it is Titan that is arguably Earth’s 
sister world. 

Many of the science highlights from the 
Cassini-Huygens mission were gathered dur- 
ing its limited number of high-speed (~6 km/s) 
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Titan flybys. When attempting to uncover and 
understand a world as complex as Titan, the 
advantages of operating from a stable orbit are 
clear. During the 20-month Circular Orbit 
Phase, the spacecraft will collect data continu- 
ously. The result will be a wealth of informa- 
tion that reveals Titan and answers long-held 
questions about Titan’s interior, surface, at- 
mosphere, and the complex interaction with 
Saturn’s magnetosphere. 

Operations during both the Saturn Tour 
Phase and the Titan Orbital Phase will benefit 
from the fact that much of the Saturnian sys- 
tem ephemeris data (masses, radu, orbital 
periods, etc.) are already well understood from 
Cassini-Huygens. There is also significant 
knowledge of Titan’s atmosphere at high 
altitudes; finding and maintaining good quality 
mapping orbits should not be a significant 
challenge. With the operational environment 
already well understood, operational complex- 
ity (and, in turn, operations cost) will be re- 
duced. 


4.6.2 Mission Scenarios Overview 

The concept of operations completed 1n this 
section demonstrates a strategy that meets the 
data return requirements for the science meas- 
urements. There is sufficient margin to in- 
crease data rates in several parts of these sce- 
narios. Excess capacity, and how best to utilize 
it, will be determined once the final instru- 
ments are determined. 

The mission has been divided into four 
phases: Interplanetary Cruise, Saturn ‘Tour, 
Titan Orbit, and Decommissioning and Dis- 
posal. An overview of the science operations 
for each of these 1s given below. The bulk of 
the science data acquisition will occur during 
the Saturn Tour and Titan Orbit Phases; de- 
tailed operational scenarios have been devel- 
oped for each of these and can be found in 
§4.6.3.1 and §4.6.3.2, respectively. Figure 4.6- 
1 shows the mission phases and timeline. 

To reduce cost, the mission will minimize 
the level of operations activity during cruise. 
This will include the use of hibernation-type 
modes as demonstrated on New Horizons. 
However, limited observations will be allowed 
during gravity assist flybys for payload in- 
strument calibrations and flight team training. 
A discussion of instrument calibrations 1s 
included in §4.2.1.1. This, and other recom- 
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mendations from the “Mission Operations 
Lessons Learned Study for The Next Outer 
Planets Flagship (OPF) Mission” were put in 
place. 

Saturn Orbit Insertion will occur ~9 years 
after launch and will mark the beginning of the 
Saturn Tour Phase. The Saturn Tour Phase will 
allow the spacecraft’s potent set of instruments 
valuable opportunities to observe Titan, Ence- 
ladus, and Saturn’s magnetosphere, as never 
before. During the 24 month Saturn Tour 
Phase, the spacecraft will perform 16 Titan and 
seven Enceladus flybys. The Saturn Tour 
Phase also marks the mission phase when the 
Titan in situ data will be relayed back to Earth. 

The Titan Orbit Phase begins with TOI and 
includes a two month period of aerobraking 
followed by 20 months in circular orbit at 
1500 km altitude. 

Near the end of mission, the Decommis- 
sioning and Disposal Phase will put the orbiter 
on a trajectory spiraling slowly downward 
through the Titan atmosphere. Any areas of 
planetary protection concern on Titan’s surface 
will have been identified and will be avoided. 
This phase is expected to last six months; the 
decaying orbit will provide extraordinary 
opportunities for atmospheric and surface 
observations. 

Some of the assumptions that went into the 
formulation of these scenarios include: four 
operational ASRGs (this assumes one of the 
five is a spare), a 35 W TWTA with an average 
playback rate of 140 kbps, and a 32 Gb SSR. 
There 1s also a 700 W-hr rechargeable battery 
that can be invoked for limited periods of time. 
The allowable depth-of-discharge for the 
battery was assumed to be 40%. 

All of the scenario modeling was also done 
assuming the more conservative power case of 
five MMRTGs. If directed, the use of 
MMRTGs is a viable option, and the science 
operations as discussed in this section will not 
be degraded. 

Some of the science instruments have a va- 
riety of data rates; the range of rates is listed in 
Table 4.2-2. A rate of 77 kbps (300 kbps un- 
compressed) is given for the HiRIS Imager. It 
should be noted that this rate is for a single 
band/color, and the instrument has the ability 
to collect data in three bands simultaneously 
(i.e., 900 kbps). This analysis assumes the 


Subject to NASA/ESA approval. 
4-96 


y ai ai d iiX FINAL REPORT 


Titan Saturn System Mission 


Launch and Interplanetary Cruise — 9 years 


SEP Cruise and Gravity Assists 


Launch 
9/10/20 — 9/30/20 12/1/20 — 10/14/25 


Saturn Tour — 24 months Including Icy Moon Flybys 


Saturn Tour 
10/28/29 — 9/29/31 


Enceladus Flybys 
11/7/30 — 12/18/30 


Titan Orbit — 22 months 


Aerobrakin 


TOl q 
9/29/31 9/29/31 — 11/29/31 
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SEP Jettison 
10/15/25 


Chemical Cruise 
10/15/25 — 10/28/29 


Montgolfiére Deploy 
1/25/30 — 2/15/30 


Ocul elmelaeit 


11/29/31 — 7/29/33 


Lake Lander 9 hr Mission Montgolfiére 6 mo. mission 
6/29/30 4/23/30 — 10/23/30 


Figure 4.6-1. TSSM mission phases and timeline. 


900 kbps rate only for Enceladus flybys be- 
cause of the uniqueness of those opportunities. 


Tour Flybys and Instrument Fields of View 

The instrument mounting locations, orienta- 
tions, and fields of view were chosen to opti- 
mize science data collection during the Circu- 
lar Orbit Phase of the mission. Figure 4.2-1 
shows the instrument placements and fields of 
view. The remote sensing (RS) and sounders 
are all aligned with the spacecraft ‘-X’ direc- 
tion and will be nominally nadir pointed while 
in Titan orbit. The spacecraft will carry two 
TiPRA antennas. The first will be deployed 
after SOI and will be used to measure the ice 
thickness at Enceladus. Prior to TOI, that 
boom will be ejected. The second TiPRA 
antenna will be deployed once the spacecraft is 
in circular orbit at Titan. Each TiPRA antenna 
is a dipole antenna that consists of two 5m 
booms extending in opposite directions. Ti- 


PRA can gather data simultaneously with the 
other RS and sounder instruments. The fields 
and particle instruments all benefit from a ‘“+Y 
to ram’ attitude. This configuration will also 
prove to be advantageous during the Titan and 
Enceladus flybys by allowing groups of in- 
struments to gather data simultaneously. 

The majority of instruments will be fully 
operational for the high-priority hours around 
the Titan and Enceladus flybys. The additional 
power needed will be provided by command- 
ing telecom to standby mode and making use 
of the on-board rechargeable battery. For at 
least one of the seven Enceladus flybys, tele- 
com will remain operational so that radio 
science can take measurements of the Encela- 
dus gravity field and internal structure. 

For each low Enceladus and Titan flyby, the 
spacecraft attitude will be optimized for the 
RS and sounder instruments (1.e., point ‘-X’ 
toward Titan/Enceladus), except for the several 
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minutes around closest approach. The attitude 
during this period will be ‘+Y to ram’ so that 
the fields and particles instruments are in 
position to sample and characterize the chem- 
istry of the Enceladus plume and Titan’s at- 
mosphere. Using the current instrument data 
rates, each Enceladus flyby will collect 
~15 Gb of science data that will be com- 
pressed to 3.75 Gb and played back over a 
6.5 hr period immediately following the en- 
counter. Each Titan flyby will collect ~26 Gb 
of science data that will be compressed to 
6.5 Gb and played back over two 7hr 
downlink periods following each encounter. 
These downlink durations assume the use of a 
34 m DSN antenna and a _ conservative 
140 kbps rate. This 1s well within the telecom 
system’s capabilities (see Appendix C). 

Also during the Saturn Tour Phase, the two 
in situ vehicles will perform their prime mis- 
sion activities. The montgolfiere will be re- 
leased from the orbiter during the first Titan 
encounter, and the lander on the following 
Titan pass. The prime mission 1s expected to 
be six months for the montgolfiére and nine 
hours for the lander. The data from the mont- 
golfiere will be recorded, sent to the orbiter 
when in view, and then relayed back to Earth. 
During the first few hours of its mission, the 
lander will store its science data on its SSR. 
The data link capability to the orbiter increases 
significantly after a few hours and all of the 
lander data (recorded and real-time) will be 
sent to the orbiter, and then relayed back to 
Earth. The data return strategy is discussed in 
§4.6.4 and Foldout 5 (FO-5). 


Titan Orbit Phase 

The Titan Orbit Phase begins with Titan 
Orbit Insertion (TOI) and a two-month Aero- 
braking Phase. The ~200 aerobraking passes 
will yield data from deep in Titan’s atmos- 
phere (as low as 600 km altitude), hundreds of 
kilometers lower than the Cassini orbiter 


ventured. Once the spacecraft has settled into 
its 1500 km orbit, the suite of instruments will 
carry out specific campaigns that will drasti- 
cally enhance our understanding of Titan and 
how it functions as a system. 

During the 20 month Circular Orbit Phase, 
the spacecraft will collect data continuously. 
Three different types of science campaigns, 
each designed to manage power and data rate, 
will be used to gather a wealth of information 
that will fully reveal this world and answer 
long-held questions about Titan’s interior, 
surface, atmosphere, and interaction with 
Saturn’s magnetosphere. Each campaign, or 
instrument combination, will be maintained for 
16 days (one Titan revolution) and they are as 
follows: 

1. Atmosphere and Ionosphere Campaign 
to identify and measure ions and neu- 
trals globally for various Sun angles 
(PMS and MAPP). 


2. Surface Map Campaign during which a 
global map (in up to four colors) is ob- 
tained, to measure global altimetry with 
better than 10 m accuracy and perform 
surface spectrometry (HiRIS, TiPRA, 
and MAPP). 


3. Atmospheric Dynamics and Composi- 
tion Campaign to measure temperatures, 
composition, and winds, globally (TIRS 
and SMS). 


Figure 4.6-2 illustrates how these cam- 
paigns may be used in succession to capture 
the Titan Orbit Phase science objectives. The 
spacecraft will complete 80 orbits during each 
16 day campaign. 

Throughout the Titan Orbit Phase, the radio 
science investigation (RSA) will collect data at 
the DSN on every downlink. The assumed 
operational scenarios for the Circular Orbit 
Phase are detailed in §4.6.3.2. 


1st 5-Month Cycle § 2nd 5-Month Cycle | 3rd 5-Month Cycle | 4th 5-Month Cycle 


Aerobraking/Aerosampling 
Atmosphere & lonosphere 

Surface Mapping 

Atmosphere Dynamics & Composition 





2nd Global 
1st Global Map Map 3rd Global Map 4th Global Map 


Figure 4.6-2. Campaigns are arranged in 5-month cycles comprising nine periods of sixteen-day 


campaigns. 
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~26 Gb collected 
by the orbiter 
during each Titan 
flyby during tour 





~1.31 Tb relayed 
from the balloon 
and 3.4 Gb from 
the lander to the 
orbiter during tour 










~15 Gb collected by 
the orbiter during 
each Enceladus 
flyby during tour 
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Peaks coincide with Titan flybys. 
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Orbital Campaigns 


Atmosphere and ionosphere (PMS 
and MAPP): Identify and measure 
ions and neutrals globally for various 
Sun angles. Each of these 16 day 
campaigns collects 48.3 Gb. 


Surface map (HiIRIS, TIPRA, and 
MAPP): Global map in up to four 
colors; global altimetry with better 
than 10-m accuracy; surface 
spectroscopy. Each of these 16 day 
campaigns collects 475 Gb. 


Atmosphere dynamics and 
composition (TIRS and SMS): 
Measure temperatures, 
composition, and winds, globally. 
Each of these 16 day campaigns 
collects 36.5 Gb. 
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4.6.3 Scenario Descriptions 


4.6.3.1 Saturn Tour Phase 

Saturn Orbit Insertion will occur ~9 years 
after launch and will represent the start of the 
Saturn Tour Phase of the mission. This 
24 month period will provide scientists with a 
range of targets to gain understanding of Ti- 
tan’s role in the Saturnian system. During the 
Saturn Tour Phase the orbiter will collect data 
throughout Saturn’s magnetosphere, focusing 
on its interaction with Titan and Enceladus. 
This section focuses on the data capture sce- 
narios for the 16 Titan and seven Enceladus 
flybys, as well as the in situ data relay. 


Data Capture from the In Situ Vehicles 

The geometry of the in situ vehicle com- 
munication is shown in FO-1. The relay of the 
in situ vehicle data is described in §4.6.4 and 
in FO-5. The montgolfiere will be released on 
approach to the first Titan flyby and the lander 
will be released on the following Titan pass. 
For the lander, the orbiter will be in communi- 
cation for approximately nine hours before the 
orbiter crosses Titan’s horizon. During those 
nine hours, the lander may send as much as 
3.4 Gb of high-value data to the orbiter. This 
data will be relayed back to Earth multiple 
times to ensure its safe return. 

The prime mission duration for the mont- 
golfiere 1s six months. For the majority of the 
Saturn Tour Phase, the orbiter-to-montgolfiere 
distance will be between | and 3 million km, 
and often this distance will be less than 
1 million km. The montgolfiére-to-orbiter data 
rate as a function of time is shown in FO-5. 

A plot showing the montgolfiere visibility 
and data flow is also shown in FO-S5. A total of 
1.3 Tb may be relayed from the montgolfiere 
to the orbiter and back to Earth over the mont- 
golfiére’s six-month prime mission. It is rec- 
ognized that the life of the montgolfiere may 
well extend through the end of the Saturn Tour 
Phase and even into the Circular Orbit Phase 
of the mission. The science scenarios during 
the Circular Orbit Phase have margin in the 
data flow; the orbiter will be capable of captur- 
ing the montgolfiere data as well as its own 
orbital science. 

Scenarios were devised for the Titan Orbital 
Phase based on science discipline and the need 
to budget the individual instruments’ operating 
times. For flybys, creating workable scenarios 
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is also a non-trivial matter, as multiple instru- 
ments will be competing for valuable observ- 
ing time and spacecraft resources. 

If additional power is needed, there is a 
700 W-hr rechargeable battery on board that 
can be invoked for limited periods of time 
before it must be charged back to capacity. 
Also, for limited periods, the telecom system 
can be placed in standby mode to save addi- 
tional power. The 32 Gb solid state recorder 
(SSR) allows science operations to continue 
for extended periods without downlinking (1.e., 
with telecom in standby). However, several of 
the science goals pertaining to Enceladus, in 
particular, involve the use of the telecom 
system for Radio Science measurements. 


Enceladus Flybys 

Two data acquisition scenarios for Encela- 
dus flybys are shown in Table 4.6-1 and Table 
4.6-2. For the seven planned Enceladus flybys 
(100 km to 1100 km), these scenario timelines 
illustrate that Enceladus-related mission objec- 
tives can be met. The time near closest ap- 
proach is dedicated to direct sampling of the 
environment, in particular the south polar 
plume. Also, TiPRA will operate in sounder 
mode for the several minutes around closest 
approach. Outside of the 20 minutes around 
closest approach 1s prime opportunity for high 
resolution imaging and IR spectrometry. 

The first of the two Enceladus flyby scenar- 
ios, El, has all of the instruments operating 
simultaneously (except Radio Science) for the 
four-hour period around closest approach 
(shown in Table 4.6-1). The 700 W-hr battery 
may be invoked during this period resulting in 
a discharge of 8%. For Scenario El, battery 
recharge needed would begin two hours after 
closest approach. This will entail putting 
multiple instruments in standby mode until the 
power system is nominal and downlink can 
begin. 

Table 4.6-2 describes the Radio Science 
option, E2. All instruments (except SMS and 
TIRS) obtain data in this four-hour scenario, 
but the planning has been optimized for Radio 
Science. Operating in this manner for the four 
hour period around Enceladus closest ap- 
proach, with telecom operational, results in a 
battery discharge of ~33%. The battery re- 
charge will begin two hours after closest. 
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Table 4.6-1. Enceladus flyby, El (telecom in standby). 


Instruments Operating in Scenario: 


be Spacecraft Approximate Ran 
(Relative to Closest Highlights Sehgee ai ae ge Comments 
Pointing to Enceladus 


Approach) 


- des a seas! *RS (-X) to oe ee 
-2 hr to -10 min Near & mid IR mapping ace 35,000 to 3,000 km 
spectrometry eae 


: : Direct sampling mass | ) 
-10 minta +10 min re PMS (+¥)to ~100 km at 
(Closest Approach) ee ram Closet Approach poe 






: High resolution imaging, *RS (X) to | ) 
+10 hr to +2 hr Near & mid IR mapping Enceladus ~3,000 to 35.000 km 
spectrometry ces 


Flyby Time 


s 7 Select 
+2 hrta+3 hr ay hid —— instruments to 
telecom system turns on standby mode 


Assumed rate is 
+3 into 5 fe Downlink to 34m DSN eee — 
in standby made 


*RS= Remote Sensing Fields of View (HIRIS, TIPRA, SMS, TIRS) 

L_] Remote Sensing Instruments are Prime 

Yi . ; Total of 15 Gb of uncompressed data collected. 
Fields & Particles Instruments are Prime Telecom in standby untill <3 br. 


L_] Downlink Data to Earth MAPP collects at high data rates throughout the encounter. 


% 


>i ‘ a +) _ * > \ ae | \ 

» +f —. P / a - 5 : | 
oe a: = es 3 3 

3 os | tT - - 

*% *% 


-2hr to -10 min -10 min to +10 min +10 min to +2 hr +2hr to +3 hr +3hr to +9 hr 


High resolution imaging, Near DyicYomctelanle)iiare High resolution imaging, Allow battery Downlink to 34 m 
& mid-IR mapping mass spectrometry, Near and mid-IR recharge before DSN 
spectrometry Koem (alle ca tessis) mapping spectrometry telecom turns on 

measurements 
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Table 4.6-2. Enceladus flyby, E2 (radio science option). 


Approximate Range 
to Enceladus 


Instruments Operating in Scenario: 


Time 
(Relative to Closest Highlights 
Approach) : 
Radio Science gravity fleld 
Hi _ pacar ena ; Enceladus, HGA 
igh resolution imaging: | articulated to 
Near & mid IR mapping Sas 
spectrometry 


RSA gravity field AS 4 am: 
measuremerts; Direct | Higa Sriculeted to 
sampling mass spectrometry. Earth 


Ice thickness measurements 


*RS (-X) to 


-2 hr to -10 min 35,000 to 3,000 km 






-10 minto +10 min ~100-400 km at 
Closest Approach 


(Closest Approach) 


Radio Science gravity field 
Lemania Enceladus, HGA 
High resolution imaging; PEPE 
Near & mid IR mapping ; = th 
spectrometry ee 


*RS (-X) to 
3,000 to 35,000 km 


Flyby Time 


+10 min to +3 hr 


Assumed rate is 


+3 hrto+9 hr Downlink to 34m DSN 140 kbps 


* RS= Remote Sensing Fields of View (HIRIS, TIPRA, SMS, TIRS } 
L_] Remote Sensing Instruments are Prime 
LJ Fields & Particles Instruments are Prime 


|] Downlink Data to Earth 


Total of 15 Gb of uncompressed data collected. 
Telecom operational throughout encounter. 
MAPP collects at high data rates throughout the encounter. 


Pa =" iS 


-2hr to -10 min 


Radio Science gravity field 
measurements; High resolution 
imaging, near & mid-IR 
mapping spectrometry 


-10 min to +10 min 


RSA gravity field measure- 
ments; Direct sampling mass 
spectrometry, Ice thickness 
measurements 


+10 min to +2 hr 


Radio Science gravity field 
measurements; High 
resolution imaging, near and 
mid-IR mapping spectrometry 
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approach and will involve multiple instru- 
ments transitioning to a non-operational mode. 
The E1 type of Enceladus flyby will collect 
~15 Gb of data toward the following science 
objectives: 
1. Characterizing the chemistry of the En- 
celadus plumes. 


2. Testing for true polar wander on Ence- 
ladus (to infer internal structure). 


3. Understanding the formation of the ac- 
tive region near the south pole, and 
whether liquid water exists beneath the 
area. 


4. Direct measurement of Enceladus’ ice 
thickness 


5. Identifying and characterizing candidate 
sites on Enceladus for future in situ ex- 
ploration 


The E2 type of Enceladus flyby will collect 
~15 Gb of data toward the following science 
objectives: 

1. Inferring the internal structure of Ence- 

ladus, including gravity anomalies 


2. Characterizing the chemistry of the En- 
celadus plumes. 


3. Testing for true polar wander on Ence- 
ladus (to infer internal structure). 


4. Understanding the formation of the ac- 
tive region near the south pole, and 
whether liquid water exists beneath the 
area. 


5. Direct measurement of Enceladus’ ice 
thickness 


6. Identifying and characterizing candidate 
sites on Enceladus for future in situ ex- 
ploration. 

Titan Flybys 

There will also be 16 flybys of Titan during 
the 24 month Saturn Tour Phase. Eight of these 
flybys will be low (720 to 1240 km). The data 
acquired from these passes will not only be 
valuable to science, but it will also be used by 
mission engineers to characterize Titan’s 
atmosphere near the aerobraking altitudes. The 
remaining eight Titan flybys will occur at 
altitudes of 1820 km to 3480 km. During the 
low flybys, the spacecraft attitude around 
closest approach will be optimized for PMS 
and MAPP instruments (Table 4.6-3). The 
altitude around the closest approach of higher 
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flybys will be optimized for imaging (Table 
4.6-4). 

During the Titan flybys and the Titan Aero- 
braking Phase, the SMS and TIRS teams will 
use the periods of higher altitudes to observe 
Titan’s limb. High altitudes also afford a prime 
opportunity for cloud observations and global 
imaging. In addition, there will be a limited 
window near closest approach where the 
spacecraft attitude is optimal for all of the 
instruments (+Y to ram, -X to Titan}—Remote 
Sensing (RS) and Fields and Particles (F & P). 

For these two Titan flyby scenarios, certain 
instruments were selected for standby mode 
for various passes in order to manage space- 
craft power. Science negotiations may result in 
a different set of instruments being operational 
during a flyby. For example, HiRIS ts likely to 
be operational only on the inbound or out- 
bound leg of the flyby, not both, upon which 
portion of Titan is lit by the Sun. 

Two data acquisition scenarios for Titan 
flybys are shown in Table 4.6-3 and Table 4.6- 
4. The time period chosen around closest 
approach can be extended easily. There are 
specific observations that can be better made 
during these low flybys that can be made in the 
1500 km Circular Orbit Phase. Data taken 
during these flybys will be compared to that 
taken during the Circular Orbit Phase to assess 
seasonal changes on the surface and in the 
atmosphere. 

The Titan flybys during the Saturn Tour 
Phase will collect ~26 Gb of data toward the 
following science objectives: 

1. Characterizing the atmospheric circula- 

tion and flow of energy over seasonal 
variations. 


2. Determining how energy is deposited in 
the upper atmosphere to drive the chem- 
istry and the escape rate of major at- 
mospheric constituents. 


3. Characterizing the relative importance 
of exogenic and endogenic oxygen 
sources. 


4. Characterizing the major processes con- 
trolling the global distribution of at- 
mospheric chemical constituents. 

5. Characterizing the major processes 
transforming the surface throughout 
time. 
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Table 4.6-3. Titan flyby, T1 altitude example. 


Time E ‘ = 
(Relative to Closest Highlights wee sicilahagce’ Comments 
Approach) ointing Range to Titan 


Instruments Operating in Scenario: 


Global imaging; Cloud 
mapping, Near & mid IR *RS (-X) to Titan | 60,000 to 20,000 km 


mapping spectrometry 


-5 hr to -2 hr 


High resolution imaging; 
ORs eon IR mapping spectrometry; #90 /¥\tn Tt on Ann en an 
-2 hr to -30 min Observe Titan/magnetosphere RS (-<) to Titan 20,000 to 6,000 km 
interaction 


-30 minto +30 min Direct sampling mass Ora, ~650 km at 
rusconorm | ethan 


High resolution imaging: 
430 min to +2 hr IR mapping spectrometty: =| «Rs (x) to Titan | 6,000 to 20,000 km 
Observe Titan/magnetosphere 
interaction 


Flyby Time 


Global imaging; Cloud 
mapping, Near & mid IR *RS (-A) to Titan | 20,000 to 60,000 km 


mapping spectrometry 


+? hrto+5 hr 


Battery recharge before aT 
+5 hrto+6hr 2. TR Ie instruments to 
telecom system turns on standby made 
Assumed rate is 
+6 hrto+20 hr D : DSN 140 kbps; Select 
(or two 7 hr passes) ae instruments stay 
in standby mode 


[J Remote Sensing Instruments are Prime  * RS= Remote Sensing Fields of View (HiRIS, TIPRA, SMS, TIRS) 


i Fields & Particles Instruments are Prime 


[| Downlink Data to Earth 


Total of 26 Gb of uncompressed data collected. 


Telecom in standby until +6 fir. 
MAPP collects at high data rates throughout the encounter. 


“SY w ; > aN 


+2 hr to +5 hr +5 hrto+6hr  +6hrto +20 hr 


-5hr to -2 hr -2hr to -30 min -30 min to +30 min +30 min to +2 hr 


Global imaging; — High resolution Direct sampling alelamccase) (Vices Global imaging; Battery recharge Downlink to 34 
Cloud mapping; imaging; IR mapping © Mass spectrometry imaging; |IRmapping Cloud mapping; before telecom m DSN 

Near & mid IR spectrometry, spectrometry; Near & mid IR system turns on 

mapping Observe Observe mapping 


spectrometry Titan/magnetosphere Titan/magnetosphere spectrometry 
interaction interaction 
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Table 4.6-4. Titan flyby, T2 (higher-altitude example). 


Instruments Operating in Scenario: 


Time 
(Relative to Closest 
Approach) 


10 hrto 2 hr Limb sounding. IR mapping: 


High resolution imaging, 

-2 hr to +2 hr IR mapping spectrometry: 
(Closest Approach) 
interaction 


+? hrto +10 hr 


Flyby Time 


Battery recharge before 


+10 hr to +11 hr telecom system turns on 


441 hr to +20 hr 


(or two 7 hr passes) Downlink to 34m DSN 


[_] Remote Sensing Instruments are Prime 
LJ Fields & Particles Instruments are Prime 
[| Downlink Data to Earth 


4.6.3.2 Titan Orbit Phase 


Aerobraking 

The Titan Orbit Phase begins with Titan 
Orbit Insertion (TOI) and a two month aero- 
braking period. There will be approximately 
200 aerobraking passes over the two months. 
The altitude at TOI will be 720 km and subse- 
quent passes may decrease to as low as 
600 km. Eventually, each Titan periapse alti- 
tude will increase until the 1500 km circular 
orbit is reached. The period of the first orbit 
will be ~20 hours and will decrease until the 
stable orbit is reached; at which point the orbit 
period will be 287 min. Near-continuous DSN 
coverage, and in turn, a near-continuously 
operating telecom system, has been assumed 
for the Aerobraking Phase. There will be a 
period around each periapse where the HGA 1s 
used in aerobraking—communication with 
Earth will not be possible at these times. 

The data gathered at the low-altitude aero- 
braking passes will be highly coveted. This is 


Cloud imaging; Global mapping 


Observe Titan/magnetosphere 


Limb sounding, IR mapping; 
Cloud imaging, Global imaging 





Spacecraft caren Range 


“RS (-X) to Titan | 125,000 to 20,000km 


20,000 to 6,000 km at 


Sue aE 6,000 to 20,000 km 
lirnb 

Select 
instruments to 
standby made 


20,000 to 125,000 km 


Assumed rate is 
140 kbps; Select 
instruments stay 
in standby mode 


*RS= Remote Sensing Fields of View (HIRIS, TIPRA, SMS, TIRS) 


Total of 26 Gb of uncompressed data collected. 
Telecom in standby until +17 hr. 
MAPP collects at high data rates throughout the encounter. 


not only true for atmospheric observations, but 
also for our desire to understand Titan’s inte- 
rior and whether or not it has a dynamo. 
With the telecom system operational through- 
out most of the Aerobraking Phase, power will 
be restricted. Generally, each aerobraking 
scenario will be optimized for PMS and MAPP 
when the spacecraft is in the atmosphere and 
optimized for HiRIS, TIRS, and SMS when 
above the atmosphere. A data acquisition 
scenario timeline for a typical aerobraking 
orbit is shown in Tables 4.6-5 and 4.6-6 and 
Figure 4.6-3. Radio Science will obtain a great 
deal of data regarding Titan’s atmospheric and 
internal structure during the aerobraking or- 
bits; radio occultations will occur at latitudes 
ranging from 30° to 60°N and 30° to 60°S. 
During the Aerobraking Phase, Scenario Al 
will collect ~11 Gb and Scenario A2 will 
collect ~7.0 Gb of data toward the following 
science objectives: 
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Table 4.6-5. Aerobraking data acquisition, scenario A]. 


Instruments Operating in Scenario: 


Time , 
i Pointing to Titan 
Approach) 
| 





Be High resolution imaging: ‘ 2 = 
me 
LL 
High resolution imaging: 
Near IR mapping spectrometry 
For ~3 hr around Battery recharge ee 
apoapse 
* RS = Remote Sensing Fields of View (HIRIS, TIPRA, SMS TIRS) 
|__] Remote Sensing Instruments are Prime 
— ; ; Total of 10.8 Gb of uncompressed data collected. 
|} Fields & Particles Instruments are Prime ; 
Telecom operational as permitted. 
MAPP collects at high data rates throughout the encounter. 
Table 4.6-6. Aerobraking data acquisition, scenario A2. 
Tema 
Instruments Operating in Scenario: 
Time 3 : 
-_ . a Spacecraft Approximate Range 
(Relative to Closest Highlights Pointing to Titan 
Approach) 
= 
£ 
a) 30 minto +30 min Uirect sampling mass OMS (+¥') to ram I hel : 
2 ‘Closest Approach) spectrometry ee 100 km 
= 
+30 min to +5 hr Limb sounding; IR mapping *RS (-*) to Titan ara 


For ~3 hr around Battery recharge stk 
apoapse a 


*RS= Remote Sensing Fields of View (HIRIS, TIPRA, SMS, TIRS) 


L_] Remote Sensing Instruments are Prime 
Radio Science obtains gravity and occultation data at various 


L_] Fields & Particles Instruments are Prime latitudes. 
Total of 7.0 Gb of uncompressed data collected. 


Telecom operational as pennitted. 
MAPP collects at high data rates throughout the encounter. 
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-5 hrs to -30 min 


High resolution imaging; 
cloud mapping; Near IR 
mapping spectrometry; Limb 
Yo] 8] atoll ale R 


Zt 


i | 5 My 
af 


-30 min to +30 min 


Direct sampling mass 
spectrometry 


1. Characterizing the major processes con- 
trolling global distribution of atmos- 
pheric chemical constituents. 


2. Determining the atmospheric thermal 
and dynamical state. 


3. Determining the processes leading to 
formation of complex organics in Ti- 
tan's atmosphere. 


4. Characterizing the atmospheric circula- 
tion and flow of energy over seasonal 
variations. 


5. Determining to what level of complex- 
ity has pre-biotic chemistry evolved in 
the Titan system. 


With telecom on continuously, science ob- 
servations will be confined to the 10 hr 
(+/-5 hr) around Titan periapse. Three hours 
are needed near apoapse to recharge the bat- 
tery. If telecom can be commanded to standby 
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& 
~3 hr around apoapsis “S 


Allow battery recharge for 
~3hrs around apoapse 


+30 min to +5 hr 


High resolution imaging; 
cloud mapping; Near IR 
mapping spectrometry; Limb 
Yo] 6] alot ialeR 


for these apoapse periods, then the science 
specified in the scenario can continue, and the 
battery will be recharged simultaneously. 

These timeline scenarios are for a generic 
aerobraking orbit with a period of 14 hr or 
longer. As the orbit period shrinks, the obser- 
vation and required recharge durations re- 
quired will be scaled down as well. 


Orbit Operations 

After the ~200 aerobraking passes complete 
and the spacecraft is in its stable, 1500 km, 85° 
inclination orbit, the instrument teams will be 
in prime position for making new discoveries 
and answering long-held questions about this 
dynamic world. 

For this Circular Orbit Phase, three types of 
science campaigns have been devised. Each of 
these campaigns, or instrument combinations, 
was formulated to manage power and data 
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rates. The telecom system is assumed to be 
operational except when the spacecraft 1s 
occulted from Earth’s view. Early in the phase 
the spacecraft is occulted from Earth about 
40% of the time (occultations occur from 60°N 
to 60°S). When the spacecraft is not occulted, 
it will downlink; Radio Science data is cap- 
tured during every downlink. 

Titan completes one rotation and one orbit 
of Saturn every 16 days. For this reason, cam- 
paign durations of 16 days were chosen. Dur- 
ing each revolution, the spacecraft will com- 
plete 80 orbits of Titan. This will allow the 
instruments in a campaign to view Titan from 
every position in the magnetosphere, and from 
every possible Sun and Saturn lighting angle. 
The operations scenarios for the Circular Orbit 
Phase differ significantly from those for tour 
flybys and aerobraking passes in that they are 
maintained for full orbits, in fact 80 orbits. If 
an instrument is not included in a campaign, it 
is assumed to be off or in standby. 

Campaign 1: Atmosphere and Ionosphere. 
This campaign will include the PMS and 
MAPP instruments. Their observations will 
identify and measure ions and neutrals glob- 
ally for various Sun angles. Section 4.6.4 
contains more detail in modeling this cam- 
paign. 

Campaign 2: Surface Map. This campaign 
will include the HiRIS, TiPRA, and MAPP 
instruments. Their observations will produce 
global maps in up to four colors, accomplish 
global altimetry and sounding with better than 
10 m resolution, and perform surface spec- 
trometry. Section 4.6.4 contains more detail in 
modeling this campaign. 

Campaign 3: Atmospheric Dynamics and 
Composition. This campaign will include the 
TIRS and SMS instruments. Their observa- 
tions will measure temperatures, composition, 
and winds, globally. If the TIRS requirements 
are met as predicted, a variation of Campaign 
3, with PMS taking the place of TIRS once per 
five month cycle is feasible. Section 4.6.4 
contains more detail in modeling this cam- 
paign. 

Once circular orbit is reached, Campaign 1 
will execute for 16 days. During this time, the 
PMS and MAPP teams will attempt to deter- 
mine how energy is deposited in the upper 
atmosphere to drive the chemistry and escape 
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rate of major atmospheric constituents. Also, 
they will try to determine the processes lead- 
ing to the formation of complex organics in 
Titan’s atmosphere. During this 16 day cam- 
paign, PMS will collect ~27.6 Gb and MAPP 
will collect ~15 Gb of uncompressed data 
volume. Note: Instrument data is compressed 
before it is routed to the SSR. 

After Campaign 1 has completed, Cam- 
paign 2 begins and will execute for the next 
16 days. MAPP is still operational, but now 
HiRIS and TiPRA will begin to characterize 
the amount of liquid and the major processes 
transforming the surface. They will generally 
begin to help answer questions regarding how 
Titan functions as a system, and investigate 
similarities and differences with Earth. Also, 
they will try to assess to what level of com- 
plexity prebiotic chemistry has evolved. Ti- 
PRA will collect 23.7 Gb and HiRIS will 
collect 210 Gb of uncompressed data volume. 

Campaign 3 executes for the next 16 days. 
For this set of 80 orbits, the TIRS and SMS 
instruments will quantify the escape flux of 
elemental nitrogen, carbon, and hydrogen, and 
the exospheric flux of oxygen into the atmos- 
phere. They will also characterize the major 
chemical cycles and relative importance of 
transport. This will also contribute to under- 
standing how Titan functions as a system. 
SMS will collect 19.3 Gb and TIRS will col- 
lect 13.8 Gb of uncompressed data. 

After Campaign 3 completes, Campaign 2 
and Campaign 3 alternate for the remainder of 
the first five months. Figure 4.6-4 shows the 
operations scenario for the first five months of 
the 1500 km Circular Orbit Phase. At the end 
of five months, some or all of the cycle illus- 
trated below can be repeated, depending on the 
progress of science goal accomplishment. 


1st 5-Month Cycle 





Aerobraking/Aerosampling 
Atmosphere & lonosphere 

Surface Mapping 

Atmosphere Dynamics & Composition 


m Global 7" 


*Five-month cycle = Nine periods of 16 days. 


Figure 4.6-4. Operations scenario for first five 
months in Titan orbit. 
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Each orbit type (campaign) would be main- 
tained for 16 days (one Titan revolution) to 
enable global coverage: 

e Atmosphere and ionosphere (PMS and 
MAPP): Identify and measure ions and 
neutrals globally for various Sun angles. 

— All of the required science data is re- 
turned and, if need be, the system has 
the ability to return an additional 44 Gb 
over the duration of this campaign. 


e Surface map (HiRIS, TiPRA, and 
MAPP): Global map in up to four colors; 
global altimetry with better than 10 m accu- 
racy; surface spectrometry. 

— 220 Gb of the required science data is 
returned during this campaign, and 
27.4 Gb will remain on the SSR at the 
end of this campaign. 


e Atmosphere dynamics and composition 
(TIRS and SMS): Measure temperatures, 
composition, and winds, globally. 

- All of the required science data 1s re- 
turned and, if need be, the system has 
the ability to return an additional 70 Gb 
over the duration of this campaign. 


When modeling the SSR state (loading and 
unloading), the compressed data volume num- 
bers are used because the data is compressed 
prior to being routed to the SSR. 


Nominal Instrument Pointing 

The instrument mounting locations and ori- 
entations were chosen to optimize science data 
collection during the Titan Orbit Phase. 

While the spacecraft is in orbit, the remote 
sensing and sounder instruments are all 
pointed to nadir and the fields and particles 
instruments all benefit from ‘+Y to ram’ point- 
ing. The HGA can articulate to point to Earth. 
Nominally, the spacecraft will not need to 
articulate for the instruments to gather their 


SECTION 4.0—MISSION CONCEPT IMPLEMENTATION 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


data. During Campaign 3, SMS and TIRS will 
have mechanisms in place for scanning and 
limb viewing without spacecraft motion. It 1s 
convenient that any subset of the instruments 
(given enough power) can take data simulta- 
neously. As science requirements are assessed 
and new needs arise, a variety of other cam- 
paigns (instrument combinations) can _ be 
created for consideration. 


4.6.4 Data Return Strategy 

When instruments are said to be “opera- 
tional,” it is assumed that they collect data 
continuously at the rates specified in Table 
4.6-7. Data acquired by the science instru- 
ments will either be stored on the SSR or 
transferred directly to Earth in the downlink 
stream. All acquired data will be transmitted to 
the DSN. For each week during the mission, 
data volume estimates will be provided to the 
operations teams based on the scheduled DSN 
tracking for the period. 

During the Saturn Tour Phase, each Encela- 
dus flyby will accumulate ~15 Gb of uncom- 
pressed science data as the telecom system 1s 
in standby. In the hours following the flyby, 
telecom will go active and downlink the data 
to a 34 m DSN antenna. Taking data compres- 
sion into account, and assuming a conservative 
downlink rate of 140 kbps, the Enceladus 
flyby data should all be on the ground in 
6.5 hours. There is also the “Radio Science 
Option” for an Enceladus flyby in which the 
telecom system is operational throughout. The 
Radio Science data is collected at the DSN 
station and is not recorded on the SSR with the 
other science data. This option records about 
15 Gb of data that will be played back during 
and after the flyby. For Titan flybys, ~26 Gb of 
uncompressed data will be collected in the 
20 hours around closest approach; it will be 
compressed and routed to the SSR. Two 7 hour 


Table 4.6-7. Circular Orbit Phase data volume calculations. 


Data Rate Compressed 
(Mb/s) Rate (Mb/s) 


0.020 0.020 


Campaign 1 


Uncompressed Data _ 
Volume (Mb) per 16-day 
Campaign 


Time (min) | Data Volume (Mb) 


Operating © Uncompressed 
per Orbit per Orbit 


MAPP 0.010 0.010 


0.300 


Campaign 2 HIRIS Imager 


0.077 2070 165.6 


HiRIS Spectrometer | 0.080 0.080 
TIPRA Altimeter 0.030 0.030 
TIPRA Sounder 0.300 (200 ns enn 

|MAPP Cd 


MAPP 
Campaign 3 


a ee ee 
0.010 0.010 
0.014 0.007 


TIRS 0.010 0.005 
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downlink periods will follow each _ flyby, 
during which all of the Titan flyby data will be 
received at the DSN. The orbiter will collect a 
total of 521 Gb (uncompressed) during the 
Saturn Tour Phase (see Table 4.6-8). 

In §4.6.3.2, two different data acquisition 
scenarios were presented for the Aerobraking 
Phase. The aerobraking orbit periods range 
from 20 hours down to ~4.8 hours. For the 
first several aerobraking orbits, with period 
>13 hours, Scenario Al collects a total of 
10.8 Gb of science data per orbit. The HiRIS 
data, which is ~90% of the total data volume, 
is compressed by a factor of four for downlink. 
With telecom on continuously during these 
orbits, the data obtained on each orbit will be 
returned on that same orbit. As the aerobraking 
orbits become shorter, and less data is acquired 
per orbit, the record and downlink rates will 
continue to be comparable. For this reason, all 
science data gathered during aerobraking will 
be received at the DSN shortly after it is ac- 
quired. 

For the A2-type aerobraking scenario, 
7.0 Gb of data will be collected per orbit. 
Again, this aerobraking science data will be 


SECTION 4.0—MISSION CONCEPT IMPLEMENTATION 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


received on the ground shortly after it 1s ac- 
quired. The orbiter will collect a total of 
1030 Gb (uncompressed) during the Aerobrak- 
ing phase (see FO-5). 

Once aerobraking is complete and the mis- 
sion begins orbital science campaigns, the data 
return strategy 1s more dynamic. Campaign | 
(Atmosphere and Ionosphere) has 550 Mb of 
playback margin per orbit. Over the course of 
its 16 days, this campaign can unload 44 Gb 
from the SSR if need be. Figure 4.6-5 shows 
the SSR state throughout one Campaign | 
orbit. 

Campaign 2 (Surface Mapping) records 341 
Mb more than it can play back per orbit. Over 
the course of its 16 days, this campaign will 
leave 27.4 Gb of compressed data on the SSR. 
Figure 4.6-6 shows the SSR state throughout 
one Campaign 2 orbit. 

Campaign 3 (Atmosphere Dynamics and 
Composition) has 885 Mb of playback margin 
per orbit. Over the course of its 16 days, this 
campaign can unload 70 Gb from the SSR if 
need be. Figure 4.6-7 shows the SSR state 
throughout one Campaign 3 orbit. 
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Figure 4.6-5. SSR state through a single orbit of Campaign I. The cumulative record and play- 
back are also plotted for the 287 min orbit. In this scenario, much more data can be played back 
than has been recorded. The vertical dashed line represents the day terminator, the spacecraft 
coming into the daylight, and where downlink may begin. 
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Figure 4.6-6. SSR state through a single orbit of Campaign 2. The data recorded exceeds the 
downlink capacity. The SSR gets cleared during the next campaign. 
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Figure 4.6-7. SSR state through a single orbit of Campaign 3. 
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Figure 4.6-8. Lander to orbiter range during 2" Titan flyby. 


The operations scenario for the Titan Orbit 
Phase alternates Campaign 2 and 3 for several 
cycles. This not only works well when consid- 
ering science data acquisition, but this scenario 
is also advantageous when considering the 
data return strategy. 

The HiRIS imager has the capability to ac- 
quire two or more bands/colors simultane- 
ously. Hence the HiRIS data rate could poten- 
tially double (from 300 kbps to 600 kbps). 
This would leave the SSR completely full 
(32 Gb) after each campaign 2 sequence. 
Another option would be to increase the Spec- 
trometer data rate. In either case, Campaign 2 
will be followed by one of the other campaigns 
(typically Campaign 3) in order to return all of 
SSR data. Table 4.6-7 shows how the data 
volume for each orbital campaign was calcu- 
lated. The orbiter will collect a total of 
3300 Gb (uncompressed) during the Circular 
Orbit Phase. 


In Situ Data Capture 

During the lander’s nine hour mission, it 
will acquire and send data continuously to the 
orbiter at rates ranging from 2 to 1024 kbps. 
The lander to orbiter data rates and range as a 
function of time are shown in FO-5 and Fig- 
ure 4.6-8, respectively. The initial communica- 
tions data link will occur when the orbiter-to- 
lander range is 87,000 km. This range will 


decrease by ~10,000 km each hour over the 
next eight hours, and the data rate increases 
significantly after the first few hours. The 
onboard storage capacity for the lander far 
exceeds what will be required to hold the 
highly-valued lander data. The link to the 
orbiter will allow the full transfer of this data 
multiple times. This lander to orbiter link can 
support the transfer of up to 3.42 Gb that will 
be stored on the orbiter’s SSR, and then played 
back to Earth multiple times to ensure its safe 
return. The geometry of the lander release and 
orbiter communication throughout the lander 
mission 1s shown in FO-1. 

The montgolfiere to orbiter data rates and 
range as a function of time are shown in FO-5 
and Figure 4.6-9, respectively. During the 
montgolfiere’s six month prime mission, the 
montgolfiere to orbiter link can support the 
transfer of up to 1.3 Tb to the orbiter. For the 
majority of the Saturn Tour Phase, the orbiter 
to montgolfiere distance will be between | and 
3 million km, and often this distance will be 
less than 1 million km. Plots showing the 
montgolfiere visibility and data flow are 
shown in FO-5. The “montgolfiere in view” 
plot gives approximate times for the view 
periods. In practice, the montgolfiere will scan 
for the orbiter beacon, and the link will be 
established before data flow begins. 


Subject to NASA/ESA approval. 
4-112 


y ool FINAL REPORT 


Titan Saturn System Mission 


SECTION 4.0—MISSION CONCEPT IMPLEMENTATION 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


Montgolfiere Range vs Time 


#000000 
PTE ELELEL ELE 
mE EEL EL ELE 
4000000 


aa, 
i 
a 
oe 
qd) 3000000 + 
©) 
= 
Lay) 
fy’ 2000000 - 


1fGCCCE - 





—— Ti Balloon Rance 


Figure 4.6-9. Montgolfiere-to-orbiter range during the 6-month montgolfiére prime mission. 


To summarize, there are seven extended pe- 
riods (ranging from three days to two weeks) 
during the montgolfiere’s six month prime 
mission in which the range 1s less than 
1 million km and the montgolfiére is in view. 
It is during these seven periods that the rate 
significantly increases and exceeds 1 Mbps. 
Correlating the montgolfiere plots in FO-5 and 
Figure 4.6-9, one can see how the range and 
view periods will lead to the seven high data 
rate periods, and in turn the seven large jumps 
in the montgolfiere data volume return. This 
data link capability far exceeds the mont- 
golfiere science data return requirement. 


4.6.5 Data Processing and Science Planning 

The sequence development process is likely 
to be straight-forward, especially during the 
Titan Orbit Phase. The instrument mounting 
locations, orientations, and fields of view were 
selected to optimize data collection during this 
phase. The remote sensing and sounder in- 
struments are all aligned and will be nominally 
nadir pointed, while PMS and the MAPP 
instruments all benefit from the ‘+Y to ram’ 
attitude. Nominally, the spacecraft will not 


need to articulate for the instruments to gather 
their data. SMS and TIRS will have mecha- 
nisms in place for scanning and limb viewing 
without changing the spacecraft’s nominal 
attitude. Therefore, there should be no need for 
spacecraft pointing negotiations. This will 
reduce ground operations complexity, and in 
turn, cost. The Mission Operations System 
(MOS) is described in §4.5.1.2. 

The three orbital campaigns described in 
§4.6.3.2 can be directly transferred into 16 day 
sequences. When developing a sequence, the 
operations teams will know by the campaign 
(or sequence) number which instruments are 
operating in the sequence and which are not. A 
16 day development process is anticipated for 
each 16 day sequence execution. Only the 
MAPP instruments operate in back-to-back 
sequences, so generally speaking, once one 
sequence has been developed and uplinked, an 
instrument team will begin developing instru- 
ment commands for their next operation period 
which is 16 days away. This has the added 
benefit of having the majority of instrument 
teams involved in only one sequence devel- 
opment process at one time. Figure 4.6-10 
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Figure 4.6-10. Ongoing sequence execution and development during orbit phase. 


illustrates this simple sequence development 
schedule. 

It is convenient that any subset of the in- 
struments (given enough power) can take data 
simultaneously. As science requirements are 
assessed and new needs arise, a variety of 
other campaigns (instrument combinations) 
can be created for consideration. 

Sequence development during the Saturn 
Tour Phase will include the integration of 
activities around the Titan and Enceladus 
flybys, as well as the capture and relay of the 
in situ data. 

The sequence that covers the first Titan 
flyby will be dedicated to tracking and receiv- 
ing data from the montgolfiere. For the three- 
day period from the initial orbiter to mont- 
golfiere interface to the time the orbiter crosses 
Titan’s horizon, the focus of this sequence will 
be the safe capture and relay of the mont- 
golfiére data. 

The sequence that includes the second Titan 
flyby will be dedicated to the commanding 
necessary to release, track, and capture the 
data from the lander. This momentous data 
will be recorded onboard the orbiter and 
played back to Earth numerous times over 
multiple DSN stations to ensure its safe return. 

The montgolfiere prime mission duration 1s 
scheduled for six months. The montgolfiere- 
to-orbiter data rate is a function of range and 
view period, and these rates are substantial 
whenever the orbiter is within 1 million km 
(and in view) of the montgolfiere (see Figure 
4.6-9 and FO-5). This link will be able to 
support the return of all of the montgolfiére 
data, while the orbiter instruments make their 
own measurements of Titan during the five 
Titan encounters that remain before the end of 
the montgolfi¢re prime mission. The first 
Enceladus encounter does not occur until after 
the montgolfiere prime mission has completed. 


With sequences dedicated to the mont- 
golfiere and lander for the first two Titan 
passes, and the significant montgolfiere-to- 
orbiter data link, the majority of the activities 
involving the three vehicles will be mutually 
exclusive. 

It is recognized that the life of the mont- 
golfiere may well extend into the Circular 
Orbit Phase of the mission; there 1s excess 
capacity in the planned orbital campaigns that 
can support montgolfiere extended mission 
data relay. 


4.6.6 Mission Performance 

The Science Accomplishment Timeline for 
the mission is shown in Table 2.4-4. It gives 
the timeframe for the collection of the data sets 
that will meet each of the science goals and 
objectives throughout the mission. The science 
operations scenarios detailed in §4.6.3 drove 
the timeline for the accomplishment of the 
science objectives. 

Table 4.6-8 shows the data volume accu- 
mulations for the orbiter, lander, and mont- 
golfiere through the Saturn Tour Phase. The 
montgolfiere’s six-month prime mission will 
come to an end in October 2030 near the time 
of the sixth Titan flyby. 


Global Mapping 

Figure 4.6-11 and Figure 4.6-12 show the 
ground tracks for 16 consecutive orbits (20% 
of a campaign) and the solar phase angle. The 
solar phase will vary throughout the mission as 
the orbit plane rotates as described in §4.3.8. 
The HiRIS imager maps 25% of Titan’s sur- 
face in a single band (color) with every Cam- 
paign 2. Four of these campaigns will provide 
coverage of 80% of the surface with the de- 
sired 5—10% overlap. 

The average data volume per Earth day is 
shown for each instrument in Figure 4.6-13 
for the Circular Orbit Phase. A summary of the 
total data acquisition for the entire mission can 
be found in FO-5. 
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Table 4.6-8. Cumulative data volume during Saturn Tour Phase shown at flyby milestones. 


Orbiter Data Volume | Balloon Data Volume — Lander Data Volume Total Data Volume 
Flyby Time ((els)) 
PT April26,2030, | 


0<Phase<30 
30<Phase<60 
60<Phase<90 
90< Phase<120 
120<Phase<150 
150<Phase<180 





Byer ouil 1 


Figure 4.6-11. A polar view of the ground tracks for 16 consecutive Titan orbits (20% of a cam- 
paign). Solar phase angle is also shown throughout each orbit. (Courtesy of C. Roumeliotis and 
B. Wallis.) 
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Figure 4.6-12. A cylindrical view of the ground tracks for 16 consecutive Titan orbits (20% of a 
campaign). Solar phase angle is also shown throughout each orbit. (Courtesy of C. Roumeliotis 


and B. Wallis.) 


Campaign 1 Campaign 2 Campaign 3 
Atmosphere and lonosphere Surface Mapping Atmospheric Dynamics and Composition 
(Data per Earth day [Mb]) (Data per Earth day [Mb)) (Data per Earth day [Mb]) 


1830 HiRIS SMS 1277 
10,350 
MAPP O74 Imager 
Maqnetometer Spectrometer 2/60 Received 
MAPP TiPRA at DSN 
Energetic 456 MAPP O74 
Particles Magnetometer 
MAPP MAPP 
Langmuir 10.7 Energetic 456 
Probe Particles 
MAPP MAPP 
107 . 
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Figure 4.6-13. Data volume (uncompressed) per instrument per Earth day for Circular Orbit 
Phase. 
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4.7 Planetary Protection 


4.7.1. Overview of Planetary Protection 
Planetary protection (PP) requirements for 

Titan are in a period of revision, following the 

significant discoveries from the Cassini- 

Huygens mission. The final fate of the TSSM 

orbiter, impacting on the surface, means that 

the mission would likely be classified as cate- 
gory II under current COSPAR and NASA 
policy (COSPAR 2002, NASA 2005), with 
comparatively few requirements. However, the 
study team recognizes that the NASA Plane- 
tary Protection Officer has received advice 
from the Planetary Protection Subcommittee of 
the NAC to protect Titan at a higher level 

(equivalent to COSPAR category III). In addi- 

tion, it 1s anticipated that COSPAR will review 

planetary protection status for icy moons 1n the 
near future, potentially before the end of phase 

A and the formal TSSM mission planetary 

protection categorization request. 

In consequence, the approach to planetary 
protection compliance for the TSSM mission 
concept can be summarized as follows: 

Accepting that the scientific case justifies it, 
and that the NASA PPO will likely require it, 
the study will manage planetary protection for 
the proposed mission to the COSPAR category 
Il level. This will be achieved through: 

e Managing the descent to the surface, using 
resources such as propellant retained for the 
purpose, such that the probability that the 
spacecraft will contaminate any liquid wa- 
ter body on Titan does not exceed 1 x 10%. 

e Ensuring that contaminated spacecraft 
hardware is not co-located with a perennial 
heat source capable of creating liquid water 
on the surface or 1n the shallow sub-surface 
(1.e., an RTG or components thereof. The 
viability of this approach is based on previ- 
ous data for Mars. Confirmatory analysis 
will be performed in Phase A). 


The NASA Planetary Protection Officer has 
indicated support for this approach, given that 
specific requirements and constraints for Titan 


and the broader Saturnian system are met 
(Conley 2008). 
4.7.2 PP Requirements 

Current PP policy (NPR 8020.12C, NASA 
2005) identifies Titan as a category II target. 
On this basis, only documentation of the mis- 
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sion implementation 1s required for both or- 
biter and lander missions. 
However, the policy states that: 


Planetary protection requirements for each 
planned mission will be determined by the 
NASA PPO, in accordance with this docu- 
ment, and consistent with the policy and 
guidelines of the Committee on Space Re- 
search (COSPAR), recommendations of the 
Space Studies Board of the National Re- 
search Council (NRC), and advice from the 
NASA Advisory Council. 


The TSSM study team has the objective of 
meeting anticipated requirements, based on the 
known current best advice to the NASA PPO. 

The principal advice is to avoid, at the 
1x10° probability level, the “inadvertent 
contamination of a liquid water body.” 

In addition, it is anticipated that there will 
be requirements to avoid harmful contamina- 
tion (by unintended impact) of any other of the 
Saturnian satellites. The baseline is the ap- 
proach for Cassini, where the requirement is to 
avoid inadvertent impact at the 1x10” prob- 
ability level per object for the whole mission. 


4.7.3 PP Technical Approach 
It has been discussed with the NASA Plane- 

tary Protection Officer that a spacecraft that 

does not create an environment conducive to 
the replication of terrestrial biology would 
meet the intent of the current advice, and 
would therefore be in compliance. The guid- 
ance received for the time period for which 
this analysis 1s required to apply is 1000 years. 

The key criterion is that the spacecraft will 
not cause viable terrestrial organisms to be 
placed in an environment with T>-80°C 

(>193K)—a conservative implementation of 

one of the so-called “limits of life” for terres- 

trial biology. 
TSSM proposes to meet this requirement 
by: 

e Passive/active deorbit at end of mission, 
ensuring avoidance of geographic/thermal 
anomalies. The major features of concern 
are potential cryovolcanic regions, which, if 
any are active, may include localized bodies 
of aqueous liquid. If the science phase of 
the mission demonstrates that the active ar- 
eas of these regions comprise a fraction rep- 
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resenting less than 0.01% of the Titan sur- 
face, then the probability of contamination 
requirement can be met by a passive deor- 
bit. If however, this is uncertain, an active 
deorbit will be required, for which propel- 
lant has been allocated. In this case, the 
probability requirement will be met by a 
combination of the probability of an off- 
target impact in a cryovolcanic region 
based on spacecraft reliability to perform 
the appropriate deorbit avoidance maneuver 
and the occurrence of such cryovolcanic 
features on the surface. 

e Analysis to confirm that local 
ASRG/MMRTG heating will not transgress 
the “limits of life” and/or _ that 
ASRG/MMRTGs will not co-locate with 
contaminated hardware. In the first case, it 
is expected, based on parallel Martian ana- 
lyses, that perennial heat sources such as 
ASRGs and MMRTGs do not form liquid 
water in Titan ambient conditions after 1m- 
pact; it 1s expected to be too cold. However 
this will have to be demonstrated for a se- 
ries of case scenarios (buried versus ex- 
posed, different surface chemical composi- 
tions, accounting for seasonal variations in 
ambient conditions), which is outside of the 
scope of this study. Models to do these 
analyses exist at JPL and these will be em- 
ployed to generate an early analysis output 
during Phase A. 

e In the case where the analysis does not 
guarantee that the “limits of life” will not 
be transgressed, the project will demon- 
strate, potentially with minor design modi- 
fications, that entry through the Titan at- 
mosphere always results in_ spacecraft 
break-up such that contaminated hardware 
and perennial heat sources are never co- 
located on the surface. 


Note that planetary protection implementa- 
tion issues for any ESA in situ elements (as 
described in §4.4.5) are not addressed in this 
study; this would be an ESA responsibility. 
However, accommodation is made in the 
costing analysis for planetary protection inter- 
face management and handling during launch 
operations. 

As was done for the Cassini extended mis- 
sion, tour trajectories will be designed to avoid 
collision with Titan or Enceladus that would 


SECTION 4.0—MISSION CONCEPT IMPLEMENTATION 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


place spacecraft hardware in contact with 
subsurface liquid water at the appropriate 
probability level (the study team recognizes 
that this may be a more stringent requirement 
than for the other Saturnian moons). 
4.7.4 Missions Operations 

Data from the operational phase of the mis- 
sion, particularly during the Titan Orbital 
Phase, will inform the true environment to be 
experienced by the hardware following the end 
of the mission. It is expected that the NASA 
PPO may review constraints on the mission 
based on the spacecraft’s ability to meet the 
requirements described in §4.7.2. 


4.8 Selected Activities for Phase A Study 
There are several open issues and trades 

that were outside the scope of this year’s study 

but that are being tracked for future Pre-Phase 

A and Phase A work. Typical activities for Pre- 

Phase A and Phase A assessment include: 

e Further refinement of the SEP stage con- 
figuration. 
Evaluate need for engine cover 

e Thruster plume impingement analysis 

Fault containment design and redundancy 

trades 

Monitor ASRG development 

Monitor NEXT thruster development 

Monitor UST development 

Perform detailed spacecraft vibration analy- 

sis for ASRGs 

Alternative configuration trades 

e Revisit main engine redundancy strategy 
and 1 versus 2 main engine trade 

e Perform detailed end-to-end planetary 
protection analysis, including analysis of 
end of mission disposal scenario 

e Optimize memory sizing for computing, 
instrument sequences, parameters, etc. 

e Consider instrument processing, data com- 
pression needs by C&DH 

e Consider dedicated payload processor 
shared across instruments 

e Pointing control and timing analysis for 
selected instrument payload 
Evaluate ballast/balance needs 
Perform ACS dynamic analysis 
Evaluate main engine restart constraints 
during critical events 

e Evaluate fault tolerance of engine gimbals 
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e Optimize placement of MGA 

e Optimize placement of LGAs and deter- 
mine coverage post-launch 

e Flight software architecture trades includ- 

ing operability 

C&DH hot/warm/cold back-up strategy 

Refine RCS propellant sizing 

Refine aerobraking design 

Refine in situ element accommodation with 

ESA partners 

e Evaluate component lifetime issues 

e Refine instrument layout and optimize 
placement of radiators and spacecraft orien- 
tations 

e Evaluate Model Based Engineering for use 
in the mission operations phase 

e Further optimize mission design for pur- 
poses of the instrument AO 


4.9 Technology Assessment 

The TSSM study team focused on design 
solutions that would not require new technol- 
ogy to achieve the Level 1 Science require- 
ments. NASA’s Evolutionary Xenon Thruster 
(NEXT) and the Advanced Stirling Radioiso- 
tope Generator (ASRG) are two enhancing 
technologies in advanced stages of engineering 
development that were adopted to add robust- 
ness to the mission architecture. In the case of 
each of these, there is a “fallback” to flight- 
qualified alternatives if the baseline option 
does not realize its promise in time for this 
Outer Planet Flagship Mission. In the final 
analysis, the Titan Saturn System Mission 
could be accomplished with or without these 
new developments, but the mission will be 
more robust and more capable with them. 

Finally, the selection of the Universal Space 
Transponder (UST) for the radio takes advan- 
tage of ongoing developments in deep space 
communication techniques that are intended to 
replace the SDST. These activities are funded 
by SOMB, Space Communications Technol- 
ogy Program and JPL investments to produce 
EM hardware, firmware, software, and docu- 
mentation by 2012. The project cost estimate 
includes $10M for flight qualification for 
TSSM. In the case where the development 
does not deliver USTs on the project schedule 
TSSM can fall back to the current SDST, 
Electra proximity link and Ka-band translator 
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with minor mass and power impacts that can 
be accommodated within the current resources. 


ASRG 

The ASRG, with its high specific power and 
low ~°’Pu usage has many advantages. The 
higher specific power (power-to-mass ratio) 
and lower “Pu requirement relative to the 
MMRITG alternative reduce both the cost and 
mass of the power system. This improved 
performance and efficiency is illustrated in 
Figure 4.9-1. Furthermore, TSSM would be a 
significant step for NASA in its deployment of 
advanced radioisotope power systems while 
simultaneously freeing up existing **Pu sup- 
plies for other critical missions. There are 
specific advantages for this mission as well. 
The end-of-life power budget of the Baseline 
mission allows for the complete failure of 
1 ASRG with no impact to the mission, for 
example. Finally, the mass and cost margins 
carried by TSSM allow the mission to fall 
back to the MMRTG without impact to the 
Baseline mission science. 

While the ASRG offers the advantages de- 
scribed above, the Baseline mission does allow 
for full mission success through the use of the 
Multi-Mission Radioisotope Thermoelectric 
Generator (MMRTG). All mission objectives 
will still be achieved as described in §4.1.1. 
The MMRTG offers the obvious advantage 
that it has already gone through its develop- 
ment stage and will be launched on the Mars 
Science Laboratory (MSL) in 2009. The study 
team recognizes that an assessment must be 
made in Phase A to determine the availability 
of the ASRG and that this decision will in- 
volve guidance from and participation with the 
Science Mission Directorate. Figure 4.9-2 
shows the current notional use of the ASRG 
and MMRTG. This is preliminary, but indicates 
one and perhaps two ASRG missions prior to 
the Baseline TSSM launch date in 2020. 

Based on technical trades, the study team 
has chosen the ASRG as the baseline power 
source, in line with NASA’s vision for the 
future of deep-space power systems. The team 
believes that TSSM is an excellent application 
to capitalize on the efficiency of ***Pu usage. It 
will demonstrate the impact of the ASRG on 
long-term planning for missions that require 
radioisotope power systems. However, the 
team, when considering the implementation of 
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Figure 4.9-1. The ASRG improves on **°PU use and specific power at the same time. 
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Figure 4.9-2. Anticipated ASRG use. 


the Titan mission, itself is neutral on the 
choice of power systems. Either will suffice to 
achieve the mission goals. 

Finally, a report on Qualification of ASRGs 
for Flagship Missions, 1s being prepared to 
document a recent assessment of the steps 
necessary to bring the ASRG from its current 
level of development to the maturity necessary 
for application on a Flagship-class mission. 


Solar Electric Propulsion 

Solar Electric Propulsion (SEP) provides a 
significant increase in capability for the mis- 
sion. The increased I,, allows the orbiter to 
carry more mass to Saturn orbit in less time 
than an all-chemical mission. SEP provides 
flexibility and robustness in the mission design 
should the flight elements increase in mass. If 
the launch mass increases past the mass mar- 
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Figure 4.9-3. NEXT development schedule. 


gined allocation, the trip time can be extended 
and the full complement of orbital and in situ 
elements can still be delivered to their target. 
The TSSM Baseline, including SEP using the 
NEXT ion propulsion system, represents the 
best science return-versus-cost solution. See 
§3.2 for a description of this trade. 

Once development is complete, the NEXT 
Ion Propulsion Subsystem (IPS) will be the 
highest performing option among ion engines 
and will continue to feed forward NASA’s 
ongoing investment in in-space propulsion, 
including the Digital Control and Interface 
Unit (DCIU) and Power Processing Unit 
(PPU) both integral elements of the IPS. 

NEXT builds on the success of the NSTAR 
ion propulsion system currently operating on 
the Dawn mission. NEXT’s increased _per- 
formance puts TSSM on the fastest trajectory 
discovered so far by the Mission Design team. 
Figure 4.9-3 shows the development timeline 
expected for NEXT past the current year’s 
efforts. 

If, however, NEXT does not mature at a 
rate that allows it to be inserted for TSSM 
there are other trajectories that could make use 
of existing flight-qualified electric propulsion 
systems. These trajectories would result in 
slightly longer trip times to Saturn. Aerojet’s 
Hall effect thruster, the BPT-4000, has been 
evaluated by the team and confirmed to be a 
viable backup option for NEXT. 

As described in §4.10, Risk Assessment, 
baselining the NEXT system carries the risk of 
increased cost of final development associated 
with using this new thruster. The TSSM Base- 
line cost includes 50% cost reserve on the SEP 
Ion Propulsion Subsystem and ample schedule 
contingency on the entire SEP System to 
address and mitigate this risk if realized. 


TSSM team members have been integral in 
the development of the NEXT system with 
Glenn Research Center. Appendix H_ is 
TSSM’s assessment of the efforts that would 
be required to bring NEXT to sufficient matur- 
ity to warrant its selection during Phase A. 


Technology Summary 

From the initiation of this study, the team 
has focused on achieving Titan, Saturn, and 
Enceladus science in line with the expectations 
of a flagship mission and the Decadal Survey 
while using flight-proven methods and tech- 
nologies to minimize cost and risk. The team 
believes that these emerging capabilities, are 
worthy additions to NASA’s arsenal of tools 
for use on deep space missions. 


4.10 TSSM Risk Assessment 

The study team has identified a number of 
risks to the success of the NASA portion of 
TSSM. Each risk has been evaluated for likeli- 
hood and consequence on a scale from | to 5 
and positioned on a traditional 5 x 5 risk ma- 
trix as shown 1n Figure 4.10-1. The scale used 
for risk assessment is described in Table 4.10- 
1, Risk Table Level Definitions, in accordance 
with JPL’s Qualitative Risk Assessment stan- 
dards as called for by NPR 7120.5D “NASA 
Program and Project Management Processes 
and Requirements.” Mitigation plans have 
been developed for each risk and are included 
in the estimated mission cost. All of these risks 
will be aggressively managed regardless of the 
standard criticality designation they have in 
Figure 4.10-1. Subsequent sections give a 
brief discussion of each risk and its corre- 
sponding mitigation. The risk rating 1s given in 
the title of each subsection below as an or- 
dered pair of consequence and _ likelihood 
associated with its abbreviation as shown on 
the Risk Matrix (Risk abbreviation C, L). 


Subject to NASA/ESA approval. 
4-121 


y ai ai d iiX FINAL REPORT 


Titan Saturn System Mission 


Very High 
High 
Moderate 


Very Low 


Likelihood 





Moderate High 
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ML - Mission Length 

LV - Final integration of multiple elements to Launch Vehicle, including 2°8Pu sources 
NX - NEXT propulsion system development cost and schedule 

RP - Radioisotope Power System Availability 

OC- Operational Complexity 

PP - Planetary Protection 


Criticality 
GQ Implement new process(es) or change baseline plan(s) 
(_) Aggressively manage; consider alternative process 


GB Monitor 
Figure 4.10-1. TSSM risk assessment matrix. 


Management strategies for these risks includ- 
ing specific actions taken to address cost are 
discussed in §4.11.8. 


4.10.1 Mission Length (ML 3,1) 


Risk Statement 

The duration of TSSM’s primary mission, 
at 13 years, could lead to a moderate conse- 
quence on performance during the science- 
gathering phases of the mission. Missions 
designed to last 10-15 years in deep space 
require special parts and processes that fall 
outside the norm of the user base. Testing of 
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electronic parts 1s often not extended past 5—7 
years requiring extrapolation of part data 
beyond that period. Real-time life testing of 
components is problematic for systems requir- 
ing lifetimes in excess of 7 years. Based on 
previous successes of long life missions, the 
risk associated with ensuring that the design 
will be fully functional throughout the entire 
mission life time is of very low likelihood. 
Mitigation 

High reliability is demanded to achieve the 
life time requirements on the electronic, elec- 
trical and electromechanical parts of the sys- 
tem. Advanced parts screening, life testing and 
proper application of design margins required 
for long-lived missions such those used on as 
Voyager, New Horizons, Galileo, Cassini- 
Huygens, etc., are the basis for the design to 
ensure mission success. 

Past missions to the outer solar system have 
dealt with this risk successfully. The design 
life for Cassini and New Horizons is only 
2 years less than the projected lifetime of 
TSSM. Cassini is on its 1% extended mission, 
11 years after launch, and will achieve a 14- 
year life when the extended mission is com- 
plete. Voyagers I and II continue to operate 
more than 30 years after launch. JPL’s Flight 
Project Practices and Design Principles are the 
accumulation of many decades of experience 
from past long lived JPL missions. These 
practices and principles are applied to the 
entire project implementation and communi- 
cated to potential instrument and subsystem 
providers. All of the engineering subsystems 
on the orbiter and the SEP stage will be re- 
quired to review and report against these 
practices and principles as part of their Pre- 
liminary Design Review process. The TSSM 
Baseline mission plan includes the cost and 


Table 4.10-1. Risk matrix definitions. 


Consequence 
Mission Risk 
9 Very High: Mission failure 


Scale 


Implementation Risk 


ML Catiarexeye, 


Very high: Overrun budget and contingency, Very high: Almost certain 
cannot meet launch with current resources 

High: Significant reduction in mission return | High: Consume all contingency, budget or 
schedule 


High: More likely than not 


3 Moderate: Moderate reduction in mission Moderate: Significant reduction in contingency or | Moderate: Significant 
return launch slack likelihood 
Low: Small reduction in mission return Low: Small reduction in contingency or launch Low: Unlikely 
slack 
Very Low: Minimal (or no) impact to mission | Very Low: Minimal reduction in contingency or Very low: Very unlikely 
launch slack 
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effort of the rigorous parts program, life test- 
ing and verification and validation program 
required for such a long-lived mission to 
succeed. 

Finally, a Knowledge capture and Manage- 
ment (KM) system, such as that implemented 
on New Horizons, 1s critical to ensure techni- 
cal continuity among personnel from cradle to 
grave for long life missions. A system such as 
that which was developed for New Horizons 
will be used on TSSM. 


4.10.2 Launch Vehicle Logistics and Integration of 
RPS (LV 2,2) 

Risk Statement 

The complexity of integration of multiple 
flight elements at the launch site coupled with 
the final integration of the Radioisotope Power 
Systems could lead to schedule delays. 
Mitigation 

Early planning of RPS integration and 
completion of the LA/NEPA process will 
ensure timely, successful processing at the 
launch site. With five ASRGs (or MMRTGs) 
on the orbiter and one MMRTG on the mont- 
golfiere, detailed coordination and planning 
will be needed with the launch vehicle pro- 
vider to ensure safe and efficient installation. 
Because both JPL and APL have successfully 
completed similar efforts in the past, the like- 
lihood of this risk occurring is judged to be 
low; however, each installation is configura- 
tion-dependent and _ requires considerable 
coordination with the Department of Energy 
(DOE), KSC, the launch vehicle provider, the 
TSSM project office, and the European Space 
Agency to avoid cost and schedule impacts. To 
minimize cost and schedule impacts, TSSM 
plans include early and detailed interface 
engineering with the launch site and launch 
vehicle provider, peer reviews of the installa- 
tion plans and procedures, and Trailblazer 
operations that include engineering models and 
simulators of the RPS devices, the flight vehi- 
cles and the launch vehicle fairing. 


4.10.3 NEXT Development (NX 2,4) 


Risk Statement 

Final-flight development of the SEP stage 
NEXT ion propulsion subsystem (IPS) could 
cost more than anticipated. Delays in devel- 
opment could affect the rest of the program. 
Switching to one of the alternative thrusters 
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would require some redesign and additional 
cost. 
Mitigation 

As NASA continues to fund development 
of the NEXT IPS, the inherent risk of success- 
fully bringing the development to a conclusion 
will decrease but at this time it 1s believe that 
there is a significant likelihood that completion 
will require allocation of cost reserve. To 
address this, TSSM has included a higher level 
of cost reserves and schedule margin than are 
typically required at this stage. If NEXT does 
not mature in time for TSSM, the Baseline 
mission cost and schedule reserves account for 
the selection of an alternative thruster which 
would mitigate the consequences and justifies 
the decision to baseline this higher perform- 
ance thruster. 

The NEXT thruster promises to enhance 
capability of TSSM as well as other deep 
space missions. The TSSM team fully expects 
NEXT to provide propulsion for many ambi- 
tious future missions to other solar system 
targets, while recognizing that such engineer- 
ing developments have met with costly delays 
in the past. The project plans to work with 
NASA to urge a sustained effort to reduce the 
likelihood of these delays occurring. 

Two options for an alternative thruster that 
meet the mission requirements have been 
identified to address the consequences of the 
NEXT thruster not being available. The BPT- 
4000 Hall Effect thruster available from Aero- 
jet could substitute for the more capable 
NEXT system, but it would come at a marginal 
cost in trip time (see §5.0). It has also been 
shown that the commercially available XIPS 
thruster would also be a suitable substitute for 
NEXT. There is, therefore, a robust fall-back 
plan if the NEXT thruster does not reach flight 
readiness in the TSSM timeframe. 

Since the NEXT thruster represents an evo- 
lution in known capability, given its predeces- 
sor on the Dawn mission (NSTAR), the TSSM 
team is confident that the NEXT ion propul- 
sion subsystem will reach flight readiness on a 
schedule appropriate for TSSM. The perceived 
risk is in the cost of flight development. Tak- 
ing this into account, TSSM is carrying 50% 
cost reserve in addition to funded schedule 
margin on the NEXT development and backup 
approaches to address this risk. As the devel- 


Subject to NASA/ESA approval. 
4-123 


y ai ai d iiX FINAL REPORT 


Titan Saturn System M 


opment progresses this risk will be aggres- 
sively managed. See §4.9.2 for more informa- 
tion on the NEXT development. 


4.10.4 Radioisotope Power System Availability 
(RP 4,2) 
Risk Statement 

While NASA is now baselining the 
MMRTG for the next OPFM, it 1s also devel- 
oping the ASRG as the long term solution to 
improving performance and reducing the 
Plutonium requirements for future planetary 
missions. A decision on which RPS system 
will be made available to TSSM is planned by 
NASA to occur before the start of Phase A. If 
that decision is delayed it will delay the system 
design and ultimately might have impacts on 
mass, power, cost and schedule. Any problems 
with either RPS that is selected—either in 
development and validation of the ASRG or in 
restarting the MMRTG production line— 
would have a high consequence on the mission 
since it requires a radioisotope power system. 
Mitigation 

The decision on the type of RPS (MMRTG 
or ASRG or both) for TSSM 1s crucial for 
design of the systems. The decision to use 
either the MMRTG or the ASRG 1s required in 
time to ensure that well-defined and stable 
characteristics are available to allow system 
designers to adequately incorporate RPS into 
the system. The study team will work with 
NASA to clearly delineate the mission re- 
quirements. However, the timing of the selec- 
tion decision is not under the control of the 
TSSM project. The team believes that there is 
a low likelihood of both the delay in the deci- 
sion or unanticipated problems with the se- 
lected RPS system. 

Although TSSM currently baselines five 
ASRGs for the orbiter design (one of the five 
is only used as an in-flight backup), the mis- 
sion can alternatively accommodate five 
MMRTGs with no impact to mission science 
as described in shown §4.4.2.9 and in Appen- 
dix E. Margins are currently being maintained 
to accommodate either technology. Accord- 
ingly the consequence of the RPS decision, 
provided it 1s made early, is minimal to the 
mission. However, the availability of either the 
ASRG or the MMRTG (due to late decision or 
issues discussed herein) represents potential 


SECTION 4.0—MISSION CONCEPT IMPLEMENTATION 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


risk with high consequence and is outside the 
control of the TSSM project. 

Mitigation of these risks will require the 
project to work closely with the Program 
Executive at NASA Headquarters during the 
ASRG Development Program, to ensure that a 
final decision on RPS is made prior to the 
completion of Phase A and that the selected 
technology is capable of being flight qualified 
no later than Phase B with flight units avail- 
able for ATLO insertion per the schedule 
shown in Foldout 6. For the montgolfiére, 
TSSM could make use of the MSL spare 
MMRTG currently being held in storage. 


4.10.5 Operational Complexity (OC 1,2) 


Risk Statement 

The complexity of operations, including 
multiple planetary and Saturnian-moon flybys 
and the support of two ESA-provided in situ 
elements could lead to an impact to operational 
cost. 
Mitigation 

The TSSM team has taken all of these fac- 
tors into account and assesses this risk to be of 
very low likelihood and consequence. This risk 
is addressed in the baseline plan in a number 
of ways. The staffing levels applied to the 
Operations team, the navigation team, the 
science planning team and the supporting 
engineering teams are commensurate with the 
levels based on the Cassini-Huygens mission 
experience and lessons learned. Specific dif- 
ferences between Cassini-Huygens and TSSM 
allow for some savings in Phase E. While 
TSSM does indeed have a 2 year tour of the 
Saturn System, including flybys of both 
Enceladus and Titan, the layout of the instru- 
ment suite and the application of a gimbaled 
high gain antenna allow for more efficient and 
cost effective science planning and operations. 

The instrument suite has been laid out pri- 
marily for orbital operations at Titan. Sensors 
point mostly in the nadir direction, allowing 
concurrent scientific observations within the 
constraints of the power system. Rapid slews 
and complex changes in attitude are not re- 
quired to perform multiple concurrent or serial 
scientific observations. Radio science, an 
important measurement in its own right, can be 
performed without disturbing the other instru- 
ments due to the aforementioned gimbaled 
high gain antenna. Furthermore, once the 
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spacecraft achieves Titan orbit the plan is to 
Operate specific combinations of instruments 
in repetitive campaigns. Such regular opera- 
tions are not possible with Cassini, whose 
every science operation is unique in geometry, 
timing, attitude and the instruments employed. 
TSSM will, on a 16 day cycle perform the 
same operations over and over: surface map- 
ping and atmospheric observations follow each 
other, all nadir-pointed, all utilizing the point- 
ing flexibility of the HGA to continue science 
observations unperturbed. Furthermore, ad- 
vances in the automation of command se- 
quencing and operational planning will be 
applied with full effect. 


4.10.6 Planetary Protection (PP 1,3) 


Risk Statement 

Titan is currently a Category II target for 
the orbiter according to planetary protection 
guidelines however a Categorization level of 
III might be levied subsequent to this study as 
knowledge of cryovolcanism and access to the 
sub-surface grows with the continuance of the 
extended Cassini mission. 
Mitigation 

To address the moderate likelihood for an 
increase in Planetary Protection Categoriza- 
tion, the team has already assumed Planetary 
Protection Category III for the TSSM orbiter. 
The risk 1s fully mitigated by this approach 
thereby heading off the potentially moderate 
impact to the mission. The planetary protection 
approach is discussed in §4.7. 


4.11 Programmatics 

The TSSM programmatic approach 1s struc- 
tured to enable effective management and 
decision-making. 

Project management will draw from the ex- 
perience in the successful design and imple- 
mentation of long-life, deep-space missions 
such as Voyager, Galileo, Cassini, and New 
Horizons. Galileo and Cassini are especially 
relevant to TSSM development as they both 
involved major inter-center and international 
collaboration in multi-element mission imple- 
mentation and instrumentation. The manage- 
ment approach outlined here addresses the 
collaborative program and includes the cost for 
the NASA element of the mission as well as 
management, system engineering and science 
interfaces to accommodate ESA-provided in 
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situ elements similar to that which was done 
successfully on Cassini-Huygens, For this 
estimate, it 1s assumed that all instruments are 
procured outright and none would be contrib- 
uted from foreign entities. As the mission 
evolves, this 1s likely to change as described in 
Appendix G, International Context. 


4.11.1 Management Approach 
The complex nature of Flagship missions 

calls for a cohesive partnership between the 

entities making up the project. TSSM’s man- 
agement approach draws upon extensive part- 
nership experience and lessons learned from 

Galileo and Cassini-Huygens and is compliant 

with NPR 7120.5D. The project plan 1s based 

on a tightly integrated NASA/ESA partnership 
similar to the approach used on Cassini- 

Huygens. 

The project approach includes a Work 
Breakdown Structure (WBS), technical man- 
agement processes conducted by veteran 
systems engineers, and integrated sched- 
ule/cost/risk planning and management. The 
project would take advantage of existing infra- 
structure for planning, acquisition, compliance 
with the National Environmental Policy Act 
(NEPA), compliance with export control regu- 
lations, including International Traffic in Arms 
Regulations (ITAR), independent technical 
authority (as called for in NPR 7120.5D), 
mission assurance, ISO 9001 compliance, and 
earned value management (EVM). 

TSSM employs JPL’s integrated Project 
Controls solutions to manage and control 
costs. Skilled business and project control 
professionals would be assigned to TSSM, 
utilizing state of the art tools and executing 
processes that support the project cost, sched- 
ule and risk management requirements. Key 
attributes of the Project Controls solution are: 

e The Business Manager, project focal point 
on all business management issues, and the 
project control staff lead project planners 
and managers in application of the most ef- 
fective and efficient implementation of pro- 
ject control processes. 

e Mature and successfully demonstrated cost 
and schedule tools are employed. 

e Cost and schedule data are tied directly to 
work scope. 

e ‘Early warning’ metrics are provided 
monthly to key decision makers. Metrics 
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include 1) cost and schedule variances 
based on the cost value of Work Performed 
and 2) critical path and slack analysis de- 
rived from fully integrated end to end net- 
work schedules. Each end item deliverable 
is scheduled with slack to a fixed receiv- 
able. Erosion of this slack value is tracked 
weekly and reported monthly. 

e Integrated business management approach 
is applied to all system and instrument pro- 
viders which includes relative performance 
measurement data integrated into total pro- 
ject database for a comprehensive under- 
standing of project cost and schedule dy- 
namics. Risk management processes are 
integrated with the Liens Management 
process to provide full knowledge of Pro- 
ject reserve status. Early risk identification 
is maintained to head off potential threats to 
project reserves. Reserve utilization deci- 
sions are made with the knowledge of risks 
and risk mitigation, project performance is- 
sues and increases 1n scope. 


Requirements for project controls evolve 
throughout the project life cycle. Pre-Phase A 
and Phase A will require less support than 
Phases B, C, and D. During Phase B, the 
project controls capability is established at full 
strength to establish all the appropriate data- 
bases and gate products required for a success- 
ful Confirmation Review. During Phase C and 
D, the project controls will be fully function- 
ing with recurring performance measurement 
analysis and cost and schedule tracking re- 
ports. During Phases E and F, the Project 
Controls function reduces to minimal levels. 


4.11.2 Organization and Decision Making 

The TSSM project will be led by a Project 
Manager (PM), who is responsible for all 
aspects of project development and operations. 
Deputy Project Managers will be chosen from 
any external organizations that are delivering 
significant elements of the mission. The PM 
would report directly to NASA HQ and to the 
JPL Director. A representative organizational 
chart is shown in Figure 4.11-1. A Deputy 
Project Manager is planned to support the 
TSSM PM with the full scope and oversight of 
the mission. An ESA-appointed Project Man- 
ager responsible for the in situ elements would 
have a close coordination relationship with the 
TSSM PM as shown by the dotted line in 
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Figure 4.11-1. A TSSM Project Scientist (PS) 
and ESA Jn Situ Project Scientist would be 
appointed to represent science interests. The 
Project Scientist would be supported by a 
Science System Engineer, the Project Science 
Steering Group and the science planning team 
for the duration of the mission. A Project 
System Engineer (PSE) is planned at full-time 
for the duration of the project. A Deputy Pro- 
ject System Engineer is planned to support the 
PSE. 

A Project Science Coordination Group 
(PSCG) would be formed with membership 
that includes the TSSM Project Scientist, ESA 
Project Scientist, and NASA Program Scien- 
tist. The PSCG would meet on a quarterly 
basis to coordinate on all science matters. 

A Project Advisory Board (PAB) would be 
formed with membership that includes NASA 
and ESA Program Executives, TSSM Project 
Manager, ESA Project Manager, NASA and 
ESA Program Scientists and Senior Manage- 
ment responsible for major contributions. The 
PAB would meet on a quarterly basis to assess 
the state of the project, head off problems and 
knock down barriers. 

Organization and day-to-day operation of 
the team is structured to maintain tight coordi- 
nation between programmatic and technical 
elements of the NASA/ESA project. Monthly 
management planning, coordination, review 
and status meetings are planned using face-to- 
face and electronic media interactions. The 
project system engineering team includes 
members from each major contributor with 
and will maintain technical coordination 
through weekly technical interchange meet- 
ings, reviews, technical documentation, fo- 
cused working groups and change control. 
ESA project engineers will be included in the 
weekly JPL project system engineering team 
meetings to coordinate on interfaces and ac- 
commodation details. 

Decisions would be made at the lowest 
level possible while ensuring that a decision 
made in one system neither adversely affects 
another nor impacts the science data return. 
Pursuant to NPR 7120.5D, the project would 
include a_ project-level “Communications 
Plan” in its list of planning documents, which 
would include the dissenting opinion process. 
This detailed plan for communication and 
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Figure 4.11-1. The TSSM organization builds upon and applies the Cassini-Huygens experience 
to enable efficient management and decision making for an effective NASA/ESA collaboration. 


decision-making will be completed in Phase A. 
The PM 1s the final project authority for all 
decisions that cannot be resolved at lower 
levels. The Project Scientist will have a 
prominent role in arbitrating science priorities 
in support of science planning for the mission. 
For decisions involving the quality and quan- 
tity of science data deliverables, the Project 
Scientist will provide concurrence. 
Replacement of the JPL PM and Project 
Scientist will be made only with concurrence 
by NASA. NASA will be promptly informed 
of the replacement of other key personnel. Any 
change in mission objective or in a mission 
Level 1 requirement will be made only with 


concurrence from the Program Director at 
NASA. 

For long duration Flagship missions, per- 
sonnel turnover at all levels can become an 
issue. Through natural progression people 
move on to other projects, leave for other 
opportunities, retire and even pass on. The 
TSSM staffing plan and long term approach 
includes backup of key personnel, cross train- 
ing and continuous training throughout the life 
cycle of the mission to minimize loss of “cor- 
porate knowledge.” Steps will be taken during 
the development phase to ensure that crucial 
technical information will be captured for use 
in training in Phase E. A Knowledge capture 
and Management (KM) system 1s critical to 
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ensure technical continuity among personnel 
from cradle to grave. A system such as that 
which was developed for New Horizons will 
be used on TSSM and documented in a 
Knowledge Capture Plan in Phase B. 


4.11.3 Teaming 

The Baseline Titan Saturn System Mission 
would be implemented as a joint NASA/ESA 
collaborative effort. The team would be com- 
posed of members from JPL, JHU/APL, 
NASA Glenn and ESA/CNES that have com- 
plementary strengths as listed in Table 4.11-1. 

It is expected that NASA will execute a 
Memorandum of Understanding with ESA that 
will cover its planned partnership on TSSM, 
with DOE for delivery of RPS. Preliminary 
discussions between JPL and APL and JPL and 
NASA Glenn have been completed. JPL will 
execute a Memorandum of Agreement with 
JHU/APL, NASA Glenn, ESTEC and, if nec- 
essary, CNES subordinate to the NASA MOUs 
but at a more detailed level appropriate to 
project execution. TSSM would comply with 
all export laws and regulations. Technical 
Assistance Agreements (TAA) governing 
technical interchange between the project and 
international partners are already in place and 
would be maintained throughout the project 
development stages to facilitate required inter- 
actions. 


4.11.4 Roles and Responsibilities 

The JPL PM 1s accountable to the NASA 
Program Office for the formulation and 1m- 
plementation of the project and for its techni- 
cal, cost, and schedule performance. The PM 
will be responsible to the NASA Program 
Office. The PM would prepare monthly reports 
to the Program Office and the NASA Man- 
agement Office (NMO). All element-level 
management and financial reporting would be 
through the PM. The PM would also be re- 
sponsible for the risk management activities of 
the project. The PM will be supported by a 
Deputy Project Manager(s), Project Scientist 
(PS), Project Systems Engineer (PSE), Deputy 
Project System Engineer, Ground System 
Manager, Mission Assurance Manager 
(MAM), Science and Mission Design Man- 
ager, Payload Manager, Spacecraft Manager, 
Launch Services Manager and Business Man- 
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Table 4.11-1. TSSM team member strengths 
are complementary, reducing risk and ensur- 
ing technical readiness. 
Team 





Strengths 
Project Management, Science, System 
Engineering, Mission Design, Orbiter, Lander, 
SEP Stage, RPS, Project 1&T, Launch services 
and Ground System 
Project Management, Science, System 
Engineering, Mission Design, |&T, Lander, 
montgolfiere , mission ATLO support and 
Ground System. 


Project leadership, Science, System 
JHU/APL Engineering, Orbiter, Project I&T support and 
Ground System support. 


| NASA Glenn | Qualification and delivery of NEXT thrusters. 


ESA/CNES 


ager. The Spacecraft Manager will be sup- 
ported by Orbiter Manager and SEP Stage 
Manager as well as by a spacecraft system 
engineer and I&T Lead. Individuals with 
relevant experience and unique strengths 
would be appointed to these positions with the 
goal of building a strong tightly integrated 
team. Details of the ESA roles and responsi- 
bilities below the /n Situ Element Project 
Manager and Scientist are discussed in the 
ESA Assessment Report. 

The relationships within TSSM will be fur- 
ther established in the next phase. They will 
include the support of joint or reciprocal an- 
nouncements of opportunity for the instru- 
ments for the NASA orbiter and the in situ 
elements being implemented by ESA. 


4.11.5 Work Breakdown Structure 

The TSSM WBS 1s structured to enable ef- 
fective cost, schedule, and management inte- 
gration. The WBS is derived from JPL’s Stan- 
dard WBS Version 4 and is fully compliant 
with Appendix D of NPR 7120.5D. This WBS 
is a product-oriented hierarchical division of 
the hardware, software, services, and data 
required to produce TSSM end products. It is 
structured according to the way the work 
would be implemented, and reflective of the 
way in which project costs, schedule, technical 
and risk data are to be accumulated, summa- 
rized, and reported. 

The top level WBS is shown in Figure 
4.11-2. 
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Figure 4.11-2. The TSSM WBS aligns with organizational responsibilities to enable effective cost, schedule, and management 
integration. 
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4.11.6 Schedule 

The current schedule 1s based on a Septem- 
ber 2020 launch as directed in the NASA 
Ground Rules for this effort. Numerous other 
launch opportunities exist (see §4.3.11 and 
§5.0). TSSM phase durations leading up to 
launch are the result of a bottoms-up inte- 
grated cost/schedule/risk assessment and 
draws on experience from previous Flagship 
missions. 


4.11.6.1 Pre-Phase A 

Up to and including this report, many alter- 
native concept studies have been conducted 
(Appendix F). Those studies form the basis of 
an assessment of alternatives that have resulted 
in the current mission concept and its readi- 
ness to complete Pre-Phase A. To complete 
Pre-Phase A, a pre-project team would be 
formed to refine the Baseline mission concept 
and implementation plan in alignment with 
programmatic goals and objectives. This re- 
finement, including interactions with NASA 
and ESA and other potential stakeholders, 
would result in further definition of the mis- 
sion concept and draft project-level require- 
ments. 

Pre-Phase A activities include completion 
of NPR 7120.5D specified Pre-Phase A Gate 
Products, preparation of a Project Information 
Package (PIP) in support of NASA and ESAs 
coordinated development of Announcements 
of Opportunity (AO) for instrument acquisi- 
tion, and a Mission Concept Review leading to 
Key Decision Point (KDP) A. In addition to 
those activities required for transition to Phase 
A, the team has identified additional planning, 
advanced development and risk reduction 
tasks that, if funded, would provide a prudent 
and cost effective approach to early reduction 
of cost and schedule risk and which have the 
potential to reduce the estimated cost of Phase 
A. A preliminary time phased schedule of 
these tasks is shown in Figure 4.11-3. The 
Flight Readiness Development of NEXT IPS 
task (see Appendix H) 1s considered in support 
of NASA’s In-Space Propulsion program and 
the ASRG task 1s considered in support of the 
NASA/DOE ASRG development and qualifi- 
cation program. Time phasing of tasks in the 
Pre-Phase A schedule is driven by 1) timely 
completion of Gate Products, AO inputs, and 
reviews required for transition into Phase A, 


FY09 FY10 FY11 FY12 FY13 x 
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Figure 4.11-3. Time phasing of Pre-Phase A 
gate products includes optional planning, 
advanced development and risk reduction 
tasks that have the potential to further reduce 
project A—D cost and risk. 





and 2) completion of selected planning, ad- 
vanced development and risk reduction tasks 
prior to start of 1). 


4.11.6.2 Phases A through F 

The Phase A-F schedule reflects the total 
project scope of work as discrete and measur- 
able tasks and milestones that are time-phased 
through the use of task durations, interdepend- 
encies, and date constraints and 1s traceable to 
the WBS. To insure low risk, the schedule 
includes funded slack for all tasks. The top 
level schedule is shown in Foldout 6 (FO-6). 

The Project Manager controls the project 
schedule, with support from a Project Sched- 
ule Analyst. An integrated master schedule 
identifies key milestones, major reviews, and 
receivables/deliverables (Rec/Dels). Funded 
schedule reserves shown in the project master 
schedule for the September 2020 launch op- 
portunity are funded at the peak burn rate, and 
meet or exceed JPL FPP requirements. The 
project utilizes an integrated cost/schedule 
system in Phase B, in order to fully implement 
an EVM baseline in Phases C/D/E. Inputs will 
be supplied to NASA’s CADRe support con- 
tractor for reporting at major reviews. 
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Schedule and cost estimates at completion 
(EACs) will be prepared at regular intervals as 
part of the EVM process. Major project review 
milestones (not all shown) are consistent with 
NPD 7120.5D. 


Phase A-B 

Significant work on Titan mission concepts 
has been performed over the past 10 years 
providing a solid basis for initiation of Phase A 
activities. Since the science objectives have 
been vetted by the science community several 
times over the past few years and Cassini- 
Huygens has completed its Prime mission, it is 
highly unlikely that significant changes would 
occur, nor would the implementation response 
be likely to change significantly as the project 
moves toward Phase A. 

The length of Phases A/B (18 months/18 
months) is primarily driven by the schedule to 
complete Phase A/B Gate Transition Products 
required by NPR 7120.5D, to produce the 
instrument Announcement of Opportunity 
(AO), facilitate selection of instruments, com- 
pletion of Instrument Concept Design Reviews 
(ICDR) and advance the project to PDR level 
of maturity. Early instrument selection allows 
the instrument designers to work directly with 
the mission system designers on issues related 
to accommodation. After each instrument 
completes its ICDR, the Project assesses the 
results and presents any updates to the mission 
concept required to accommodate the concep- 
tual instrument designs. This Instrument Con- 
firmation Review allows both the project and 
Headquarters the opportunity to adjust imple- 
mentation details if resources become an issue 
as a result of the payload selection. Any early 
work to facilitate the maturation of the instru- 
ment implementations would benefit the sche- 
dule and reduce project risk. 

A milestone for a Planetary Protection De- 
cision has been inserted in Phase B. A basic 
approach to meeting the planetary protection 
requirements has been outlined and agreed to 
by the PPO at NASA Headquarters. This 
milestone is anticipated to be a review of the 
more detailed implementation approach in- 
cluding any major outstanding issues related to 
mission design, Flight System design or opera- 
tions concepts. 
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Phases C-D 

The lengths of Phases C/D (24 months—C, 
28 months—D) were developed from a de- 
tailed assessment of required tasks and de- 
pendencies and compared against Cassini- 
Huygens experience. These Phases are primar- 
ily driven by the schedule to bring the mission 
system to launch readiness. Phase C is typical 
for Flagship missions of this complexity. 
Phase D was developed using the Cassini- 
Huygens Assembly, Test and Launch and 
Operations (ATLO) experience. To account for 
development uncertainties at this stage of 
maturity, TSSM has included a higher level of 
schedule and cost reserves for instrument 
development, SEP IPS development and 
ATLO than are required in the study Ground 
Rules and JPL Flight Project Practices. 

A trailblazer activity 1s scheduled to occur 
at the launch facility to ensure that the space- 
craft design is compatible with the launch 
vehicle and facility limitations at the launch 
site. These limitations include transportation 
and loading of the RPSs. This activity starts 
with planning at a very low level in Phase B 
and continues with increasing activity until the 
approach to RPS installation is validated in 
Phase D. Trailblazer activities make use of 
Developmental Test Models (DTMs) and also 
include integration of the MMRTG simulator 
into the ESA provided montgolfiére in situ 
element. 


Phases E-F 

Phase E (152 months) is driven by the 2020 
launch year specified in the study Ground 
Rules, the interplanetary trajectory and science 
requirements at Titan, Saturn and Enceladus. 
Phase F (6 months) is structured to carry out 
the end-of-mission scenario and to complete 
data analysis and archiving. 

Numerous other launch opportunities exist 
(See §4.3.11 and §5.0). If a 2018 launch op- 
portunity is preferred, the schedule for the 
Titan orbiter and SEP stage could be adjusted 
for the two year advance. Later dates are easily 
accommodated as well. An ESA baseline 
schedule was derived during their assessment 
and delivery of the in situ elements is com- 
patible with a 2020 launch. A 2018 launch date 
also appears to be possible for the ESA ele- 
ments. 
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Schedule Reserve and Critical Path 

The critical path (shown in red on the top- 
level schedule, FO-6) includes the design, test 
and delivery of the structure and propulsion 
elements in time to support the ATLO process. 
Funded schedule reserves of 44 days (9 weeks) 
for structures, 9 days (2 weeks) for propulsion, 
132 days (26 weeks) in ATLO, totaling 185 
work days (~37 weeks) have been strategically 
placed along the critical path. The costs for 
these reserves are included in the Baseline 
plan and estimated based on the peak-spending 
rate during the phase of the project to which 
the reserves apply. 

TSSM’s critical path 1s similar to what was 
experienced on Cassini-Huygens and would be 
further mitigated during Phases A and B by 
more detailed design, test and integration 
planning. TSSM development plans include 
maximum use of early prototypes and testing 
during Phases A and B to reduce instrument 
and subsystem development risk keeping them 
off the critical path. 


4.11.7 Estimated Mission Cost 

The TSSM cost estimate presented here 1s 
the total mission cost to NASA for the com- 
plete project life cycle from Phase A through 
Phase F. Pre-Phase A costs are discussed and 
reported separately. 


4.11.7.1 Cost Estimating Methodologies 

The cost estimating methodologies used to 
develop the TSSM cost estimate are described 
in Table 4.11-2. This TSSM cost estimate was 
developed based on a hybrid methodology 
consisting of JPL institutional cost models 
developed by JPL’s implementing organiza- 
tions, the subsystem NASA Instrument Cost 
Model (NICM), grassroots cost estimates 
developed by technical leads, and percentage 
wrap factors derived from cost rules of thumb 
and cost analogies. Launch Services, DSN 
Aperture, and Radioisotope Power System 
costs were provided by NASA Headquarters. 
Figure 4.11-4 summarizes the cost share 
percentage by estimation method for the 
NASA/ESA Baseline. 
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4.11.7.2 Pre-Phase A Costs 

A description of Pre-Phase A tasks and a 
preliminary time phased plan is described in 
§4.11.6.1. A time phased breakout of cost on a 
task basis is shown in Table 4.11-3. 

To complete Pre-Phase A, a pre-project 
team would be formed to refine the Baseline 
mission concept and implementation plan in 
alignment with programmatic goals and objec- 
tives. This refinement, along with interactions 
with NASA, ESA and other potential stake- 
holders, would result in further definition of 
the mission concept and DRAFT project-level 
requirements. Activities are also included to 
prepare a Project Information Package (PIP) in 
support of coordinated NASA and ESA An- 
nouncements of Opportunity (AO) for instru- 
ment acquisition. Pre-Phase A activities will 
complete NPR 7120.5D specified Pre-Phase A 
Gate Products, preparation of PIP for instru- 
ment AO, and a Mission Concept Review 
leading to Key Decision Point (KDP) A. 

In addition to those activities required for 
transition to Phase A, the team has identified 
additional planning, advanced development 
and risk reduction tasks that, if funded, would 
provide a prudent and cost effective approach 
to early reduction of cost and schedule risk and 
which have the potential to reduce the esti- 
mated cost of Phase A. If NASA elects not to 
fund the additional planning, advanced devel- 
opment and risk reduction tasks, the total 
mission cost and cost reserve plan proposed 
herein would be preserved. 

The Baseline plan presumes that the Pre- 
Phase A risk reduction work does not occur, 
however the funding for the Gate Products, 
preparation of a Project Information Package 
(PIP) in support of NASA’s development of an 
Announcement of Opportunity (AO) for in- 
strument acquisition, and a Mission Concept 
Review leading to Key Decision Point (KDP) 
A would be needed. 

The TSSM project highly recommends that 
NASA support early risk reduction activities 
for instruments 1n the period from FY09 up to 
the start of Phase A. Costs for this activity are 
not included in the TSSM estimate. 
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Table 4.11-2. Cost estimating methodology. 
BS Element Description 


Institutional cost models. The estimate was augmented for TSSM specific implementation 
characteristics such as additional DPM to work with ESA on accommodation of the in situ 
elements and a CTM for the APL subcontract. WBS 01.06 Launch Approval was estimate using 
grassroots methodology. 


Institutional cost models. The estimate was augmented for TSSM specific implementation 
02 Project System Engineering characteristics such as additional Deputy PSE to coordinate with ESA on accommodation of 
the in situ elements. WBS 02.06 Planetary Protection estimated using grassroots methodology. 
Percentage wrap factor. Phase A-D = 5.0%, Phase E = 2.0% of CBE cost excluding RPS and 
03 Safety & Mission Assurance LV. Includes Project level SMA and Spacecraft System product assurance. Instrument specific 
PA is included in the NICM estimate. 
04 Science Institutional cost model. The estimate was verified and reconciled by the TSSM Project 
Scientist against actual costs from previous Cassini, Galileo and other projects. 
Institutional cost models for WBS 05.01 P/L Mgmt and 05.02 P/L SE. 
NICM subsystem model was used to develop the instrument costs. Source: NICM Version 1 -- 


Released December 2006. Individual instrument cost estimates include instrument specific 
Management, System Engineering, Product Assurance and Integration & Test. 


Grassroots estimate to WBS level 4 and below. Estimates developed and reviewed by technical 
06 Spacecraft System line and project management organizations. 
Sod ad Pocanare Source: RPS Cost Estimate for Flagship_v4, 4/10/2007 


07 Mission Ops System Institutional cost models. 
DSN aperture fee estimated using DSN Aperture Fee tool. The DSN Aperture Fee tool is 
07.03 DSN Aperture imbedded within the Institutional cost model for 07 Mission Operations System. 
Source: Requirements and Ground rules for Flagship Mission Studies, Table 1 ROM Launch 
4 ule System wi Nuclear Services costs for Atlas V and Delta IV Heavy launch vehicles. Table values reported in $FY06 
PP and escalated to $FY07 dollars. Includes nuclear payload costs. 
09 Ground Data System Institutional cost models. 
. Grassroots estimate to WBS level 4. Estimates developed and reviewed by technical line and 
10 Project System I&T project management organizations. 
44 Education and Public Outreach oe wrap factor. Phase A = 0.5%, Phase B / D = 0.5%, and Phase E / F = 2.0% of 
= ; Grassroots estimate. Estimates developed and reviewed by technical line and project 
Lalas fb) Bes b management organizations. 
Puservae Reserve base excludes LV, DSN Aperture, and EPO. Phase A—10%, Phase BCD— 35%, 
Phase E—15%. 





01 Project Management 


05 Payload System 


Wrap Factor (03 SMA, 11 
EPO) 
4% 


Grassroots (06 S/C, 10 Sys 
I&T, 12 MD) 
30% 


NICM (05 P/L) + Institutional 
Cost Models (01 PM, 02 PSE, 
04 Sci, 05.01 P/L Mgt, 05.002 

P/L SE, 07 MOS, 09 GDS) 
46% 





Guidelines (RPS, 08 LV, 
07.03 DSN) 
20% 


Figure 4.11-4. Cost percentage by estimation method (excluding reserves). 
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Table 4.11-3. Cost estimate for Pre-Phase A gate products and optional planning, 
advancement development, and risk reduction tasks. 


FY FY FY 
Activity Task Description PANY 2010 2011 
Approved FAD, DRAFT 
Air de Program Requirements $0 
on Project 
Mission a = 
Preliminary Mission 
Concept Concept Report, MCR $0 
Technical Bavicw 
Activities 
DRAFT Integrated 
Baseline: WBS, 
s Schedule, Cost, 
2 Project Technology Assessment, 
S| 3 Planning, Infrastructure and WF $0 
ms Costing and needs assessment, 
5 Scheduling identification of 
o partnerships, acquisition 
ps Strategy for major 
2 procurements 
a SRB Report, PM 
& KDP Readiness | Recommendation, CMC $0 
Activities Recommendation, 
GPMC Review 
PIP; NASA AO; ESA AO 
i ae content | Coordinate with ESA in $0 
release of their AO. 
Pre-AO release | Workshop 
Instrument announcement; $0 
Workshop workshop; report to SMD 
Total Pre-Phase A Gate Products Cost: | $0} $0 | $0 
Focused Trades B ra iad 
EA 7 | coordinated responsibility $1,106 | $1,410 | $1,343 
= NASAJESA Pre- | assignments, schedule, 
3 Project Planning sca and overall project 
2 plan. 
~< Flight readiness 
Z development of | -M ET Qual Model $3,679 | $6,634 | $4, 
3 NEXT IPS" 
= Flight readiness , 
© development of | [C2 based on flight 36 151 
= Ay mee qualified ASRG. oY 
a Consult/collaborate with 
& CNES on flight-like 
z deployments, altitude 
3 veAteS | control, high-fidelity 
= Oo EAOIRETE performance simulations $60 
= REVI ant and estimates, improved 
= P design models, extended 
© thermal testing of 
c montgolfiére materials 
xe) 
= Prototype TSSM | TSSM solar array $0 
solar array prototype from ATK. 
Total Optional Advanced Planning, Development 
| and Risk Reduction: saell | Ue || Seyi) 


Total Pre-Phase A Estimate: 





$4,821 
' The Flight Readiness Development of NEXT IPS and ASRG tasks are consistent with NASA’s currently funded development programs 
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$4,496 | $1,811 
$155 $201 


$155 $240 


9621 $480 


FY FY Total Work 
2012 2013 $k (RY) Years 
$220 $101 $321 0.98 
$1,868 $8,314 $10,181 30.96 
$427 $1,236 $1,663 5.06 
$0 $603 $603 1.83 
$256 $741 $998 3.04 
$85 $101 $186 0.57 


52,066 | $11005 | s13962 | 42a 


* $4,841 16.67 


) 8 $16,620 28.09 
|) ssa | at 


Le ; 


pw sis00 | 3a 


$23,561 91.42 


$982 


$3,714 


$8,255 | $6,770 | $6,571 | $11,095 $37,513 93.85 
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4.11.7.3 Baseline (and NASA-only) Lifecycle Cost 
Estimate 

The current TSSM Phase A through F life- 
cycle cost estimate for the NASA/ESA Base- 
line mission architecture that includes the 
NASA orbiter, SEP stage and accommodation 
and support for the ESA-provided lake lander 
and montgolfiere is estimated at a cost to 
NASA of $3.71B (RY) or $2.53B (FY07). This 
does not include ESA’s cost for contributed in 
situ elements, nor does it account for potential 
cost reductions to NASA which might occur if 
instruments or hardware, as described in Ap- 
pendix G, are furnished by a foreign entity or 
ESA member states. 

The costs to ESA are commensurate with 
the budget envelope for an L-class mission of 
the Cosmic Vision 2015-2025 program 
(OSOME Cost-at-Completion). These ESA 
costs do not include the development and 
delivery of the balloon envelope for the mont- 
golfiere aerial vehicle, which would be pro- 
vided by CNES as stated in the CNES letter of 
commitment in Appendix M. Furthermore the 
provision of science instruments is expected 
from European national funding, and is there- 
fore also not included in ESA’s costs. 

The WBS Level 3 summary for the TSSM 
NASA/ESA Baseline mission is reported in 
Table 4.11-4 by project phase. 

In the case where there is an ESA decision 
not to participate (the Cosmic Vision Pro- 
gramme outer planet decision is planned to 
occur prior to Phase A), TSSM could proceed 
as a NASA-only mission. The NASA-only 
mission costed in this study includes the or- 
biter and SEP stage and is estimated at $3.59B 
(RY) or $2.44B (FY07). The cost summary for 
the TSSM NASA-only mission is reported in 
Table 4.11-4. NASA may still wish to consider 
the possibility of incorporating an in situ 
payload, however that option was beyond the 
scope of the study and is not included in the 
NASA-only mission described here. 

The TSSM cost estimate represents the full 
lifecycle cost and conservatively assumes 
individual instruments instead of instrument 
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suites. The TSSM cost also includes a conser- 
vative 50% cost reserve on the instruments, 
SEP stage NEXT IPS and ATLO. 

A technical characterization of TSSM 1s 
given in Table 4.11-5. 


4.11.7.4 Budget Reserve Strategy 

Budget reserves were established using bot- 
toms-up and top-down methodologies based 
on previous experience. As determined from 
the methodologies mentioned above, the 
TSSM budget reserves are calculated as: 

e Phase A = 10% 
e Phase B through D = at 35% per bottoms 
up analysis. The top-down analysis yielded 

a 34% estimate. 

e Phase E= 15% 

The reserve base is the current best estimate 
cost including RPS but excludes DSN Aper- 
ture, Launch System, and Education & Public 
Outreach. 

Reserves status will be evaluated at project 
key decision points. Commensurately, the 
confidence in implementing the mission within 
the overall estimate provided here is expected 
to grow. 


4.11.7.5 Cost of In Situ Accommodation 

Included in the TSSM NASA/ESA cost es- 
timate is the cost directly associated with 
accommodating the ESA provided lake lander 
and montgolfiere. The study team defined the 
in situ element resource needs and orbiter 
interface requirements to identify accommoda- 
tions required specifically for the delivery and 
support of ESA provided in situ elements as 
described in Appendix I. As a result, costs 
associated with accommodation of the ESA- 
provided in situ elements were clearly identi- 
fied in each of the cost estimates generated for 
each affected WBS element. These costs are 
presented in Table 4.11-6. Subtracting the 
costs associated with the accommodation 
indicates a savings of $119M (RY) between 
the NASA/ESA Baseline and NASA-only 
missions. This represents the incremental cost 
impact to NASA resulting from accommoda- 
tion of the ESA in situ elements. 
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Table 4.11-4. TSSM NASA/ESA Baseline cost summary by project phase and 
TSSM NASA-only mission total cost summary. 


TSSM Project NASA/ESA NASA-only 
TSSM Project Phase Subtotal Phase Baseline Mission 





Phase A- $M 
WBS Element B C ) ) $MRY $MFY07 $MRY FY07 


PraseDuaion Wes) | Te) |e | me | eT 
SO1ProjMgmt | 9.2 | 308] 40.2) 35.0) 115.1 | 677 | 06 | 1834 | 1225 | 1821 | 1216 
}O2ProjSysEng | 3H] 9.0] 15.7) 202) 487 | 114 | 0.1 | 598 | 408 | 582) 396 | 
(03 Safety&MssnAssur | 3.8 | 18.1 | 427) 221) 867 | 129 | 0.9 | 1005 | 731 | 1005 | 73.4 | 
|05Payload System | 2.0 | 25.1 | 203.9) 660) 2071 | | | 207-4 | 2218 | 297-1 | 2218 
| 05.01PLSysMgmt | 15] 17) 27) 34) 93 | || 88 
| 05.02PLSystemEng | 05 | 27) 55) 51) 137 | || 8 | 989 | 1387 | 99 
| OS04HIRIS T= | 44 | At8] 122) 78 | |B | 483 | 578 | 43.3 
| O5.05MAPP | = | 29] rt] 80) 379 | 8D | 284 | 879 | 284 
| O5.06TIRS T= | 85] 334) 99) 468 | || 468 | 35.0 | 46.8 | 35.0 
| 05.07PMS TT 25] 84] 69] 328 | | 828 | 24S | 828 | OAS 
| O5.08TIPRA | = | 44 | 420) 124) 588 | || 8B | 440 | 588 | 440 
| 05.10SMS_ T= | 80] 81) 83) 894 | || 894 | 295 | 804 | 295 
[06:30Sdinst Purge [= {oof og - [os [Toe od [ogy 
}O6SC System [49.3 | 234.0 | 397.71 1236] 8046 | | | 804.6 | O17 | 775.5 | 580.1 | 
| 06.01SC Mgmt 18] 24) 34) 43) 119 | || 8S | 118 | 8S 
| 06.02SCSysEng | 47 | 140) 188) 131) 506 | | | 506 | 873 | 457 | 887 
| 06a Orbiter 40.9 / 180.7 | 2915) 838) 5969 | | | 896.9 | 447.1 | 5727 | 429.1 
| 06a.04PowerSS | 2.5 | 214] 304) 40) 583 | || 583 | 443 | 583 | 448 
| 06a05C&DHSS | 3.9 | 274] 244] 18) 576 | || 8H | 442 | | 44 
| 06a.06 TelecomSS [14.6 / 364] 281) 55) 846 | | | 846 | 652 | 765 | 587 
| 06a.07MechSS_ | 2.7 | 295] 937) 132) 1390 | | | 139.0 | 1033 | 137.5 | 102.4 | 
| 06a.08ThermalSS | 2.8 | 10.0} 123) 83) 334 | || 884 | 248 | 812 | 238.2 
| 06a.09PropSS_ | 8.0 | 248) 17.0) 71) 570 | | | 0 | 483 | 570 | 43.3 
| OGaTOGN&CSS [| 5.5 | 208) 362) 79) 705 | | | 05 | 529 | 705 | 529 | 
| OGattHamess | OV] 20) 78) 42) 141 | | 4 | 103 | 141 | 10.3 
| Obat2FitsW | 04 | 63] 286) 232) 586 | || 58H | 418 | 479 | 842 


6a, 13 SC Materials & 
Heteetewarr foal tof asf vf a | [ef ae ff ae 


06a.14SCTestbeds [| - | 11] 87} 63] 162 | | | 162 | 116 | 162) 116 | 
a 








06a.18 DTM = iat sf as [as aa 
06b SEP Stage 453 |. |... | 1453 | 1088 | 1453 1088 


|09GroundDataSys | 23 | 5.6] 17.9] 289/546 | 438 | 06 | 990 | 628 | 990) 628 
1OProjectSysI&T | OS | 62) 163) 444) 673 | - | | 678 | ATT | 63 | ATT 
f41Ed&Pub Outreach | 04 | 17) 39) 20) 80 | 132 | 04 | 216 | 136 | 216) 136 | 
|12Mission Design | 54 | 65] 76] 91) 285 | - | - | 85 | at | 285 | 12 
CBECost | 80.1 / 351.7 | 794.2 | 411.4) 1,637.3 | 7218 | 21.8 | 2,380.8 | 1,593.6 | 2,348.8 | 1,569.8 
[Reserves | 8.0 | 134.1] 316.9 | 166.0| 624.9 | 1063 | 3.2 | 7344 | 5183 | 708.0 | 497.7 _ 
|CBE+Reserves | 88.1 | 485.8 | 1,111.0 | 577.4] 2,262.2 | 828.0 | 25.0 | 3,115.2 | 2,111.8 | 3,056.7 | 2,067.5 
[OGa.t7OrbiterRPS | - | 219] e35| 47i[ 1525 | | ——+|-t625| 1140 | 1625] 1140 
fosbanderRPS T= ef f= Pe ee 
ec Momgoliere RPS 88 88 oe? a ae 


Launch System f=.) e248 53 268.4 = 2684 | 197.1 268.4 | 197.1 
Total Mission Cost | 88.1 | 519.1 | 1,358.4 | 781.8] 2,747.4 | 935.5 | 25.0 | 3,707.9 | 2,526.5 | 3,588.7 | 2,436.7 


= WBS element 05.03 Payload Product Assurance is costed under WBS element 03 Safety & Mssn Assur 
WBS element 05.09 RSA is costed under WBS element 06a.6. Telecom SS 

WBS element 06.03 Spacecraft Product Assurance is costed under WBS element 03 Safety & Mssn Assur 
WBS element 06a.16 is unallocated 

WBS element 06a.15 Spacecraft System | &T is costed under WBS element 10.0 Project Sys | &T 
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Table 4.11-5. Summary technical characteri- 
zation of Titan Saturn System Mission. 


TSSM Mission Characteristic | 


Launch Date September 2020 
Trajectory EVEEGA 
Launch Vehicle Atlas V 551 


Orbiter, SEP stage, ESA in situ 
RPS 5 Flight ASRGs + 1 Flight 
| Spare, 1 MMRTG, RHUs 
Instruments Quantity 7, including Radio Science 
Mission Duration: Saturn Tour Aves combined 
Phase/Titan Orbit Phase y 


Reserve on Phases BD 






4.11.7.6 Cost of Planetary Protection 

Planetary protection requirements on the 
orbiter would be met with common cleaning 
and handling procedures as well as end of 
mission trajectory control and would not re- 
quire the added cost of dry heat microbial 
sterilization or bio-barriers. The in situ ele- 
ments would be the responsibility of ESA. 
Analysis is planned and costed under WBS 
element 02, Project Systems Engineering, to 
demonstrate that the approaches described 
above meet planetary protection requirements. 


4.11.7.7_ Phase E Cost Reductions 

One of the key goals of this study was to 
explore ways of reducing the costs of Phase E 
operations significantly below the level ex- 
perienced by the Cassini-Huygens mission. As 
part of the OPFM effort, a study was con- 
ducted (Appendix K: Mission Operations 
Lessons Learned Study for The Next Outer 
Planet Flagship Mission) to assess lessons 
learned from Cassini, New Horizons, MRO 
and MESSENGER mission operations experi- 
ence with the intent to improve efficiency and 
lower the cost of operating the next OPFM. 
Results from that study (as shown 1n Appendix 
K) were incorporated in the TSSM design and 
have dramatically reduced the complexity and 
therefore cost of mission operations. A particu- 
larly striking example is the incorporation of a 
gimbaled high gain antenna which decouples 
science from telecommunications allowing for 
much simpler science planning and sequence 
operations and therefore lower cost (1.e., scan 
platform lessons learned on Cassini). Another 
example is the pre-set repetitive sequence of 
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Table 4.11-6. In situ accommodation cost. 


NASA/JESA  NASA-only 
Baseline Mission 
$M RY $M RY 


Accommod- 
WBS Element os — 
01 Proj Mgmt 
02 Proj Sys Eng a 
Mssn Assur 
a a a 
05 Payload 
06 Spacecraft 


i ua Ops 404 
6 Grand Data 


i rj Sys =—-s 

Outreach 

12 Mission 
Design 
CBE Cost 2,381 2,349 
Reserves 
CBE + Reserves 15 050 
te 17 Orbiter 153 153 


Cera a ee |e | 
06D Balloon 
RPS 


DSNAperture | 40 
Launch System | 268 | 268 | 


Total Mission Ceara | 
Cost 


instrument operations for the Titan orbit period 
where all measurements are made without 
frequent replanning, science team negotiations 
and resequencing of the mission. 

These efforts assume a modern approach to 
mission operations and supporting software 
systems similar to Cassini and MRO. Table 
4.11-7 provides a comparison of the TSSM 
Phase E burdened cost estimate by year to the 
Cassini actual Phase E costs normalized to $M 
(FY07). For comparison, the time series of 
cost aligns Cassini’s SOI event with TSSM’s 
SOI event so similar phases can be compared. 
A significant difference between TSSM and 
Cassini’s operations cost is that Cassini’s 
design with a fixed antenna and 12 body- 
mounted instruments resulted in an extremely 
complex operations planning and sequencing 
process that required extensive negotiations 
and iterations among many large teams. 

For the long Interplanetary Cruise Phase, 
TSSM saves nearly $40M (FY07)/yr in opera- 
tions costs because of the quiet cruise charac- 
terized by very limited instrument calibration 
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Table 4.11-7. Comparison of TSSM and 
Cassini Phase E costs aligned at similar SOI 
events. 


TSSM 
exer] 
Year 


Cassini- 
Huygens 
Fiscal Year 


TSSM Phase E Cassini ($M 
($M FY07) FY07) 
1996 
1997 
| 2024 | 24 | BAZ | 1999 
| 20250 | 82 | HHSC (S| 2000s 


| 2026 | S22 | HOD 2001 
2027 2002 
| 2028 | S21 | SB] 2008 


| 20290 | ST 88 


SSM launch: Seem er F 
; pet SOI = June 30, a 
3. TSSM SOI = September 21. 2029 
4. TSSM TOI = September 29, 2031 


and operations training activities leading up to 
one year prior to SOI. TSSM operations cost 
has been significantly reduced at ~$34M 
(FY07)/yr for the Saturn Tour Phase compared 
to ~$84M (FY07)/yr for Cassini tour opera- 
tions. This results in a planned savings of 
~$50M (FY07)/yr which is due to prior mis- 
sion Phase E lessons learned as well as re- 
duced activity associated with TSSM’s focused 
instrument set which 1s half the number carried 
on the Cassini orbiter and tour operations 
focused on Titan and Enceladus only. Titan 
orbital operations are ~$25M (FY07)/yr less 
expensive than Cassini tour operations for 
these reasons as well as the simplified repeti- 
tive sequencing of Titan orbit operations. 
Further reductions are likely as more detailed 
analysis and planning are completed. 

Still to be exploited are methods and tech- 
nologies from continuing advancements, 
which are poised to make sizable savings in 
the cost of mission operations. There will be a 
two-decade gap between the capabilities of 
Cassini during development and those of 
TSSM for the same phase. This is as large as 
the gap between Voyager and Cassini, which 
saw huge gains in productivity and capability. 
With the progress that has been made since 
Cassini and New Horizons, largely through 
continuing institutional investments, it 1s 
expected that it will possible to reliably 
streamline operations processes and improve 
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spacecraft operability and robustness, resulting 
in direct reductions in complexity and staffing 
levels, the major component of operations 
cost. 

The steps envisioned to enable this im- 
provement start with new architectural meth- 
ods during development that use operations 
scenarios and system models to more transpar- 
ently specify and shape software design for 
both ground and Flight Systems. This has been 
demonstrated to reduce incidental complexity, 
producing designs that are more easily under- 
stood, and easier to validate and operate. Addi- 
tional architectural support will be provided 
through upgraded ground system service 
infrastructure and middleware, as well as 
improvements in visualization and analysis 
tools, and more. Improved planning and vali- 
dation tools are also available, with flight- 
proven success in substantially reducing cost. 

Together, such capabilities enable a more 
consolidated and _ collaborative operations 
approach, with fewer hand-offs and transla- 
tions, simpler interfaces, and better automation 
of routine functions. And on board, they trans- 
late into a more trouble-free spacecraft that 
requires less supervision, and can be used 
flexibly to meet the scientific objectives of the 
mission. 

The additional savings to be gleaned from 
such an approach will require further study to 
quantify. Still, even modest reductions in 
Operations cost accumulated across _ several 
years of Phase E can yield significant savings 
compared to the investments anticipated to 
leverage available innovations during Phases 
B/C/D. With such economies readily available 
to this project in the time frame of its devel- 
opment, TSSM is positioned well to achieve 
ambitious goals for low operations cost. 


4.11.7.8 Descope Strategy 

This mission concept provides descope op- 
tions for both NASA and ESA to a scientifi- 
cally attractive “NASA/ESA Floor” mission 
(see §3.3.1.2 and Figure 3.1-1), yielding a 
very robust project implementation plan. In the 
event that demand on project reserves 1s higher 
than planned, meaningful descopes would be 
available to replenish reserves during the 
development phases. A preliminary list of 
potential descopes has been identified along 
with their associated mass and cost savings if 
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Table 4.11-8. TSSM NASA/ESA floor and NASA-only floor descopes, 
costs in $M RY and $M FY07. 
— Savings at: | 
kg 
fully 
i 


Potential 

Descope List 
(not in priority order) Impact 
Risk of main engine coating 
ee from micrometeoroid 

debris 

Schedule delay if one of the 
ASRGs fails prior to launch. 
Mitigated by back up option. 
Less navigation accuracy 
drives higher Enceladus flyby 
altitudes. 


Reduces the number of color 
maps to 3 from 4. 


Increase in trip time. Reduced 
thruster cost balanced by 
increased trip time results in no 
net cost savings. 

Increased trip time that would 
extend mission duration beyond 
14 years without reducing Titan 
circular orbit duration by 6 


Eliminate engine cover 


Remove Pre-Launch 
ASRG Spare 


Remove OpNav 
Camera 


Reduce Titan circular 
orbit from 20 months to 
14 months 


Replace NEXT IPS with 
BP T4000 Hall thrusters 
of XIPS thrusters 


Remove SEP stage 





Total Potential Descopes 1247 | $213 =| $145 | $144 | $94 | 


exercised at the time of the project PDR or 
CDR as shown in Table 4.11-8. The actual 
descope path in going from the Baseline mis- 
sion to the Floor mission could follow a num- 
ber of sequences depending on the reason the 
descope would be required. Decisions based 
on risk might be different from those driven by 
cost or mass. Thus, an approach would be 
developed that quantifies the impact of each 
descope on the mission. This would be done in 
conjunction with the implementation team and 
HQ. Once defined, impact on the mission can 
be traded against science, risk, schedule, and 
cost. This approach would be implemented by 
the Project System Engineering Team to en- 
sure that optimal descope decision options are 
made and communicated to the sponsor, stake- 
holders, and team. 

Transition to a viable NASA-only mission 
can occur at any point in any descope se- 
quence from the Baseline mission to the 
NASA/ESA Floor mission, and at any time. 
The trigger for adopting the NASA-only op- 
tion would be ESA’s decision not to partici- 
pate. 

As described in §2.4.2, the JSDT has de- 
fined a planning payload with model instru- 
ments for purposes of conducting this study. 


The study team determined that the most cost 
effective descopes were those presented in 
Table 4.11-8. Assessment indicates that 
descoping a model instrument would have a 
large impact on science with very little savings 
in cost, mass or power. When the actual pay- 
load is selected as a result of the AO process, 
the project descope plan will be revisited to 
assess possible instrument descopes. A com- 
plete prioritized descope list and time-phased 
descope plan would be established in Phase B 
prior to confirmation and approval to proceed. 
Only the PM would be able to authorize 
descopes with the concurrence of the PS and 
HQ. If a level 1 requirement is effected, then 
HQ approval is required. 


4.11.7.9 Floor Mission Costs 

The NASA/ESA Baseline and the NASA- 
only mission could be fully descoped, as 
Shown in Tables 4.11-8 and 4.11-9, which 
includes, among other things, removing the 
SEP stage from the mission architecture. A 
fully descoped NASA/ESA Floor mission 1s 
estimated at $3.29B (RY) and the NASA-only 
Floor mission is estimated at $3.17B (RY). 
This assumes that all descopes would have 
been taken by Project PDR. 
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Table 4.11-9. Comparison between Baseline, 
Floor, and NASA-only costs. 


Mission Option $M RY $M FY07 


NASA/ESA Baseline 3,/08 2,021 
NASA/ESA Floor 3,293 2,201 





NASA-only Mission 3,589 2,437 
NASA-only Floor 3,174 2,191 


4.11.7.10 Early Launch Options 

As shown in §4.3.11, there is a pair of at- 
tractive launch opportunities in 2018 and 2019 
that both arrive in early 2028, 14 months 
earlier than the Baseline September 2020 
launch. If NASA and ESA were to decide to 
launch TSSM during the 2018 opportunity 
(with a 2019 backup), the schedule could be 
shifted to accommodate that decision. The 
NASA study indicates that the orbiter, SEP 
stage and other NASA mission elements can 
meet this delivery schedule and ESA’s assess- 
ment study indicates likewise for delivery of 
the in situ elements. This would require that 
preparation of the AO and all Pre-Phase A 
Gate Product activities be initiated earlier than 
what is shown in Figure 4.11-3; this is easily 
accommodated by the time period between the 
completion of this study and the start of Phase 
A. No changes to the fixed year cost estimate 
for A—F would be identifiable as the inter- 
planetary trajectory would be the same length. 
In real year dollars, the cost would be lowered 
by 14 months of inflation. 

As described in §3.3.2.4, NASA and ESA 
also have an alternate option of launching the 
orbiter prior to 2018 with ESA separately 
launching the in situ elements up to several 
years later with opportunities that recur every 
year. This alternative approach would result in 
moderate increases in fixed year costs to both 
NASA and ESA. 


4.11.8 Risk Assessment and Management Strategy 

As a Category 1, Class A mission, TSSM 
baselines a risk manager at the mission level 
reporting to the project office. Risk identifica- 
tion and assessment is part of the daily man- 
agement and systems engineering process, 
with all team members as active participants. 
All technical and programmatic margins car- 
ried on TSSM currently exceed JPL and 
JHU/APL requirements and are prudent for a 
Pre-Phase A study. Starting in Phase A, all 
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technical, management and cost margins and 
reserves will be aggressively managed. 

In the event of unforeseen problems, a 
descope strategy (outlined in §4.11.7.8) has 
been developed for keeping the project within 
cost and schedule constraints without falling 
below the science floor. The TSSM risk as- 
sessment (Figure 4.10-1), including all mod- 
erate and high risks, is summarized in §4.10 
and was performed using the criteria shown in 
Table 4.10-1. The risk management process 
initiated for this study contains the key aspects 
that would be used during formal mission 
formulation and development. The Risk Man- 
ager monitors the common risks associated 
with staffing, technology, cost, schedule, and 
perception. Four primary activities are per- 
formed in the risk management process: 

1. Risk identification: A continuous effort 
to identify and document risks as they 
are found and to provide an estimation 
of the risk attributes (1.e., the conse- 
quences of failing to achieve a desired 
result and the likelihood of failing to 
achieve that result) 


2. Risk analysis: An evaluation of the 
submitted item to determine whether or 
not it qualifies as a project risk and a 
decision about what to do with the risks, 
which, for important risks, includes mi- 
tigation plans 

3. Risk assessment: The process used to 
prioritize risks relative to each other 
(creation of the Risk Watch List) 


4. Risk handling: Tracking and controlling 
risks—collecting and reporting status 
information about risks and their miti- 
gation plans (where appropriate) and 
taking corrective action as needed 
(maintenance of the Risk Management 
Database). 


The Risk Manager (RM) is responsible for 
implementing the Risk Mitigation Plan. At the 
project level, risks are tracked and reported 
through use of a database and all moderate and 
high risks are carried on the Risk Watch List to 
facilitate communication. The Project Manager 
has the ultimate responsibility for project risk. 
As such, a risk management process will be 
put in place in Pre-Phase A and will monitor 
progress at least weekly as mitigation of these 
risks is most effective early in the project. Risk 
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Manager role will be staffed in Pre-Phase A. 
The Safety and Mission Assurance organiza- 
tion will be utilized for independent assess- 
ment of the process. 


4.11.9 NEPA Compliance and Launch Approval 

Environmental review requirements will be 
satisfied by the completion of a mission- 
specific Environmental Impact Statement 
(EIS) for the TSSM mission. In accordance 
with the requirements described by NPR 
7120.5D, the Record of Decision (ROD) for 
this EIS would be finalized prior to or concur- 
rent with Project PDR. 

The TSSM launch approval engineering 
(LAE) Plan will be completed no later than the 
Mission Definition Review (MDR). This plan 
will describe the approach for satisfying 
NASA’s NEPA requirements for the TSSM 
mission, and the approach for complying with 
the nuclear safety launch approval process 
described by Presidential Directive/National 
Security Council Memorandum #25 (PD/ 
NSC-25) and satisfying the nuclear safety 
requirements of NPR 8715.3. The LAE Plan 
will provide a description of responsibilities, 
data sources, schedule, and an overall sum- 
mary plan for preparing: 

e A mission-specific environmental review 
document and supporting nuclear safety 
risk assessment efforts; 


e Launch vehicle and Flight System/mission 
design data requirements (including Earth 
Swingby Assessment) to support nuclear 
risk assessment and safety analyses in com- 
pliance with the requirements of NPR 
8715.3 and the PD/NSC-25 nuclear safety 
launch approval process; 


e Support of launch site radiological contin- 
gency planning efforts; and 


e Risk communication activities and products 
pertaining to the NEPA process, nuclear 
safety and planetary protection aspects of 
the project. 


It is anticipated that NASA HQ will initiate 
the TSSM environmental review document 
development as soon as a clear definition of 
the Baseline plan and option space has been 
formulated. DOE would provide a nuclear risk 
assessment to support the environmental re- 
view document, based upon a representative 
set of environments and accident scenarios 
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compiled by the KSC/Launch Services Pro- 
gram working with JPL. This deliverable may 
be modeled after the approach used on the 
Mars Science Laboratory (MSL) EIS. 

DOE will provide a nuclear safety analysis 
report (SAR) based upon NASA-provided 
mission-specific launch system and Flight 
System data to support the PD/NSC-25 com- 
pliance effort. The SAR would be delivered to 
an ad hoc interagency nuclear safety review 
panel (INSRP) organized for the TSSM mis- 
sion. This INSRP would review the SAR’s 
methodology and conclusions and prepare a 
Safety Evaluation Report (SER). Both the SER 
and the SAR would then be provided by 
NASA to EPA, DoD, and DOE for agency 
review. Following agency review of the docu- 
ments and resolution of any outstanding 1s- 
sues, NASA, as the sponsoring agency, would 
submit a request for launch approval to the 
Director of the Office of Science and Technol- 
ogy Policy (OSTP). The Director of the OSTP 
would review the request for nuclear safety 
launch approval and either approve the launch 
or defer the decision to the President. Key 
dates and deliverables for the NEPA and nu- 
clear safety launch approval processes are 
shown in FO-6. 

As part of broader nuclear safety considera- 
tions, TSSM would adopt ATLO, spacecraft, 
trajectory, and operations requirements which 
satisfy the nuclear safety requirements de- 
scribed by NPR 8715.3. 

Development of coordinated launch site ra- 
diological contingency response plans for 
NASA launches is the responsibility of the 
launch site radiation safety organization. 
Comprehensive radiological contingency 
response plans, compliant with the National 
Response Plan and appropriate annexes, would 
be developed and put in place prior to launch 
as required by NPR 8715.2 and NPR 8715.3. 
The TSSM project would support the devel- 
opment of plans for on-orbit contingency 
actions to complement these ground-based 
response plans. 

A project-specific Risk Communication 
Plan will be completed no later than the Mis- 
sion MDR. The Risk Communication Plan will 
detail the rationale, proactive strategy, process 
and products of communicating risk aspects of 
the Project, including nuclear safety and plane- 
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tary protection. The communication strategy 
and process will comply with the approach and 
requirements outlined in the NASA Office of 
Space Science Risk Communication Plan for 
Deep Space Missions (1999) JPL D-16993 and 
the JPL Risk Communication Plan, 2002, JPL 
D-24012. 
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eNAer lng 
The TSSM Baseline mission takes advan- 
tage of a SEP stage with high performance 
NEXT ion thrusters to provide design robust- 
ness and the ability to trade flight time for 
mass. However, the mission feasibility does 
not depend on these thrusters. The TSSM 
mission can be accomplished with a slightly 
longer cruise duration using a SEP stage 
descoped to either flight-proven BPT-4000 
Hall Thrusters or XIPS Ion Engines. In addi- 
tion, a mission with the full complement of in 
situ vehicles is still possible without using a 
SEP stage at all, but at a penalty of 10.5 yr 
flight times to Saturn and decreased robust- 
ness to mass growth. 


5.1 SEP Flight-Time Flexibility 

The Baseline mission design described in 
§4.3 is just one point in mass/flight-time space 
among many similar SEP trajectories available 
in 2020. The use of SEP for interplanetary 
cruise enables freedom to trade flight time for 
increased delivered mass as detailed in Figure 
5.1-1. This flexibility in the SEP trajectory 
design can accommodate mass growth well 
beyond the 33% design margin, as shown in 
Figure 5.1-2. These figures assume a 778 kg 
dry SEP stage, 600 kg montgolfiere, and a 
190 kg lander delivered as described in §4.3. 

The Baseline mission design has a flight 
time of 9 years to Saturn, maintaining suffi- 
cient margin above the required 33% to pre- 
serve the option to fly an MMRTG-powered 
design. If the flight time were increased to 
10.5 years, a margin of 44% on the current 
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Figure 5.1-1. Mass and flight-time trade. 
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Figure 5.1-2. Margin and flight-time trade. 


design could be achieved allowing an orbiter 
dry mass of ~2000 kg. 

The dashed lines at the top of these figures 
show the allowable orbiter dry masses if no in 
situ elements were carried. In this case, the 
NASA-only orbiter could reach Saturn in only 
7.5 years on an Atlas V 521. This flight time 
could possibly be reduced even further by 
using a different sequence of gravity-assists. 


5.2 Alternate Flight System Mission Designs 
In addition to the backup trajectories that 
enable flying the Baseline Flight System in 
different launch years (discussed in §4.3.11), 
there are additional alternate trajectories that 
can complete the mission with descoped Flight 
System designs. Alternate launch opportunities 
and mission designs have been evaluated both 
for fallback SEP configurations as well as for 
chemical-propulsion-only designs. 
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Table 5.2-1. 2020 EVEE SEP trajectories with alternate configurations. 


me) 
Arrival Saturn 
Date [y] 


Array 
Size 
[kW] 


Launch 


Engines Date 


faspraono | 15 | 92000 | 2am | 94 | 09 | 625 


Launch 
C3 ERIE LC] 
[km2/s?] 


Xenon _ Saturn SOl Chem. 
Prop. Ve AV Prop. 


[kg] [km/s] [m/s] _[kg] 


Launch 


(A551) 
6225 


rsxes_ | 10 | 92000 | arnao [94 | 27 | oss | a | 620 | 6 | 2217 


Table 5.2-2. Alternate chemical trajectories (Atlas V 551). 


me) 
Arrival Saturn 
DEN) [y] 


Launch 
Launch C3 
Path Date [km2/s2] 


Fveme | rorors | azizs | 98 | 16ataa | 4525 | 585 | 0 | 65 





Chem. 
Prop. 
[kg] 
1834 


Launch Saturn 
ss Approach 


Ma DANY 
[kg] V.. [km/s] 


[m/s] 


S10) PANY) 
[m/s] 


vez | riavre | soso | 105 | rse-tre | asoo | 600 | 46 | 651 1e00 


5.2.1. SEP Fallback Options 

Table 5.2-1 lists 2020 EVEE trajectories 
that employ alternate SEP stage configura- 
tions. All of these cases can deliver the full 
mass for the orbiter and both in situ elements. 
The SEP stage Baseline configuration of a 
15 kW array with three NEXT engines offers 
superior flight-time performance to these 
cases, but the variety of cases analyzed shows 
that the mission design 1s robust to configura- 
tion changes in the SEP stage. The electric 
propulsion subsystem may switch to flight 
proven BPT-4000 or XIPS engines at a penalty 
of only five months of additional flight time to 
Saturn. This would put the total mission dura- 
tion at 13.3 years. This increase in flight time 
reduces the Saturn approach v-infinity and 
therefore the size of SOI. The fuel savings 
with the smaller SOI makes up for lower 
performance of these SEP stages relative to the 
Baseline design. 

Although this table only shows cases in 
2020 for which analyses were performed, 
additional cases would certainly exist in the 
other launch years 


5.2.2 Chemical Fallback Options 

Table 5.2-2 shows a set of chemical trajec- 
tories in the 2018—2022 launch years that 
deliver the full mass for the orbiter and both in 
situ elements. However, for these trajectories 
to deliver both in situ elements, both must be 





delivered at the first Titan flyby, arriving three 
days apart. This scenario saves ~100 m/s of 
mission AV. This reduction in AV combined 
with elimination of the 778 kg margined dry 
mass of the SEP stage enables the chemical 
trajectories to carry the full 790 kg needed for 
both the montgolfiere and the lander. The 
chemical fuel load for these trajectories does 
not exceed the Baseline design and thus could 
be accommodated without modification of the 
baseline propellant tank design. 

For these chemical propulsion missions, the 
flight time to Saturn would be up to 10.5 years 
for a 2020 launch. This would require a reduc- 
tion of the Circular Orbit Phase from 
20 months to 16 months in order to keep the 
total mission duration less than 14 years 
(based on stated design life of the RPS). This 
16-month Circular Orbit Phase would be 
sufficient to provide the observations neces- 
sary to meet the mission Level | science re- 
quirements. 

Shorter flight times would be available with 
Jupiter gravity-assist trajectories similar to that 
employed by Cassini-Huygens in 1997. How- 
ever, Jupiter flybys are only available every 
~19 years. For TSSM, launch opportunities 
that could take advantage of Jupiter gravity 
assists are in 2015-2017 and 2034-2036. 

It should be noted that these chemical tra- 
jectories represent the maximum in the 
mass/flight time curves as in Figure 5.1-1. 
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These chemical trajectories are less robust to 
mass growth on an Atlas V 551 than the SEP 
designs. However, they do provide an excel- 
lent fallback option to the SEP trajectory that 
preserves the full complement of in situ ele- 
ments. 
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6.0 STUDY TEAM MEMBERS AND ROLES 
6.1 Team Overview 


Artist’s rendering 





The study was conducted by two sub-teams 
with US and European membership _ that 
worked as a seamless integrated unit to form a 
focused Titan Saturn System Mission (Figure 
6.1-1). 

The NASA/ESA-chartered Joint Science 
Definition Team (JSDT) focused on the sci- 
ence aspects, while the US and European 
Engineering Teams focused on the technical 
and programmatic aspects of the collaborative 
NASA/ESA mission concept. There was con- 
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tinuous interaction between the two teams 
throughout the study ensuring that the science 
goals and objectives were maximized within 
technical and programmatic constraints. A 
listing of the team members, their affiliations 
and their areas of expertise are given in Table 
6.1-1 and Table 6.1-2. 

The JSDT held eight face-to-face meetings 
and one teleconference. The JSDT invited 
specific individuals to present at the meetings 
to ensure a broad input on the science objec- 
tives, potential remote sensing and in situ 
investigational methods, and measurement 
requirements. Instrument sub-groups were 
formed to define measurement capabilities that 
respond to measurement requirements and to 
define and quantify the planning payload. 
Mission architecture and design, system engi- 
neering, operations analysis and spacecraft 
members participated in each of the JSDTs to 
jointly resolve trades and develop operational 
strategies and scenarios to form a mission 
responsive to the science requirements. 


6.2 Jet Propulsion Laboratory Role 

JPL provided study leadership, task man- 
agement, requirements definition, system 
engineering, and mission system design (flight 
and ground). JPL also performed the project 
scientist role and participated in the JSDT. 
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Figure 6.1-1. NASA/ESA diaadielly diverse team operates as a seamless integrated unit 
incorporating lessons learned from the Cassini-Huygens model. 
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Table 6.1-1. Joint science definition team. 
Member Affiliation Expertise 


Instituto de Astrofisica de Andalucia, Atmospheres, Exospheres, Exoplanets 
Granada 


Sandloe pane PL Planetary Science 
NASA Rosy Loess Study Scientist 


fRosalyLopes Geology 


Dennis Matson— PL Planetary Science 
NASA Study Scientist 


Athena Coustenis— Observatoire de Paris-Meudon, France Atmospheres 
European Lead Scientist 


Table 6.1-2. NASA technical and management team. 
Member Affiliation Role 


JPL 
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Member Affiliation Role 


Planetary Protection 
Valerie Thomas 
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Member Affiliation Role 


Systems Engineering 
Technical Editing 





6.3 University of Arizona Role 
The University of Arizona performed the 


role as JSDT co-Lead and participated on the 
JSDT. 


6.4 Johns Hopkins University-Applied Physics 
Laboratory Role 

APL participated in the JSDT and mission 
system engineering. APL implemented the lead 
roles for Requirements analysis, Project Risk 
Assessment, Payload System Engineering, in 
situ accommodation, Project System Integra- 
tion and Test and Phase E lessons learned. APL 
also provided independent assessment of the 
design concepts. 


6.5 National Aeronautics and Space 
Administration Role 

NASA sponsored the Outer Planet Flagship 
Mission (OPFM) studies, provided direction 
and carried out interim reviews. NASA also 
conducted an independent Science, Technical, 
Management and Cost review of the TSSM 
study concept. 


6.6 European Space Agency Role 

ESA sponsored the Outer Planet portion of 
Cosmic Vision activities in partnership with 
the NASA sponsored OPFM studies. Jean- 
Pierre Lebreton, ESA-ESTEC (European 
Space Research and Technology Centre), 
participated as co-Chair of the TSSM JSDT. 
Many ESA member state scientists from across 
Europe participated on the JSDT as indicated 


in Table 6.1-1. They contributed to all aspects 
related to the in situ elements as well as the 
overall mission definition. Christian Erd led 
the ESA-ESTEC conceptual design of the in 
situ mission and its elements. ESA-ESOC 
(European Space Operations Centre) provided 
mission analysis for Entry, Descent and Land- 
ing and Entry, Descent and Inflation for the 
lake lander and montgolfiere respectively. He 
and his team worked as integrated members of 
the joint study team to develop a well inte- 
grated NASA/ESA collaborative mission. 


6.7 Centre National d’Etudes Spatiales Role 

CNES provided the balloon envelope and 
deployment system design for the ESA- 
ESTEC montgolfiere conceptual design. Jean- 
Marc Charbonnier led the CNES team and 
worked closely with ESA and JPL aerial vehi- 
cle experts to establish a common approach for 
the TSSM montgolfiere concept. CNES pro- 
vided a substantial financial and technical 
commitment for the development of relevant 
balloon technologies and the project’s flight 
unit (see letter of support from CNES, Appen- 
dix M). 


6.8 NASA Glenn Role 


NASA Glenn supported the evaluation of 
Solar Electric Propulsion (SEP) options during 
the mission architectural assessment phase and 
provided input for SEP stage design. NASA 
Glenn personnel also provided technical in- 
formation for integration of ASRGs into the 
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orbiter conceptual design (see letter of support 
from NASA Glenn, Appendix M). 


6.9 APL-JPL Outer Planets Steering Group 


The Study Team interacted with and was 


advised by a steering group consisting of the 
following people: 


Chris Jones: JPL, Director for Solar System 
Exploration Co-Chair 

John Sommerer: APL, Space Department 
Head Co-Chair 

John Casani: JPL, Special Assistant to the 
Director 

Andy Cheng: APL, Chief Scientists, Space 
Department 

Jim Cutts: JPL, Program Manager, Outer 
Planet Flagship Mission Studies 

Walt Faulconer: APL, Civilian Space Busi- 
ness Area Executive 

Rick Grammier: JPL, Deputy Director for 
Solar System Exploration 

Torrence Johnson: JPL, Chief Scientist, 
Solar System Exploration Directorate 

Ted Mueller: APL, Civilian Space Program 
Area Manager 

Cheryl Reed: APL, Civilian Space Program 
Development Manager 


6.10 Study Results Review Process 


Elements of this concept study report have 


been reviewed extensively by independent sets 
of discipline specialists and by APL/JPL man- 
agement as follows: 


1. The team has gained the support of the 
NASA PPO for the PP approach con- 
cept (Conley 2008). 


2. The Science Goals and Objectives were 
subjected to a review at various science 
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meetings by independent planetary sci- 
entists. 


The Science Goals and Objectives and 
the mission concept were presented at 
the Outer Planets Assessment Group 
(OPAG) meeting in April 2008. 


The mission concept and approach was 
subjected to two NASA HQ interim re- 
views in April and June of 2008. 


Subsystems were subjected to focused 
internal reviews by JPL and APL per- 
sonnel for technical validity, including 
detailed comparison and _ contrasting 
with other flight proven subsystems. 


The mission concept, measurement re- 
quirements, planning payload, science 
operational scenario, and overall ap- 
proach was presented to the broad sci- 
ence and technical community through 
the conduct of an Instrument Workshop 
in June of 2008 and various confer- 
ences, symposiums, and workshops to 
communicate results and solicit external 
feedback. 


The mission implementation has been 
reviewed by technical, management, 
and cost review boards and line man- 
agement organizations internal to JPL 
and APL. This resulted in a very thor- 
ough assessment of study results that 
produced 460 review item discrepancies 
(RIDs), all of which have been re- 
sponded to in finalizing the TSSM 
study report. 


Finally, the overall concept study report 


was reviewed by both JPL and APL 


management prior to submission to 
NASA for independent review. 
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A. ACRONYMS AND ABBREVIATIONS CDR 
ACE Attitude Control Engineer CE 
ACS Attitude Control Subsystem; CEP 

also Attitude Control System CEPCU 
ACT Applied Coherent Technology 

[Corporation] | CER 
A/D Analog-to-Digital CEV 
AD Attitude Determination | CEDP 
AO Announcement of Opportunity CG 
APL Applied Physics Laboratory CIMS 
APML Approved Parts and Materials 

ms CIRS 
ARC Ames Research Center CM 
ARTG Advanced Radioisotope 

Thermoelectric Generator Ne 
ASAT ds dik System Analysis CNES 
ASI Italian Space Agency CNSA 
ASI/MET Atmospheric Structure 

Instrument/Meteorological CoM 

agence CONTOUR 
ASIC Application-Specific Integrated 

Circuit COPV 
ASRG Advanced Stirling Radioisotope 

Generator COSPAR 
ATLO Assembly, Test and Launch COTS 

Operations Cp 
BB Breadboard CPHP 
BIS Balloon Imaging Spectrometer CPT 
BoE Basis of Estimate CRISM 
BOL Beginning of Life 
BOM Beginning of Mission CRS 
BTM Balloon Targeting Maneuver CSA 
BU Backup CSC 
BWG Beam Waveguide CSM 
C&DH Command and Data Handling CIM 
C&T Command and Telemetry CTX 
CADRe Cost Analysis Data CV 

Requirements CY 
CAPS Cassini Plasm Spectrometer D/H 
CBE Current Best Estimate DC 
CC Custom Card DCIU 
CCSDS Consultative Committee for 

Space Data Systems DDOR 
CDA Cosmic Dust Analyzer 
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Critical Design Review 
Compute Element 
Critical Event Planner 


Compute Element Power 
Converter Unit 


Cost Estimating Relationship 
Crew Exploration Vehicle 
CCSDS File Delivery Protocol 
Center of Gravity 


Cassini Information 
Management System 


Cassini Infrared Spectrometer 
Configuration Management 


Capability Maturity Model 
Integration 


Centre National d'Etudes 
Spatiales 


China National Space 
Administration 


Center of Mass 
Comet Nucleus Tour 


Composite Overwrapped 
Pressure Vessels 


Committee on Space Research 
Commercial Off-the-Self 
Center of Pressure 

Capillary Pumped Heat Pipe 
Commercially Pure Titanium 


Compact Reconnaissance 
Imaging Spectrometer for Mars 


Cost Risk Subfactors 
Canadian Space Agency 
Computer Software Component 
Cassini Solstice Mission 
Contract Technical Manager 
Context Imager 

Cosmic Vision 

Calendar Year 
Deuterium/Hydrogen 

Direct Current 

Digital Control and Interface 
Unit 

Delta-Differential One-way 
Range 
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DHMR 
DISR 


DLR 
DMOM 


DoD 
DOD 
DOE 
DoF 
DPA 
DPMR 


DPP 
DPSER 


DPU 
DSA 
DSM 
DSMS 
DSN 
DTE 
DTM 
E/PO 
E/Q 
EACs 
EAR 


ECU 
EDD 


EDI 

EDL 
EDR 
EEE 


EEIS 
EELV 


EIS 


EM 
EMC 
EMI 
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Dry Heat Microbial Reduction 


Descent Imager/Spectral 
Radiometer 


German Aerospace Center 


Deputy Mission Operations 
Manager 


Department of Defense 
Depth of Discharge 
Department of Energy 
Degree-of-Freedom 
Destructive Physical Analysis 


Deputy Project Manager for 
Radiation 


Design Principles and Practices 


Deputy Project System 
Engineer for Radiation 


Data Processing Unit 

DSMS Service Agreement 
Deep Space Maneuver 

Deep Space Mission System 
Deep Space Network 

Direct to Earth 

Developmental Test Model 
Education and Public Outreach 
Mass/charge 

Estimates at Completion 


Export Administration 
Regulation 


Electronics Control Units 


Entry, Descent, and 
Deployment 


Entry, Descent, and Inflation 
Entry, Descent, and Landing 
Experiment Data Records 


Electrical, Electronic, and 
Electromechanical 


End-to-End Information System 


Evolved Expandable Launch 
Vehicle 


Environmental Impact 
Statement 


Engineering Model 
Electromagnetic Compatibility 
Electromagnetic Interference 
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ENA 
EOM 
EPA 


EPINS 


EPS 
EPSA 
ERD 


ESA 
ESMD 


ESOC 


ESTEC 


EU 

EUV 
EVEE 
EVEEGA 


EVM 
F&P 
FC 
FCD 
FDU 
FEM 
FET 
FIPS 


FIR 
FMEA 


FMECA 


FO 
FOV 
FPGA 


FPP 
FRISK 
FSM 
FSTB 
FSW 
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Energetic Neutral Atoms 

End of Mission 
Environmental Protection 
Agency 

Electronic Parts Information 
System 

Electrical Power System 
Electrical Part Stress Analysis 


Environmental Requirements 
Document 


European Space Agency 


Exploration Systems Mission 
Directorate 


European Space Operations 
Centre 


European Space Research and 
Technology Centre 


European Union 
Extreme Ultraviolet 
Earth- V enus-Earth-Earth 


Earth-Venus-Earth-Earth 
Gravity Assist 


Earned Value Management 
Fields and Particles 

Flight Controller 

Flow Control Device 

Fault Detection Unit 

Finite Element Model 
Field Effect Transistor 


Fast Imaging Plasma 
Spectrometer 


Far Infrared 


Failure Modes and Effects 
Analysis 

Failure Modes, Effects and 
Criticality Analysis 
Foldout 

Field of View 


Field Programmable Gate 
Array 


Flight Project Practices 
Formal Risk [Analysis] 
Flight System Manager 
Flight System Testbed 
Flight Software 
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FSWTB 
FT 

FTE 
FTIR 
FTS 


FY 
GBCO 


G&C 
GCM 
GCMS 


GDE 
GDS 
GNC 


GOTS 
GPHS 
GSE 
GSFC 
H/W 
HF 
HGA 
HiRIS 


HiRISE 
HPCU 


HQA 
HR 
HRCR 


HST 
HVDC 
HVEA 


HVPA 
T&T 
1/O 
IAU 


IC 
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Flight Software Testbed 
Flight Time 

Full Time Equivalent 
Fourier Transform Infrared 


Fourier Transform 
Spectrometer 


Fiscal Year 


Gadolinium Bartum Copper 
Oxide 


Guidance and Control 
Global Circulation Model 


Gas Chromatograph Mass 
Spectrometer 


Gimbal Drive Electronics 
Ground Data System 


Guidance, Navigation and 
Control 


Government Off-the-Shelf 
General Purpose Heat Source 
Ground Support Equipment 
Goddard Space Flight Center 
Hardware 

High Frequency 

High Gain Antenna 


High-Resolution Imager and 
Spectrometer 


High-Resolution Imaging 
Science Experiment 
Housekeeping Power Converter 
Unit 

Hardware Quality Assurance 
High Resolution 


Hardware Requirements 
Certification Review 


Hubble Space Telescope 
High-Voltage Down-Converter 


High Voltage Electronics 
Assembly 


High-Voltage Power Assembly 
Integration and Test 
Input/Output 


International Astronomical 
Union 


Internal Charging 
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ICC 
ICD 
ICDR 


ICE 
IDS 
[FOV 
IKI 


IMC 
IMS 
IMU 
INMS 
INSRP 


IO 
IONet 


IPS 
IR 
IRIS 


IRO 


IRS 
IRU 
ISE 
ISI 
ISO 


Isp 
ISS 
ITAR 
ITC 
IV&V 
TAXA 


JDST 
JEDI 


JGA 
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Instrument Command Channel 
Interface Control Documents 


Instrument Concept Design 
Reviews 


Independent Cost Estimate 
Interdisciplinary Scientists 
Instantaneous Field-of- View 


Russian Space Research 
Institute 


Image Motion Compensation 
Ion Mass Spectrometer 

Inertial Measurement Unit 

Ion Neutral Mass Spectrometer 


Interagency Nuclear Safety 
Review Panel 


Instrument Operations 


Internet [Protocol] Operational 
Network 


Ion Propulsion System 
Infrared 


Infrared Interferometer 
Spectrometer 


Indian Space Research 
Organization 


Infrared Spectrometer 
Inertial Reference Unit 
In Situ Element 
Integral Systems Inc. 


International Standards 
Organization; a/so Infrared 
Space Observatory 


Specific Impulse 
Imaging Science Subsystem 


International Traffic in Arms 
Regulations 


Integration and Test 
Complexity 


Independent Verification and 
Validation 


Japanese Aerospace 
Exploration Agency 


Joint Science Definition Team 


Juno Energetic-Particle 
Detector Instrument 


Jupiter Gravity Assist 
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JHU-APL 


JPL 
JSDT 
JSO 
JURAP 


KDP 
KM 
KSC 

LA 

LAE 
LEF 
LEMMS 


LGA 
LL 
LMSS 


LORRI 


LR 
LSA 
LST 
LTM 
LV 
LVA 
LVC 
LVDS 


MA 
MAG 
MAM 
MAPP 


MARCI 


MARSIS 


MBTOF 


MCP 
MCR 
MCS 
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Johns Hopkins University 
Applied Physics Laboratory 


Jet Propulsion Laboratory 
Joint Science Definition Team 
Jupiter System Observer 


Joint Users Review Allocation 
Planning 


Key Decision Point 
Knowledge Management 
Kennedy Space Center 
Launch Approval 

Launch Approval Engineering 
Linear Electric Field 


Low Energy Magnetospheric 
Measurement System 


Low Gain Antenna 
Lessons Learned 


Lockheed Martin Space 
Systems [Company] 


Long Range Reconnaissance 
Imager 


Low Resolution 

Lighting Suppression Assembly 
Local Solar Time 

Landing Targeting Maneuver 
Launch Vehicle 

Launch Vehicle Adapter 
Launch Vehicle Contingency 
Low Voltage Differential 
Signaling 

Mission Assurance 
Magnetometer 

Mission Assurance Manager 


Magnetometer and Plasma 
Package 


Mars Color Imager 


Mars Advanced Radar for 
Subsurface and Ionosphere 
Sounding 


Multiple Bounce Time-of- 
Flight 


Micro-channel Plate 
Mission Concept Review 
Mars Climate Sounder 


MDR 
MEL 
MER 
MESSENGER 


MEV 
MGA 
MGS 
MGSS 


MI 
MIMI 


MIMU 


MIPF 


MIR 
MIRO 


MIT 
MLI 
MLS 
MMR 
MMRTG 


MO&GDS 


MOA 
MOC 
MOI 
MOM 
MOPS 
MOS 
MOST 


MOU 
MRB 
MRD 


MREU 


MRO 
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Mission Definition Review 
Mass Equipment List 
Mars Exploration Rover 


Mercury Surface, Space 
Environment, Geochemistry, 
and Ranging 


Maximum Expected Value 
Medium Gain Antenna 
Mars Global Surveyor 


Multi-mission Ground Support 
System 


Microscopic Imager 


Magnetospheric Imaging 
Instrument 


Magnetospheric Imaging 
Instrument 


Multi-mission Image 
Processing Facility 


Mid Infrared 


Microwave Instrument for the 
Rosetta Orbiter 


Minimum Impulse Thruster 
Multilayer Insulation 
Microwave Limb Sounder 
Monthly Management Review 


Multimission Radioisotope 
Thermoelectric Generator 


Mission Operations and Ground 
Data Systems 


Memorandum of Agreement 
Mars Observer Camera 
Mercury Orbit Insertion 
Mission Operations Manager 
Mission Operations 

Mission Operations System 


Microvariability and Oscillation 
of Stars 


Memorandum of Understanding 
Materials Review Board 


Mission Requirements 
Document 

MSAP Remote Engineering 
Unit 

Mars Reconnaissance Orbiter 
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MSAP 


MSGR 
MSIA 


MSL 

MSS 

MST 
MSTB 
MTIF 
NAFCOM 
NAIF 


NASA 


NEAR 


NEOS Sat 


NEPA 


NEXT 


NH 
NHOPS 


NICM 
NIR 
NMO 
NPG 


NPR 


NSC 
NSPAR 


NSTAR 


OD 


ODM 
OPAG 


OPFM 
ORS 
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Multimission System 
Architecture Platform 


MESSENGER 


MSAP System Interface 
Assembly 


Mars Science Laboratory 
Mission Support & Services 
Mission Scenario Test 
Mission System Testbed 
MSAP Telecom Interface 
NASA/Air Force Cost Model 


Navigation Ancillary 
Information Facility 


National Aeronautics Space 
Administration 


Near Earth Asteroid 
Rendezvous 


Near Earth Object Surveillance 
Satellite 


National Environmental Policy 
Act 


NASA’s Evolutionary Xenon 
Thruster 


New Horizons 


New Horizons Hardware-in- 
the-Loop Simulator 


NASA Instrument Cost Model 
Near Infrared 
NASA Management Office 


NASA Procedures and 
Guidelines 


NASA Procedural 
Requirements 


National Security Council 


Non-Standard Parts Approval 
Request 


NASA Solar Electric 
Propulsion Technology 
Application Readiness 


Orbit Determination 
Orbiter Deflection Maneuver 


Outer Planets Assessment 
Group 


Outer Planet Flagship Mission 
Optical Remote Sensing 
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OSTP 


OTM 
P/L 
PA 
PAB 
PD 
PDR 
PDS 
PDU 
PEL 
PEPE 


PEPSSI 


PET 
PF/R 
PFM 
PFS 
PHSF 


PI 
PIND 
PIP 
PM 
PMA 


PMS 
PMSR 


POM 
POP 
PP 
PPF 
PPI 
PPO 
PPU 
PRM 
PRS 
PRT 
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Operational Readiness Test 
Outer Solar System 


Office of Science and 
Technology Policy 


Orbit Trim Maneuvers 
Payload 

Power Assembly 

Project Advisory Board 
Presidential Directive 
Preliminary Design Review 
Planetary Data System 
Power Distribution Unit 
Power Equipment List 


Plasma Experiment for 
Planetary Exploration 


Pluto Energetic Particle 
Spectrometer Sciences 
Investigation 


Proton/Electron Telescope 
Problem/Failure Reports 
Proto-Flight Models 

Planetary Fourier Spectrometer 
Payload Hazardous Servicing 
Facility 

Principal Investigator 

Particle Impact Noise Detection 
Project Information Package 
Project Manager 


Pressure Management 
Assembly 


Polymer Mass Spectrometer 


Preliminary Mission System 
Review 


Payload Operations Manager 
Program Operating Plan 
Planetary Protection 

Payload Processing Facility 
Particle and Plasma Instrument 
Planetary Protection Office 
Power Processing Unit 
Periapsis Raise Maneuver 
Problem Reporting System 


Platinum Resistor 
Thermometers 
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PS 
PSC 
PSCG 


PSE 
PSLA 


PSO 
PSP 
PSRD 


PSSG 
PWM 


RADAR 


RadE 


RadPSM 


ROD 
ROM 


ROSINA 


RPS 


RPWS 


RS 


RSA 


RSB 
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Project Scientist 
Polar Stratospheric Cloud 


Project Science Coordination 
Group 


Project Systems Engineer 


Project Support Level 
Agreement 


Primary Science Orbit 
Primary Science Phase 


Project System Requirements 
Document 


Project Science Steering Group 
Pulse Width Modulated 

Radio Detection and Ranging 
Radiation Environment 


Radiation Parts, Sensors, and 
Materials 


Responsibility Assignment 
Matrix 


Resource Allocation Review 
Board 


Reaction Control System 


Realtime Development 
Environment 


Required Design Factor 


Radioisotope Electric 
Propulsion 


Radio Science Experiment 
Radio Frequency 
Requests for Actions 
Residual Gas Analysis 
Radioisotope Heater Unit 


Radiation Lot Acceptance 
Testing 


Record of Decision 
Rough Order-of-Magnitude 


Rosetta Orbiter Spectrometer 
for Ion and Neutral Analysis 


Radioisotope Power System 
Radio and Plasma Wave 


Radio Science; also Remote 
Sensing 


Radio Science and 
Accelerometer 


Remote Serial Bus 


RSS 
RTG 


RTOF 
RWA 

RY 

S&M 

S/C 
SAMPEX 


SAR 
SATRAD 


SCO 
SDC 
SDRAM 


SDT 
SEE 
SEEA 
SEP 
SEQADAPT 
SEQGEN 
SER 
SFC 
SHARAD 
SIR 
SIRU 
SIU 

SLT 
SMA 
SMC 
SMD 
SMS 
SNR 
SOC 
SOHO 


SOI 
SP 
SPF 
SPICE 
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Radio Science Subsystem 


Radioisotope Thermoelectric 
Generator 


Reflection Time of Flight 
Reaction Wheel Assembly 
Real Year 

Structures and Mechanisms 
Spacecraft 


Solar, Anomalous, 
Magnetospheric Particle 
Explorer 


Safety Analysis Report 
Saturn Radiation 
Science 

Spacecraft Operations 
Student Dust Counter 


Synchronous Dynamic Random 
Access Memory 


Science Definition Team 
Single-Event Effects 

Single Event Effects Analysis 
Solar Electric Propulsion 
Sequence Adaptor 

Sequence Generation 

Safety Evaluation Report 
Spacecraft Flight Computer 
Shallow (subsurface) Radar 
System Integration Review 
Space Inertial Reference Unit 
SEP Interface Unit 

Saturn Local Time 

Safety and Mission Assurance 
System Memory Card 
Science Mission Directorate 
Sub-Millimeter Sounder 
Signal-to-Noise Ratio 
Science Operations Center 


Solar and Heliospheric 
Observatory 


Saturn Orbit Insertion 
Science Planning 
Single-Point Failure 


Spacecraft, Planet, Instrument, 
C-matrix, Events 
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SPP 
SOA 


SRAM 
SRU 

SS 

SSA 

SSE 

SSR 

STS 
STATESIM 
STEREO 


STM 
SWAP 


SWAS 


SWRI 
SWS 


T&C 
TAA 


TCM 


TDC 
TE 
TEEP 


TEMPEST 
TES 


TGA 
TID 
TiPEx 
TiPI 
TiPRA 


TIRS 
TLCA 
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Surface Properties Package 


Subcontractor's Quality 
Assurance 


Static Random Access Memory 
Stellar Reference Unit 
Subsystem 

Sun Sensor Assemblies 

Solar System Exploration 

Solid State Recorder 

Space Technology 5 

State Simulator 


Solar Terrestrial Relations 
Observatory 


Systems Trade Model 


Solar Winds and Plasma 
(spectrometer) 


Sub-millimeter Wave 
Astronomy Satellite 


Southwest Research Institute 


Short-Wavelength 
Spectrometer 


Telemetry and Command 


Technical Assistance 
Agreement 


Trajectory Correction 
Maneuvers 


Time to Digital Converter 
Titan Explorer 


Titan Electronic Environment 
Package 


Titan Exploration and Mapping 
Plus Enceladus and Saturn Tour 


Thermal Emission 
Spectrometer 


Thruster-Gimbal Assemblies 
Total Ionizing Dose 

Titan Prebiotic Explorer 
Titan Probe Imager 


Titan Penetrating Radar and 
Altimeter 


Thermal IR Spectrometer 


Titan Lander Chemical 
Analyzer 
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TMC 


TMCA 


TO 
TOES 


TOF 
TOI 
TRL 
TRS 
TSSM 


TTL 
TVC 
TWTA 


UART 


UHF 
ULO 
USO 
UST 
UV 
UVIS 


V 
V&V 
VEEGA 


VEGA 
VIMS 


VISTA-B 


WBS 
WCA 
WSTB 
XFC 
XFS 
XIPS 
YBCO 
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Technical, Management and 
Cost 


Titan Montgolfiere Chemical 
Analyzer 


Titan Orbiter 


Titan Organic Exploration 
Study 


Time of Flight 

Titan Orbit Insertion 

Test Readiness Level 
Titan Radar Sounder 

Titan and Saturn System 
Mission 

Transistor Transistor Logic 
Thrust Vector Control 


Traveling Wave Tube 
Amplifier 


Universal Asynchronous 
Receiver/Transmitter 


Ultra High Frequency 

Uplink Operations 
Ultra-Stable Oscillator 
Universal Space Transponders 
Ultraviolet 

Ultraviolet Imaging 
Spectrograph 

Voltage 

Verification and Validation 


Venus-Earth-Earth Gravity 
Assist 


Venus-Earth Gravity Assist 


Visual and Infrared Mapping 
Spectrometer 


Visual Imaging System Titan 
for Balloon 


Work Breakdown Structure 
Worst Case Analysis 
Workstation Testbed 

Xenon Flow Control 

Xenon Feed System 
Xenon-lon Propulsion 
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C. TELECOMMUNICATIONS LINK ANALYSIS 


C.1 Introduction 

This appendix contains the performance es- 
timates for the TSSM_ telecommunication 
links. The telecommunications subsystem 1s 
described in §4.4. The following paragraphs 
detail the assumptions that went into the link 
analysis, aS well as presenting results of the 
analysis with charts and link design control 
tables where appropriate. 


C.2 Requirements 
The link shall provide for Command, Te- 

lemetry, and Radiometric Navigation: 

Radiometric Navigation Performance 

1. Doppler: < 0.1 mm/sec in 60 sec 

2. Ranging: 4m in 10 min 

3. ADOR (VLBI): 0.12 ns 

Command Performance at BER < 1E-5 

1. Minimum rate: 7.8 bps 

2. Maximumrate: 2000 bps 

Engineering & Science Telemetry Performance BER 

< 1E-6 

1. Minimum rate: 

2. Maximum rate: 


10 bps 

~140 kbps at SOI +6 mo 
Key Functions 

1. Initial Acquisition 

2. Safemode Telecom & Command 
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3. Critical Event Data & Monitoring 
4. Single fault immunity 
5. Communications relay for in situ elements 


C.3 Telecommunications Subsystem Overview 

The maximum range is 10.1 AU for the Ti- 
tan science phase. 

In order to minimize transmit circuit losses, 
the telecom hardware is mounted on the back 
of the HGA which reduces the loss between 
the output of the high-power amplifiers and the 
4m, X/Ka-band HGA. 

Flight system downlink communication is 
primarily via Ka-band, with X-band used for 
all uplink commanding, inner cruise and 
safemode communication. Dual string, cross- 
strapped USTs with 25 W X-band TWTAs and 
35 W Ka-band TWTAs provide X-up/X-down, 
Ka-up/Ka-down and X-up/Ka-down for com- 
manding, data return, navigation and radio 
science. The Ka-band link can only be oper- 
ated with the HGA, but the X-band link can be 
operated with the HGA, MGA, or either LGA. 
Data rates achievable for the inner cruise 
portion of the trajectory using the MGA and 
LGA are shown in Figure C.3-1. 

The high rate links are designed to commu- 
nicate to DSN 34 m BWG antennas. Link 
performance for cruise and Saturn system tour 
does not constrain the design. The MGA link 
example is for safe modes during the Titan 
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Figure C.3-1. TSSM Inner Cruise Data Rates 
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science phase to a 34 m array. The MGA 
13 deg 2 angle is larger than the Titan SPE 
angle of ~7°. The 10 bps rate shows excess 
margin above the required 3 dB design margin. 


C.4 Assumptions 

Table C.4-1 lists mission and telecom pa- 
rameters used in the link analyses presented in 
this Appendix. 


Table C.4-1. Telecom link analysis assumptions. 
X-Band 
Parameter Value 
Maximum S/C 10.5 
Distance (AU) 


20,000 


Ka-Band 
Value 


Ka-Band | Sueur | X-Band 
Value Parameter Value 
10.5 S/C Transmitting 25 
Power (Watts) 
Downlink 
Modulation 
Format Name(s) 


oO 
ol 


800 PCM/PSK/PM | PCM/PSK/PM 


0.94 - 1.5 Downlink 8.425 32.05 
Frequency Band 


(GHz) 


S/C Downlink 
Telemetry Mod 
Index (Rad) 

S/C Downlink 
Ranging Mod 
Index (Rad) 

S/C HGA 
Transmit Gain 
(dBi) / Loss (dB) 


— 
— 


— 


0.7 -1.3 


oO 


Uplink Frequency 7.17 34.33 
Band (GHz) 


DSS-25, 67.0 DSS-25, 79.5 48.4/1.0 60.7/1.0 


Uplink Transmit 
Antenna Gain 
(dBi) 


S/C HGA Receive 
Gain (dBi) / Loss 
(dB) 


47.0/2.2 61.3/2.5 S/C MGA 
Transmit Gain 


(dBi) / Loss (dB) 


22.0/2.0 


S/C MGA 
Receive Gain 
(dBi) / Loss (dB) 


21.5/2.5 S/C LGA 
Transmit Gain 


(dBi) / Loss (dB) 


9.0/2.0 


S/C LGA Receive 
Gain (dBi) / Loss 
(dB) 


8.7/2.5 Downlink Receive 
Antenna Gain 


(dBi) 


DSS-25, 68.4 DSS-25, 79.0 


| 


50,000 - 200,000 





Telecommand 2000/7.8 10 - 1000 


Data Rates (b/s) 


Telecommand Bit 1.00E-05 
Error-Rate 

S/C Receiver 
Noise 


Telemetry & 






Science Data 
Rates (b/s) 


Telemetry Coding Turbo 1/3 Turbo 1/6 
(Name) 


Telemetry Frame | 1784 and 8920 8920 


Length 

Frame Error Rate 1.00E-04 1.00E-04 
Required Ranging 10 10 
Accuracy (m) 


Subject to NASA/ESA approval. 
C-2 





aN 
© 
© 


500 


Temperature (K) 





S/C Receiver 
Bandwidth (Hz) 


Turnaround 
Ranging (Y/N) 


NO 
© 


2 


0 
Y 


|} 


FINAL REPORT 


daadddN 


Titan Saturn System Missio 


C.5 Link Design Control Tables 

The link Design Control Tables (DCT) 
were derived from the telecom concept and 
design assumptions. Because the detailed 
design has not yet been determined, some 
parameters, such as circuit losses, were as- 
sumed based on actual designs from previous 
projects. In this case, parameter assumptions 
were derived from the MRO Telecom design, 
which has a very similar design concept, 
configuration and operations scenario. 

DSN performance parameters were de- 
rived from the DSN Telecommunications 
Link Design handbook (DSN 810-005, Rev. 
E) which have been programmed into the 
Excel based link budget design tool v5.2a 
maintained by JPL’s Flight Communications 
Systems section. 


Nominal Ka band Science Return DCT 

Table C.5-1 shows the link performance 
for the nominal science return link for the 
Saturn/Titan tour phase of the mission. At 
worst case distance ~10 AU, the 34m BWG 
subnet will be capable of supporting links at 
140 kbps with 3 dB of margin. The data rate 
performance will increase as the distance 
between Saturn and Earth decreases. 


Sun Safe Orientation DCT 

In the event of the safing of the TSSM 
spacecraft, the attitude control subsystem will 
use HGA mounted sun trackers to orient the 
MGA toward the sun. Table C.5-2 shows the 
MGA will provide sufficient link margin to 
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Support 20 bps at X-band to a pair of ar- 
rayed 34 m antennas. 


Uplink Command Performance DCT 

Table C.5-3 shows upwards of 13 dB of 
performance margin for an uplink data rate 
of 2000 bps from a 34 m BWG at X-band. 


SO! Orientation—LGA Carrier Only 

Table C.5-4 shows a 70 m or equivalent 
aperture in combination with the open loop 
radio science receivers will be necessary to 
track the spacecraft during the SOI burn. It 
is assumed that similar to Cassini, the 
TSSM project will track the spacecraft 
during the SOI burn using the RSRs. In 
2004 the RSRs were used to track the 
signal from Cassini down to 3.5 dB/Hz. A 
70 m or equivalent will provide ~9 dB/Hz 
CNR for the SOI burn via the LGA. 


In Situ Links 

The TSSM in situ relay links were mod- 
eled using information provided by ESA for 
their telecom systems. The montgolfiere 
includes a 25 W X-band transmitter using a 
0.5 m steerable high gain antenna. The 
lander has an 8 W transmitter, also in X- 
band, transmitting through a low gain omni 
antenna. Tables C.5-5 and C.5-6 present 
link analyses for the montgolfiere and the 
lander respectively, at their maximum 
ranges from the orbiter. The range for the in 
situ links varies significantly over time; 
Figure C.5-1 illustrates the data rate 
achievable over these links as a function of 
range. 
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Table C.5-1. 35 W Ka-band TWTA, 4m HGA, 34m DSN, Turbo 1/6, 0.7 mrad pointing. 


D. Hansen 


35.0 W TWTA 


Ka-Band HGA, 4 m antenna diameter, 0.04° off-point 
DSN 34 m station /Configuration: X/Ka, Diplex RCP 


Titan Downlink Design Control Table 


Goldstone/20 deg. elevation/90% CD Weather (Year Average) 


Hot body noise = 0 K 
2-way coherent 


Tlm channel/ (Turbo 1/6, 8920 bit frame)/ FER=10%-4 


Link Parameter 


Carrier Loop Bandwidth = 10.0 Hz 


Symbol Rate to the SDST= 840000 sps 


Data Bit Rate Before All Encoding= 140000 bps 


run date: 28-Aug-2008 
dct version v5.1d 


1.496E+09 Range, km 
10.0000 Range, AU 
1.39 OWLT, hrs 


SEP, deg 





Elev. Angle, deg 





TRANSMITTER PARAMETERS 
S/C RF Power Output 

Total Circuit Loss 

Antenna Gain (on boresight) 
Ant Pointing Loss 

EIRP (1+2+3+4) 

PATH PARAMETERS 

Space Loss 

Atmospheric Attn 


RECEIVER PARAMETERS 
DSN Antenna Gain 

Ant Pointing Loss 
Polarization Loss 


TOTAL POWER SUMMARY 
Total Revd Pwr (Pt) 
(5+6+7+8+9+10) 
Noise Spec Dens 
System Noise Temp 
Vacuum, zenith 
Elevation 
Sky 
Hot Body Noise 
Received Pt/No 
Received Pt/No - 2sigma 
CARRIER PERFORMANCE (actual) 
Tim Carrier Supp 
Rng Carrier Supp 
DOR Carrier Supp 
Received Pc/No (13+14+15+16) 
Carrier Loop Bandwidth, BI 
Phase Noise Variance 
Thermal Noise Contribution 
Transmitter Noise Contribution 
Solar Noise Contribution 
Loop SNR 
Required Carrier Loop SNR 
Carrier Loop SNR Margin 








SUBCARRIER PERFORMANCE (actual) 
SubCar. L. SNR 

Required Loop SNR 

SubCarrier Loop SNR Margin 


SYMBOL LOOP PERFORMANCE (actual) 
Sym. Loop SNR 

Required Loop SNR 

SubCarrier Loop SNR Margin 


TELEMETRY PERFORMANCE (actual) 
Tlm Data Supp 


Rng Data Supp 

DOR Data Supp 

Pd/No (39 +28 +29 +30) 
Data Rate 

Es/No 


Radio Loss 

SubCarrier Demod. Loss 
Symbol Sync. Loss 
Waveform Distortion Loss 
Decoder loss 


Output Eb/No 

Baseline Eb/No 

Eb/No margin 

39|Pt/No margin (for reference only) 
41|Sigma 

42|Margin - 2 sigma (on telemetry) 









































placeholder 





dB 3.64 
dB 0.74 
dB 
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0.0050 
0.0535 
0.0417 
0.1192 
0.2194 


0.0000 
0.0000 


0.0150 
0.0000 
0.0000 


0.2344 


0.0007 


0.2352 





0.9446 
0.0000 
0.0000 
1.1797 
0.0000 





1.1797 
0.0000 
1.1797 


0.0035 
0.0000 
0.0000 


0.0000 


0.3060 





Ka RF band 
32050 Freq, MHz 
35.0 Xmtr Pwr, W (EOL) 

















0.16 3 dB Beamwidth 
HGA S/C Antenna 
90 Weather % 
Year Average w Distribution Type 
Goldstone: 34mBWG, DSS25 Vv | 
n/a w LNA Selection 
X/Ka, Diplex RCP = w DSS Config 
G 
G 
T WAY 
G 
G 
G 
G 
TRUE TLM ON? 
0 deg v RNG MI? 
FALSE DOR ON? 
10.0 Carrier BI, Hz 
-20.0 Carrier Phase Noise 





Type 2. SuperCritically Damped w ed 





Residual Carrier, Direct Carrier 
U | Residual Carrier, Direct Carrier 








N/A SubCarr BI, mHz 
N/A SubCarr window f. 
50 Sym BI, mHz 

1 Sym window f. 

76.0 tlm MI, deg 

0.00 peak rng MI, deg 
140000 data bit rate, bps 
840000.00 ch symbol rate, bps 





Turbo 1/6, 8920 bit frar Y 


Coding 


FER=10*-4 BER at BVR output 
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Table C.5-2. 25 W X-band TWTA, MGA, 34 m array DSN, sun safing orientation. 


endoza TITAN ORB Downlink Design Control Table run date: 28-Aug-2008 
dct version v5.2a 


25.0 W TWTA 


X-Band TITAN MGA, 7.0° off-point 1.496E+09 Range, km 
DSN 34 m station / MASER /Configuration: X/Ka non-diplexed 10.0000 Range, AU 
Goldstone/20 deg. elevation/90% CD Weather (Year Average) 1.39 OWLT, hrs 
Hot body noise = 5 K 

1 way Carrier Loop Bandwidth = 0.5 Hz 
Block V receiver/residual carrier mode/TLM-21 Models Symbol Rate to the SDST= 40 sps 
Tlm channel/ (Turbo 1/2, 1784 bit frame)/ FER=10%-4 Data Bit Rate Before All Encoding= 20 bps Elev. Angle, deg 


Design xX RF band 
Link Parameter Value 8400 Freq, MHz 
TRANSMITTER PARAMETERS 
S/C RF Power Output 43.98 0.0136 25.0 Xmtr Pwr, W (BOL) 
Total Circuit Loss -2.00 0.0000 
Antenna Gain (on boresight) i 22.00 0.0000 Boresight Angle, deg 
Ant Pointing Loss -1.73 0.0000 TITAN _MGA S/C Antenna 

EIRP (1+2+3+4) 0.0136 
PATH PARAMETERS 
Space Loss -294.43 0.0000 
Atmospheric Attn -0.13 0.0000 90 _ Weather % 

Year Average w Distribution Type 


SEP, deg 








RECEIVER PARAMETERS 
DSN Antenna Gain i 0.0039 Goldstone: 34mBWG, DSS25 v 
Ant Pointing Loss 0.0000 MASER w LNA Selection 
Polarization Loss 0.0000 X/Ka non-diplexed w DSS Config 
Array Gain 


TOTAL POWER SUMMARY 
Total Revd Pwr (Pt) 0.0175 
(5+6+7+8+9+10) 
Noise Spec Dens 0.0033 
System Noise Temp 
Vacuum, zenith 
Elevation 
Sky 
Hot Body Noise 
Received Pt/No 0.0207 
Received Pt/No - 2sigma 
CARRIER PERFORMANCE (actual) 
Tim Carrier Supp 1.5136 
Rng Carrier Supp 0.0000 
DOR Carrier Supp 0.0000 
Received Pc/No (13+14+15+16) 1.5343 
Carrier Loop Bandwidth, BI : : 0.0000 
Phase Noise Variance 
Thermal Noise Contribution 
Transmitter Noise Contribution 
Solar Noise Contribution 
Loop SNR 1.5343 
Required Carrier Loop SNR 0.0000 
Carrier Loop SNR Margin 1.5343 


Q 


WAY 


QOQQOQOA40O® 





TRUE TLM ON? 
0 deg RNG MI? 
FALSE DOR ON? 











0.5 Carrier Bl, Hz 
-60.0 Carrier Phase Noise 
Type 2. SuperCritically Damped 
Type 2. SuperCritically Damped Y 
Residual Carrier, with Subcarrier 














Residual Carrier, with Subcarriel Y 




















SUBCARRIER PERFORMANCE (actual) 
SubCar. L. SNR 

Required Loop SNR 

SubCarrier Loop SNR Margin 


SubCarr BI, mHz 
SubCarr window f. 














SYMBOL LOOP PERFORMANCE (actual) 
Sym. Loop SNR 

Required Loop SNR 

SubCarrier Loop SNR Margin 


Sym BI, mHz 
Sym window f. 














TELEMETRY PERFORMANCE (actual) 
Tim Data Supp 0.0260 
Rng Data Supp 0.0000 
DOR Data Supp 0.0000 
Pd/No (39 +28 +29 +30) 
Data Rate : ; 0.0000 
Es/No 


tlm MI, deg 
peak rng MI, deg 


data bit rate, bps 
ch symbol rate, bps 


Radio Loss 

SubCarrier Demod. Loss 
Symbol Sync. Loss 
Waveform Distortion Loss 
Decoder loss placeholder 


Turbo 1/2, 1784 bit frar ¥ 





Output Eb/No 
Baseline Eb/No 
Eb/No margin 
39|Pt/No margin (for reference only) dB 4.45 0.3285) U 
41|Sigma dB 0.59 
42|Margin - 2 sigma (on telemetry) dB 


Coding 
FER=104-4 BER at BVR output 
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Table C.5-3. X-band uplink, HGA, 34 m DSN. 


DSN 20 kW/34 m station /Configuration: X/Ka diplexed 


Goldstone/20 deg. Elevation/95% CD Weather (Year Average) 
X-Band HGA, 4 m antenna diameter, 0.00° off-point 


Hot Body Noise: None 


Command channel/uncoded, PB=1.E-5 
Sine wave subcarrier/new model 


Link Parameter 


2000.0000 bps 


Unit 





TRANSMITTER PARAMETERS 
Total Xmitter Pwr 

Xmitter Waveguide Loss 

DSN Antenna Gain 

Ant Pointing Loss 

EIRP (1+2+3+4) 


PATH PARAMETERS 
Space Loss 
Atmospheric Attn 


RECEIVER PARAMETERS 
Polarization Loss 

Ant Pointing Loss 

S/C Antenna Gain 

Lumped Ckt/Ant Loss 


TOTAL POWER SUMMARY 
Total Revd Pwr (Pt) 
(5+6+7+8+9+10+11) 
Noise Spec Dens 
System Noise Temp 
Revr Noise Temp 
Revr Noise Figure 
Loss Noise Contr. 
Ant Noise Contr. 
Revd Pt/No 
Pt/No-3 sigma 
CARRIER PERFORMANCE 
Cmd Carrier Supp 
Rng Carrier Supp 
Revd Carr Power (Pc) 
Pc/No 
Carr Noise BW, BL 
Required Carrier Loop SNR 
Excess Carrier Loop SNR 


CHANNEL PERFORMANCE 
Cmd Modulation Loss 

Rng Data Supp 

Data Pwr to Revr (Pd) 

Data Rate 

System Loss 

Threshold Eb/No 

Required Eb/No 

Required Pt/No 


Performance Margin 
Sigma 
Margin - 3 sigma 





dBm 
dB 
dBi 
dB 
dBm 


dBm 


dBm/Hz 
K 
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1.496E+09 Range, km 
10.0000 Range, AU 
1.39 OWLT, hrs 


SEP, deg 


Elev. Angle 
X RF band 
7150.753857 Freq, MHz 


Xmtr Pwr, kW 





Goldstone: 34mBWG, DSS25 Vv 
X/Ka diplexed w DSS Config 











95 Weather % 
Year Average w Distribution Type 











3 dB Beamwidth 
S/C Antenna 


EOL Value 


(12-13) 


TRUE CMD ON? 
0 deg (0 dB) RNG MI? 
(12+15+16) 

















109.0 BI, Hz 
(17-13-18-19) 
cmd MI, rad 
rng MI, deg 
data rate 


(includes radio loss) 
BER = 1e-5, uncoded 
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Table C.5-4. X-band downlink LGA, 70 m equivalent DSN, SOI carrier only. 


2ndoza 


25.0 W TWTA 


X-Band CASLGA, 30.0° off-point 
DSN 70 m station /Configuration: X/X 
Goldstone/20 deg. elevation/90% CD Weather (Year Average) 


Hot body noise = 5 K 


1 way 


Block V receiver/residual carrier mode/TLM-21 Models 


Tlm channel/ (Uncoded)/ BER=1x10*-5 


Link Parameter 


TITAN ORB Downlink Design Control Table 


Carrier Loop Bandwidth = 0.5 Hz 
Symbol Rate to the SDST= 5 sps 
Data Bit Rate Before All Encoding= 5 bps 


Fav Adv Mean 
Tol Tol Value 








TRANSMITTER PARAMETERS 
S/C RF Power Output 

Total Circuit Loss 

Antenna Gain (on boresight) 
Ant Pointing Loss 

EIRP (1+2+3+4) 

PATH PARAMETERS 

Space Loss 

Atmospheric Attn 


RECEIVER PARAMETERS 
DSN Antenna Gain 

Ant Pointing Loss 
Polarization Loss 


TOTAL POWER SUMMARY 
Total Revd Pwr (Pt) 
(5+6+7+8+9+10) 
Noise Spec Dens 
System Noise Temp 
Vacuum, zenith 
Elevation 
Sky 
Hot Body Noise 
Received Pt/No 
Received Pt/No - 2sigma 
CARRIER PERFORMANCE (actual) 
Tim Carrier Supp 
Rng Carrier Supp 
DOR Carrier Supp 
Received Pc/No (13+14+15+16) 
Carrier Loop Bandwidth, BI 
Phase Noise Variance 
Thermal Noise Contribution 
Transmitter Noise Contribution 
Solar Noise Contribution 
Loop SNR 
Required Carrier Loop SNR 
Carrier Loop SNR Margin 


SUBCARRIER PERFORMANCE (actual) 
SubCar. L. SNR 

Required Loop SNR 

SubCarrier Loop SNR Margin 


SYMBOL LOOP PERFORMANCE (actual) 
Sym. Loop SNR 

Required Loop SNR 

SubCarrier Loop SNR Margin 


TELEMETRY PERFORMANCE (actual) 
Tim Data Supp 

Rng Data Supp 

DOR Data Supp 

Pd/No (39 +28 +29 +30) 

Data Rate 

Es/No 


Radio Loss 

SubCarrier Demod. Loss 
Symbol Sync. Loss 
Waveform Distortion Loss 
Decoder loss 


Output Eb/No 

Baseline Eb/No 

Eb/No margin 

Pt/No margin (for reference only) 
Sigma 

Margin - 2 sigma (on telemetry) 


0.28 
0.00 
0.00 
-0.50 


-0.29 
0.00 
0.00 
0.50 


43.98 
-2.00 

8.94 
-3.13 
47.79 


0.0136 
0.0000 
0.0000 
0.0835 
0.0971 


-294.43 
-0.13 


0.0000 
0.0000 


0.0017 
0.0000 
0.0000 


-172.46 0.0988 
-0.15 
-1.00 
-1.00 
0.00 
0.00 
0.00 


-183.88 0.0022 


0.1010 


0.0000 
0.0000 
0.0000 
0.1010 
0.0000 


0.1010 
0.0000 
0.1010 






































0.0000 
0.0000 
0.0000 


0.0000 


placeholder 





dB 0.49 0.3025 
dB 0.64 
dB 
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Q 
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run date: 28-Aug-2008 
det version v5. 2a 


1.496E+09 Range, km 
10.0000 Range, AU 
1.39 OWLYT, hrs 


SEP, deg 





Elev. Angle, deg 














xX RF band 
8400 Freq, MHz 
25.0 Xmtr Pwr, W (BOL) 
30.00 Boresight Angle, deg 
CASLGA S/C Antenna 
90 Weather % 
Year Average wv Distribution Type 
Goldstone: 70m, DSS14 v 
n/a w LNA Selection 
X/X w DSS Config 
WAY 


FALSE 
0 deg 
FALSE 


TLM ON? 
RNG MI? 
DOR ON? 








0.5 Carrier BI, Hz 

-60.0 Carrier Phase Noise 
Type 2. SuperCritically Damped 

Type 2. SuperCritically Damped Y 
Residual Carrier, with Subcarrier 











Residual Carrier, with Subcarriel ¥ 





SubCarr BI, mHz 
SubCarr window f. 


Sym BI, mHz 
Sym window f. 


tlm MI, deg 
peak rng MI, deg 


data bit rate, bps 
ch symbol rate, bps 





Uncoded 


Coding 
BER at BVR output 


BER=1x10*-! 
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Table C.5-5. TSSM montgolfiere relay link at 6.2e6 km. 


TSSM/Titan Balloon Relay Link DCT 


Run Date: September 11, 2008 
| Variables | Nominal | FavTol | AdvTol | Mean_| Variance _| 


| Watts [| 2500} | 
| dBm || 44.0} 8} 08} 43.98] 0.213} 


| dB | 7 1.7 
| dBi} =|. 


73.3] | 73.3] 0.56 


Transmitter Parameters 
1) TX Power: Fixed Xmit Pwr 


2) TX Line and Antenna Ohmic Losses 
3) Transmit Antenna Gain / Directivity 





ic) 
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4) EIRP | dBm | 
| 60.0 


5) Modulation Index 
5a) Scrambler => check box 


Space Link Parameters 


6c) Satellite Cone Angleto Balloon Cs] Seg] 582 
7) SlantRange st C—“‘ONCL CKm __‘([6200000.0 
8) 1-Way Light Time | msec | 
9) LinkFrequency ss —C—“i‘“‘*;*S*C*~C*C~C*sTCSCSC&MIHz’_|_ 7.940.000 
10) Atmospheric Attenuation Ci] BT 
1) SpaceLosses eB 


Receiver Parameters 
12) Polarization Loss | dB] 


13) Receiver Antenna Gain Toward User 





= 
ro) 
ro) 
fs) >) 


47.00 


15) Cable Losses (AntennatoReceiver) | = dB 0.42 | 0.42] 0-10] 0.10] 0.42] 0.003 


17) Receiver Input to LNA Losses | dB | | 
18) Received Power, LNA Input | dBm | | 





Od) Electra Chassis Temp. 
20e) LNA Temperature 





21) G/T @LNA 
22) Noise Spectral Density 
23) User Setting Loop Bandwidth 


24) AGC Loss 
5) Net Received Pt/No 
6) Carrier Power/Total Power 
7) Received Carrier Power 
8) Carrier SNR in 2Blo 


9) Channel Symbol Rate 
0) Channel Bit Rate 

1) R-S Code Rate 

2) Data Bit Rate 

3) Data Power/Total Power 
4) Data Power to Receiver 
5) Eb/No to Receiver 

6) Demod Loss 


OINBRenN NIN] 7 
ny © 
cy ® 
(@) < 
> © 
fal} = 
=| 
5 o 
= = 
uU @ 
oO om } 
=F 
(e) 
= 
=| 
Fa 
= 
ra) 

@ 
ro) 
No 
Oo ~ 


o 








| 0.38] 0.38] -2.02] 0.047 
a 


4 
© 
Eee 
Te) 
ul 


: 


84.9 
| 19.02) 
| 0.90] 173.12] 0.17 
ee * 
20} 0.20] 0.00]. 
| 6.02 


ae 
_ 
a) 
| 
| 2,000) 
| 1,000) 
| 0.92 
ee 
a 
a 
re 


-0.70 


0.1 0.00 














a 

as ae 

41) BERoutofViterbiDecoder | od 
41a) Prox-1FER (16,384 bitframe) | | | 
42) Threshold Eb/No @ Decoder ee ee 2 eee ee 3.44) 
43) Desired Margin | dB {| 600 | 6oof fT Of 
44) Performance Margin | MB ft} 7G] 1.388 
44a) 2-Sigma Perfomance Variation | dB | es ee ee =) ee 
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Table C.5-6. TSSM lander relay link at 89500 km. 


TSSM/Titan Lander Link Budget 


Run Date: September 11, 2008 






| Variables | Nominal | Fav Tol | AdvTol | Mean | Variance | 





Transmitter Parameters 





4) TX Power: Fixed XmitPwr | Watts | OY 
pm 89.008] 0.8] 39.03] 0.213 






2) TXLine and AntennaOhmicLosses | BT? AT} Df 0.24.70] 0.013) 
) Transmit Antenna Gain / Directivity | dBi | | 009 if je | (0.00 


4 EPO Bm 8B 0.56 
5) Modulationindex | deg 


a) Scrambler => check box 
pace Link Parameters 
c) Satellite Cone Angle to Lander 
Slant Range 
1-Way Light Time 
Link Frequency 
) Atmospheric Attenuation 
1) Space Losses 
Receiver Parameters 


12) Polarization Loss | oB tT 
13) Receiver Antenna Gain Toward User | dBi | 47.00 







(os) 


i=) 
oO 
(Se) 
j=) (2) OO 


() 

















(7 Or) Or] & 


oOo et ee eee 


9500.0 89500. 


7940.000 


0.00 


0.333 
0.250 


1.00 
1.50 


15) Cable Losses (AntennatoReceiver) | dB] 0.42 | 0.42} 0-10) -0-10] 0.42] 0.003 


17) ReceiverinputtoLNALosses | BT 2.020.388] 0.38] 2.02] 0.047) 
8) Received Power, LNA Input 
-0.0 87 


9) Receiver Noise Figure at LNA Input 1; 
-40.0 


| 1.87 
Oa) Titan Sky Temp | 18.04] 
| 16.81) 


0. 
40 


O};O 
oO; 





Ob) Antenna Physical Temp. 

Oc) Cable Physical Temp. 

Od) Electra Chassis Temp. 

Qe) LNA Temperature 

20f) Total Noise Temperature at LNA Input 
1) GT@LNA 
2) Noise Spectral Density 
3) User Setting Loop Bandwidth 


N 


-26.4 
-5.0 


24.2 
5.08] 155.81] 


82.5 


Li i! 

D|O 

NI] 
oO; R]O}]Oo}]O]| oC 


NO 


: 
= 
oO 
K 
! 


4) AGC Loss 

5) Net Received Pt/No 

6) Carrier Power/Total Power 

7) Received Carrier Power 

8) Carrier SNR in 2Blo 
Data Channel Performance 

9) Channel Symbol Rate 

0) Channel Bit Rate 

1) R-S Code Rate 

2) Data Bit Rate 

3) Data Power/Total Power 

4) Data Power to Receiver 

5) Eb/No to Receiver 

6) Demod Loss 


NTNINININ Bayly 

© 

° 

@, 

< 

© 

s 

U 

ie) 

= 

© 

s 
—_ 
= 
° 


So 
NO 
oO 


-0.10 


9) Es/No Output 

0) BER 

1) BER out of Viterbi Decoder 

1a) Prox-1 FER (16,384 bit frame) 
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Figure C.5-1. TSSM in situ element relay link data rates. 


In-Situ Relay Link Data Rate vs Range 
6dB Margin with RS+ (7,1/2) Conv Coding 





1.00E+07 
—@ Lander 38dBm EIRP 


— Balloon 73dBm EIRP 














1.00E+06 





1.00E+05 


-_ 
” 
2. 

2 

— 
® 

= 
{4} 
a 
© 

— 
© 

a) 





1.00E+04 











1.00E+03 | | 
1.0E+03 1.0E+04 1.0E+05 1.0E+06 1.0E+07 


Range (km) 
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D. COST DETAIL 


Details not available for public release. 
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E. FLIGHT SYSTEM DESIGN SUPPORTING 
DETAIL 


E.1 Baseline TSSM Flight System 


Figures E.1-1 through E.1-4 highlight 
several of the TSSM subsystem designs. 


4m HGA 





Vy) J Telecom 
ff 
ay | Components 
7, 
2-Axis Gimbal Qe a 
_—@ie Se , | 


~ 





Conceptual design 


“= 


Figure E.1-1. Telecom configuration of the TSSM Flight System. 





Star Trackers (2) 
Reaction Wheels (4) 


oy r Conceptual design 


Figure E.1-2. ACS subsystem configuration of the TSSM Flight System. 
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Redundant 25 Ahr 
Batteries Located in 


_ Avionics enclosure 
ot tt 
| 2a, ) 





“an ae ~ ~~ of ’ 
4 ot = ~ a Ot Le _ of ' 
wae ae 1 
~ | 
4 V A A 


; \ 
f | 


Shunt Radiator 
' 












ASRGs (5) Conceptual design 
Figure E.1-3. Power subsystem configuration of the TSSM Flight System. 


4.5N 
Monopropellant 
Thrusters 


Fuel Tank 


Fuel Pressurant \ 
Tank ow 


oO RCS Thrusters 


(2 each on 8 pods) 





Ox Pressurant 
Tank 





Oxidizer Tank 


Conceptual design 


890 N HIPAT Engine 
Figure E.1-4. Propulsion subsystem configuration of the TSSM Flight System. 
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E.2 Alternate Architecture Options 
Several alternate architecture options are 
discussed as potential descopes for the TSSM 


mission. These options are discussed in detail 
in §3.3.1.2. 


E.2.1 NASA/ESA Floor Mission 
The NASA/ESA Floor mission is an all- 
chemical propulsion option (no SEP system), 
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vided by ESA. Table E.2-1 shows a mass 
summary for the NASA/ESA Floor mission 
and Figure E.2-1 shows the corresponding 
configuration. 

The propellant load (2047 kg) and launch 
vehicle capability (4740 kg) shown in the 
example MEL (Table E.2-1), are from the 
November 2020 EVEE chemical trajectory 


which includes both the montgolfiére balloon °P4? shown in Table 5.2-2. 


and short-lived lander in situ elements pro- 


Table E.2-1. NASA/ESA Floor mission mass summary. 
TSSM NASA/ESA Floor Mission MEL 


Comments 
Flight System Mass, kg 


(eq =} =n 
6] =] <a Oe) 0) Cont. 


OrbiterPayload 108 38% 
| Instrument Planning Payload 108 | 33% | 143 JHIRIS, TIPRA, PMS, SMS, TIRS, MAPP,RSA 
Orbiter Flight System 952 | 81% | 124 
| Power(wo RPS) | 80% _ | 83 [Power distribution, converters, & switches, and 25 Ahr battery 
| C&DH 82 17% | 37 Redundant Rad750 SFC and 32Gb SDRAM forscience 
| Telecom 27% _ | 82 X/Ka 4m HGA, X MGA & LGAs, 35W Ka and 25W XTWTAS 
| Structures & Mechanisms 349 | 30% | 455 ISIC structure, In-situ support, HGA gimbal, & mag boom 

| Thermal 82 30% _ | 106 [Capillary loop heat pipes, Venus shield, shunt radiator, and (V)RHUs__| 
| Propulsion 135 | 27% _ | 171__(1890N main engine, RCS thrusters,and COPVtanks 
PACS 21% _ | 64 Reaction wheels, SIRU, star trackers, sun sensors, and OpNav_ 
FP ERPSSystem 87 | 49% | 160, Five ASRGS 
Orbiter Total Dry 1060 31% w-¥ Mn Laced eco (-\- od) Mem oLOl-eer-lalem-JUlorNVC-J (clan merelaldiare(-vacenys 


Additional System Margin PT 194 | Additional cont. on S/C bus and P/L to obtain 33% margin 


Orbiter Total Dry with req'd margin 1581 Includes P/L, bus, and system contingency 


Orbiter Propellant [oy 2047 |Fuel cooresponding to 11/2020 chemical-only trajectory 


Orbiter Total Wet 3628 


IESA-Provided In-Situ Packages = ———s—‘CSCSCS~*sYSé833- | «60% =| S833 __ | Includes ESA-provided spin ejection devices for each in-situ 
|_Montgolfiere Balloon (plus spin eject device) | 633_| 0% | 633 __ [Released at beginning of tour (post-SOl) 
| Lander (plus spinejectdevice) | 200 | 0% =| 200_ [Released mid-tour(postSON) 
Orbiter + In-Situ Total (Wet) 4461 Orbiter & in-situ P/L, flight system, prop, and all contingency 


SEP System | =| | 0 __|No SEP on NASA/ESA Floor Mission 
LV Adapter with required margin a ee Separate LV Adapter required if no SEP system 


Total Launch Mass 4584 Entire wet spacecraft including In-situ, SEP stage, adapters, and 
contingencies 


Atlas V 551 Capability | | | =-4740 —_|EVEE trajectory launched in November 2020 on Atlas V 551 | 
PNofolid(oyar-Vmiretmurelae lia 156 WES Mvat-lae[iameorneolaremial-Macvelella-veme Mm Muil-lee lial 


TSSM accomodates an ample orbiter P/L & In-Situ Elements with 


: . : eae : 
System Margin (33% required per study guidelines) 39% sufficient margin 
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Figure E.2-1. NASA/ESA Floor mission configuration. 
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E.2.2 NASA-only Mission the NASA-only mission and 

The NASA-only mission consists of the or- shows the corresponding configuration. This 
biter flight system and SEP propulsive stage, MEL assumes the same propellant and trajec- 
but does not deliver any in situ elements to _ tory as in the baseline TSSM design. 
Titan. shows a mass summary for 


TSSM NASA-Only Mission MEL Comments 


Flight System Mass, kg 


CBE + 
(04 5) a Oe) 1) Cont. 


Orbiter Payload (103 | 33% | a 
Instrument Planning Payload | 108 | 33% | 143  |HIRIS, TIPRA, PMS, SMS, TIRS, MAPP, RSA 


Orbiter Flight System | 4 | | Ot P——C‘CNNC#* 
| Power(wio RPS) ——“(ts—CSCSCSCid:«CBCL;30% | 83__| Poowerritributtion, converters, & switches, and 25 Ahrbattery =F 
CRM ———SCSCCiSC 817% | 37__ [Redundant Rad750 SFC and 32Gb SDRAMfor science Cd 
| Telecom —‘—‘—s—s—sSSCs:C | 7% | 82 __ XK dmHGA, XMGA&LGAS, 35W Ka and 25W XTWTAS 
SIC structure, In-situ support, HGA gimbal, & mag boom 

| Thermal = a sti its‘; Ct 82 | 30% =| 106 J Capillary loop heat pipes, Venus shield, shunt radiator, and (V)RHUs 

| Propulsion ——CSCSCSCid:«CASA | 27% | 196 _[890N main engine, RCS thrusters, and COPVtanks Cd 
PACS ———(‘C;éC*r:« SS | 2% | 64 Reaction wheels, SIRU, star trackers, sun sensors, andOpNav Cd 
| Cabling —‘CS™s~sSsSCSCSCS:C | 380% | 86 OFCBESICbusdrymass, —“‘“(SCSC*C*C*sSY 
|_RPSSystem tt | 49% | 160 FiveASRGS | 
Orbiter Total Dry 1057 9.31% 1383 Includes P/L, bus, and subsystem contingency 


Additional System Margin Pf L194 Additional cont. on S/C bus and PIL to obtain 33% margin 


Orbiter Total Dry with req'd margin 1577 Includes PIL, bus, and system contingency 


Orbiter Propellant Pf] 2528 | Fuel, oxidizer, pressurant, residuals/holdup, and RCS prop 


Orbiter Total Wet 4106 


ESA-Provided In-Situ Packages ae aS aS No in-situ on NASA-Only Mission 


Orbiter Total (Wet) 4106 Orbiter P/L, flight system, prop, and all contingency 


SEP System 80 tT 
| Power 880% | 124 Two 7.5 KW solar array wings 
CADW 18% | 10 RES and PCUS 
| Structures Mechanisms 154 | 29% | 199 SEP structure doubles as LV adapter, Thruster & solar array gimbals 
| Thermal 88% | 56 [Tank and structure MLI, temp sensors, heaters, and PPU radiator 
|Propulsion 168 | 30% | 218 [Three NEXT-based ion thrusters with PPU and Xenon tankage 
ACS 10% | 3 Gimbal drive electronics 
| Cabling 880% | 44 Includes SEP to orbiter cabling and hamessestoHVPA,PPU, etc. 


LV Adapter (on SEP Stage) | 20 | 30% | 26 | Non-structural elements of the LV adapter (fasteners, blankets, etc.) 


SEP Stage Total Dry 681 Includes SEP system, LV adapter, and subsystem contingency 


Additional System Margin eS ka Additional cont. on SEP system & LV adapter to obtain 33% margin 


SEP Stage Total Dry with req'd margin 778 Includes PIL, bus, and system contingency 


SEP Propellant [sr] Includes 10% additional propellant for margin 


SEP Stage Total Wet 1229 Wet SEP stage with contingency to achieve 33% study margin 

























Total Launch Mass 5334 Entire wet spacecraft including SEP stage, adapters, and contingencies 


Atlas V 551 Capability | | | 6265 |EVEES SEP trajectory launched in 2020 on Atlas V 551 


Additional Mass Margin 931 Mass margin beyond the required 33% margin 


TSSM accomodates a SEP stage, an ample orbiter P/L & In-Situ Elements with 
sufficient margin 


System Margin (33% required per study guidelines) 52% 
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Conceptual design 
Figure E.2-2. NASA-only mission configuration. 
E.2.3  NASA-only Floor Mission This MEL assumes the worst-case propel- 


The NASA-only Floor mission does not ant load (2450 kg plus pressurant) for any of 
have a SEP stage and does not carry any in situ the chemical trajectories studied between the 
elements to Titan. Table E.2-3 shows a mass 2018-2022 timeframe and the worst-case 
summary for the NASA-only Floor mission launch vehicle capability (4525 kg) of any of 
and Figure E.2-3 shows the corresponding — the alternate chemical trajectories discussed in 
configuration. Table 5.2-2. 
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Table E.2-3. NASA-only Floor mission mass summary. 


TSSM NASA-Only Floor Mission MEL Comments 


Flight System Mass, kg 


(oe =} 
CBE Cont. Cont. 


OrbiterPayload 108 | 88% | 
|_Instrument Planning Payload 108 | 33% | 143 (HIRIS, TIPRA, PMS, SMS, TIRS, MAPP,RSA_ 
Orbiter Flight System 4G 81% | 1286 
| Power(wo RPS) 0 480% _ | 83__—[Power distribution, converters, & switches, and 25 Ahrbattery 
| C&DH 82 177% _| _37__ [Redundant Rad750 SFC and 32Gb SDRAM forscience 
| Telecom 27% _ | 82 __—*X/Ka 4m HGA, X MGA & LGAs, 35W Ka and 25W XTWTAs 
S/C structure, In-situ support, HGA gimbal, & mag boom 

| Thermal 880% _| 106 [Capillary loop heat pipes, Venus shield, shunt radiator, and (VJRHUs_ 
| Propulsion 151 27% _| 192 _[890N main engine, RCS thrusters, and COPVtanks 
PACS 21% _| 64 [Reaction wheels, SIRU, star trackers, sun sensors, and OpNav__ 
| Cabling 80% _ | 8G__—*F%OFCBE S/C bus drymass 
| RPSSystem tt | 49% =| 160 Five ASRGS CC 


Orbiter Total Dry 1053 31% 1379 Includes P/L, bus, and subsystem contingency 


Additional System Margin | == | | ~~ 193 [Additional cont. on S/C bus and PIL to obtain 33% margin 


Orbiter Total Dry with req'd margin 1572 Includes P/L, bus, and system contingency 


Orbiter Propellant a ee ee Fuel to accommodate ANY chemical back-up trajectory in 2018-2022 
ESA-Provided In-Situ Packages | == {| | ~~ 0_|No in-situ on the NASA-Only Floor Mission 
SEP System | =| ~~ | 0 _|No SEP on the NASA-Only Floor Mission 


Orbiter Total Wet 4034 
LV Adapter with required margin a ee Separate LV Adapter required if no SEP system 


Total Launch Mass ve) oa ta) ic) me) or-LeccLede-lamlacel (Urol ale m lame-di 0pm) = eat) c-(e(-Mmr-(ol-]eli-1e-mmr- lave mecelaldiare(-lale(-1-) 


Additional Mass Margin 369 Mass margin beyond the required 33% marg 


System Margin (33% required per study guidelines) 46% |= TSSM accomodates an ample orbiter P/L with sufficient margin 








Conceptual design 


Figure E.2-3. NASA-only Floor mission configuration. 
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E.2.4 TSSM Baseline with MMRTGs 

If TSSM was directed to use MMRTGs in- 
stead of ASRGs, the MMRTGs could be easily 
accommodated back into the TSSM design 
(this option was studied thoroughly at the 





os - Ce 
Cee el 
| ‘| 


beginning of this year’s study). A discussion of 
the mass and power impacts of reverting to the 
MMRTG design is in §4.4.2.9. The configura- 
tion for this option 1s shown here in Figure 
E.2-4 and Figure E.2-5 


ey a 
2a Rey: 
=| iy 2a 
AG 





Conceptual design 


Figure E.2-4. MMRTG configuration on the NASA/ESA Baseline mission. 
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Figure E.2-5. MMRTG configuration on the NASA/ESA Floor mission. 
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PREVIOUS MISSION STUDIES 

This study follows a series of Titan mission 
studies conducted since the mid-1990s. The 
reports from most are publicly available via 
the Internet, so they are summarized here only 
briefly. Six studies are cogent to the current 
study: the 2002 Aerocapture Systems Analysis 
Team’s Titan Orbiter Study; the 2004 Titan 
Organic Exploration Study (TOES) under 
NASA’s Vision Missions Program; TOES’ 
follow-on study, the 2006 Titan Prebiotic 
Explorer (TiPEx) study; the 2007 “Billion 
Dollar Box” study; the 2007 Titan Explorer 
NASA Flagship Mission Study; and the 2007 
Enceladus Explorer NASA Flagship Mission 
Study. 


F.1 Aerocapture Systems Analysis Team Titan 
Orbiter 

In fiscal year 2002, NASA’s newly-formed 
Aerocapture System Analysis Team (ASAT) 
performed the first moderate-fidelity engineer- 
ing design study of an aerocapture-based Titan 
Orbiter mission concept, with emphasis on the 
aerocapture flight systems and operations. At 
the time the “leveraged AV” pumpdown tech- 
nique was not available so the AV for a pro- 
pulsive orbit insertion at Titan appeared pro- 
hibitive. There was no Science Definition 
Team for the study, so notes from pre-draft 
meetings of SSE Decadal Survey Team were 
used to generate a notional list of science 
objectives. 


F.2 Titan Organic Exploration Study (TOES) 
NASA Vision Missions 
As a part of its 2003—2004 Vision Missions 
Program of studies, NASA awarded a task to 
study various techniques for atmospheric and 
surface access at Titan. This study assumed an 
orbiter and then focused on the in situ ap- 
proaches, especially the hardware necessary 
for in situ observations and sampling. It led 
directly to the TiPEx study. 


F.3 Titan Pre-biotic Explorer (TiPEx) 

A follow-on study to the TOES study 
above, the 2006 TiPEx study examined every 
major aspect of an aerocaptured-orbiter-plus- 
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balloon mission to Titan, including trajecto- 
ries, flight system hardware, telecommunica- 
tions and ground system requirements, opera- 
tions concepts, and science. The science 
analyses included a thorough examination of 
science objectives, traced to the completed 
2003 SSE Decadal Survey and also to high- 
level mission and system requirements. 


F.4 “Billion Dollar Box” 


In the light of spectacular Cassini/Huygens 
discoveries in the Saturn system, notably at 
Titan and Enceladus, NASA’s Science Mis- 
sions Directorate wanted to determine if any 
scientifically viable missions to either of these 
destinations might fit within the resource 
constraints of the New Frontiers Program. This 
groundbreaking study explored all viable 
architecture options and found, to the surprise 
of the planetary science community, that there 
are none fo these particular destinations. 


F.5 Titan Explorer 

The immediate precursor to the TSSM 
Study, this NASA-commissioned, APL-led 
study examined in detail an aerocapture-based 
NASA Flagship mission concept that would 
deliver an orbiter, a lander, and a balloon to 
Titan, with a total mission cost significantly 
greater than that allowed for the current study. 
Science goals for the study were limited to 
Titan only; Saturn system and Enceladus 
science was not included. 


F.6 Enceladus Explorer: NASA Flagship 
Mission Study 

Conducted in parallel with the Titan Ex- 
plorer study, this GSFC-led study examined 
mission concepts for detailed observation and 
study of Enceladus by a NASA Flagship mis- 
sion. Like Europa, Enceladus lacks a usable 
atmosphere, so aerocapture into Enceladus 
orbit is not feasible, and this study pointed out 
the extreme difficulty in using straightforward 
propulsive capture. At this time, NASA is not 
pursuing further studies of a dedicated Encela- 
dus Flagship mission, and the task of perform- 
ing next-step Enceladus science has_ been 
subsumed into TSSM. 
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G. INTERNATIONAL CONTEXT 

NASA included as one of its guidelines for 
this study international collaboration with ESA 
for provision of in situ elements, as further 
described in the Ground Rules (NASA 2008). 
There are ample indications that the TSSM, 
like Cassini/Huygens, could have a broader 
international collaboration in flight hardware 
and engineering as well as scientific involve- 
ment. With its sizeable Solar System Explora- 
tion budget NASA is expected to be the pri- 
mary source of funding for a Flagship outer 
planets mission. But despite their smaller 
overall budgets, space-faring organizations 
outside the US could make significant addi- 
tional contributions to the flight systems, 
operations, and science of such a mission. 


G.1 Space-Faring Organizations Outside the 
United States 

There are multiple non-US space-faring or- 
ganizations that could participate at various 
levels, ranging from large, well-financed 
efforts such as the European Space Agency 
(ESA) to fledgling programs that have not yet 
ventured on their own beyond Earth orbit. The 
following subsections describe first the agen- 
cies considered “prime candidates,” and then 
other agencies that might make smaller contri- 
butions. 


ESA 

ESA is the primary agency for space flight 
and research of the European Union (EU), 
with financial support from the EU and its 
Member States. It has a significant yearly 
budget for exploration and scientific research. 
With its demonstrated capabilities for flight 
system development and fabrication, launch, 
and deep space operations, ESA is fully capa- 
ble of conducting robotic interplanetary sci- 
ence missions on its own, as demonstrated by 
such missions as Rosetta, Mars Express, and 
Venus Express. With the success of the Huy- 
gens probe it has also demonstrated the capa- 
bility to develop and fabricate vehicles that can 
survive entry into Titan’s atmosphere, and 
survive and operate in Titan’s atmospheric and 
surface environment. ESA’s launch capability 
does not include launch vehicles as large as the 
largest in NASA’s stable, but its largest, the 
Ariane 5, has sufficient launch capacity to 
deliver a scientifically viable spacecraft to the 
Saturn system via gravity assists in the inner 
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solar system and possibly Jupiter. However, 
ESA currently cannot fabricate a radioisotope 
power source (RPS) sufficient to power a 
spacecraft for a long-lived mission beyond 
Jupiter, and French law currently prohibits 
launch of RPSs from ESA’s primary launch 
facility in Kourou, French Guiana. If ESA 
contributes a long-lived flight element requir- 
ing an RPS of more than a few Watts electrical 
output, under current schedules the US would 
have to supply it, and under current laws and 
policies it would have to launch on a US 
launch vehicle. But the French laws that pro- 
hibit launches of nuclear materials from 
Kourou are being reviewed, and ESA is ac- 
tively studying the resources needed to enable 
such launches. 


ESA Member States 

ESA is not the only space agency within the 
EU: multiple EU Member States also have 
their own national space agencies, such as 
France’s CNES, Germany’s DLR, and Italy’s 
ASI. They have their own budgets and their 
own histories of flight experience. CNES has 
significant experience with successful scien- 
tific balloons, including balloons at Mars and 
Venus. Germany’s DLR has developed space 
propulsion system components and scientific 
instruments designed to operate in the outer 
solar system, both certified for flight on Flag- 
ship US missions (Galileo and Cassini) with 
demonstrated success. ASI has significant 
experience with advanced spacecraft radio 
systems, providing major components of the 
Cassini telecommunications and radio science 
systems. They also built and flew, with Dutch 
collaboration and US launch, the successful 
BeppoSax X-ray observatory. Member states 
can also provide scientific expertise, as they 
have for Cassini/Huygens. 


JAXA 

The Japanese Aerospace Exploration 
Agency (JAXA), like ESA, has demonstrated 
flight system development and _ fabrication, 
launch, and deep space operations capabilities 
on their own (though with a lesser degree of 
success so far). JAXA has expressed a strong 
desire to collaborate with ESA in magneto- 
spheric research, specifically proposing to 
provide a Jupiter-orbiting magnetospheric 
research flight element that might ride on an 
ESA (possibly with NASA involvement) 
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Jupiter mission, as mentioned in §G2. JAXA 
cannot provide RPSs or the launch capacity to 
reach Saturn, so they would also be dependent 
on a US RPS and thus a US launch (under 
current law) for a long-lived mission element. 


Other National Space Agencies 

There are four other national space agencies 
with capability to provide contributions such 
as flight elements to an international outer 
planet mission, though others are rapidly 
developing their capabilities. The four are the 
Canadian Space Agency (CSA), the Russian 
Space Research Institute (IKI), the Indian 
Space Research Organization (ISRO) under 
India’s Inter-Ministerial Space Commission, 
and the China National Space Administration 
(CNSA). Canada, though lacking its own 
launch capability, has a long history of build- 
ing its own Earth-orbiting robotic spacecraft 
and other flight hardware such as the robotic 
arms on the US Space Shuttle and Interna- 
tional Space Station. Its government agency 
CSA (ASC in French) was established in 1989. 
CSA has had the Microvariability and Oscilla- 
tion of Stars (MOST) observatory satellite in 
operation since 2005, and plans to launch in 
2009 the Near Earth Object Surveillance Satel- 
lite (NEOSSat), confirming CSA’s ability to 
build scientific instruments and conduct scien- 
tific investigations in space. Canada also has a 
well-established program of space science 
research and could contribute scientists to a 
TSSM science team. 

Born in the days of the Soviet Union, the 
Russian agency formerly had significant capa- 
bilities commensurate with a large budget: a 
well-established research program, demon- 
strated flight system development, fabrication, 
launch, and deep space operations capability, 
and fabrication and launch of RPSs. But there 
were severe budgetary cutbacks after the 
collapse of the USSR, reducing Russian scien- 
tific space activity to a small fraction of its 
former level. IKI personnel have suggested the 
intent to recapture some of the pre-USSR- 
collapse scope. 

ISRO currently has limited launch and deep 
space operations capability limited to cislunar 
space, but has long-range plans that include 
the lead role in an orbiter mission to Mars. 
Their next planned planetary mission, 
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Chandrayaan, is a lunar mission, their first 
foray beyond geostationary orbit. 

CNSA has significant launch capability, but 
its deep space operations capabilities appear 
driven by a strong effort toward a manned 
exploration program in cislunar space. There is 
no apparent effort in science extending beyond 
cislunar space. 


G.2 ESA’s Cosmic Vision 2015-2025 
Programme 

ESA usually performs its long-term plan- 
ning in approximately 10 year segments. They 
are nearly three years into the current planning 
activity, the Cosmic Vision 2015-2025 (CV) 
Program, whose goal is to plan ESA’s space 
science program for the 2015—2025 period. CV 
began with a call to the European space sci- 
ence community to propose high-priority 
science themes to be addressed in the CV time 
frame. ESA considered those proposed themes 
and produced a document, Cosmic Vision: 
Space Science for Europe 2015—2025, to list 
and describe the themes selected for subse- 
quent steps of the process. For the science 
community the next step was to prepare pro- 
posals for studies of mission concepts to ad- 
dress the science themes. The proposals were 
for studies of mission concepts to provide ESA 
with sufficient information to make selections 
for implementation later in the process. Accep- 
tance of the study proposal was by no means a 
confirmation that the proposed concept would 
actually fly. Note that this was not just for 
planetary science: all branches of space sci- 
ence, such as astronomy and astrophysics, and 
heliospheric studies, were included, so a wide 
range of mission types were involved. 

ESA classifies its major science missions 
into Small-, Medium-, and Large-class mis- 
sions, denoted S, M, and L respectively. The 
mission-related goal of CV is to plan ESA’s M 
and L missions for the 2015—2025 time frame. 
Cost caps are associated with the classes, with 
M limited to 350M Euros and L to 650M 
Euros. These are costs to ESA, which in gen- 
eral are not total mission costs. For ESA mis- 
sions, ESA usually provides (1.e., finances) the 
spacecraft, the launch vehicle, and other “stan- 
dard” mission items and services, but not the 
science instruments and some other items that 
are contributed by European Union Member 
States at no cost to ESA. There are no well- 
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defined rules for which components, systems, 
or services the Member States contribute. Each 
mission 1s negotiated with a unique agreement. 

Science community teams proposing sci- 
ence objectives and mission concepts in re- 
sponse to the call for proposals were required 
to declare the mission size class for their con- 
cept. Outer solar system (OSS) missions are 
difficult, so credible OSS mission concepts are 
all L-class missions. Even then, there are few 
scientifically viable missions to outer solar 
system destinations that can be flown within a 
cost of 650M Euros plus Member State contri- 
butions. 

ESA received three such proposals and ac- 
cepted two for studies: LaPlace, a mission to 
Europa and the Jupiter System, and TandEM, a 
Titan and Enceladus mission. The decision 
was not made without regard to NASA. ESA 
was aware of NASA’s interest in an outer solar 
system Flagship mission, and the LaPlace/ 
TandEM selections mirror NASA’s stated 
interests at the time. With new Cassini/Huy- 
gens successes being announced on an almost 
daily basis, there is strong motivation among 
the planetary science community and many 
space agency administrators to make the next 
outer solar system Flagship mission another 
international collaboration, in the spirit of 
Cassini/Huygens. 

Negotiations among the US, NASA, the 
EU, and ESA led to the structure of NASA’s 
and ESA’s current outer planet Flagship stud- 
ies. For the Jupiter system, the LaPlace con- 
cept’s Europa-orbiting element is replaced by a 
US Europa Orbiter currently under study, and 
the US Jupiter System Observer (JSO) concept 
is subsumed into LaPlace’s ESA Jupiter orbiter 
(that might also orbit Ganymede), under study 
by ESA. JAXA might also provide a Jupiter- 
orbiting element for conducting Jovian magne- 
tospheric investigations. For the Saturn sys- 
tem, a recasting of NASA’s Titan Explorer and 
Enceladus Explorer concepts, along with 
ESA’s TandEM concept, as a single mission, 
assigns a Titan orbiter to NASA and one or 
more in situ elements to ESA. To date JAXA 
has not approached NASA or ESA concerning 
a collaboration for a Saturn system mission. 
This establishes the foundation and structure 
for the TSSM study and associated studies by 
ESA. 
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Although at the initiation of this study there 
was a schedule misalignment between NASA’s 
and ESA’s development schedules, this has 
been resolved via the regular NASA/ESA 
bilateral discussions. New Ground Rules 
originating in those discussions target a 2020 
launch date with options for 2018-2022 
launches. The flexibility inherent in the TSSM 
architecture provides robustness against poten- 
tial future schedule problems arising from 
programmatic, technical or cost issues. Exam- 
ples of this flexibility include: 

e SEP allows launch opportunities in every 
year 

e Simple and clean interface allows separate 
parallel development of orbiter and in situ 
element, so changes in schedule do not sig- 
nificantly impact the flight elements 

e Separate launch architectures, that would 
further decouple the development sched- 
ules, are possible but have not been exam- 
ined in detail (see §$3.3.2.4) 


G.3_ NASA/ESA Collaboration Potential 

Both NASA and ESA have expressed inter- 
est in a collaborative Flagship/L-class mission 
to Titan and Enceladus. There are multiple 
different avenues for implementing such col- 
laboration, variously involving science team 
members, flight hardware including RP%Ss, 
launch vehicles and services, operations, deep 
space communications, and other aspects of a 
deep space mission. NASA/ESA collabora- 
tions are done on a no-funds-exchange basis, 
so implementation plans that involve either 
agency buying equipment or services from the 
other side of the Atlantic are not workable. 
Instead, any exchanges must be done on the 
basis of offsetting contributions, much like a 
barter system, and must be negotiated uniquely 
for each mission. 

A brief summary of each agency’s capabili- 
ties sets the framework for building a collabo- 
ration. NASA is technically capable of con- 
ducting every aspect of a Titan orbiter, 
montgolfiere, and lander mission on its own, 
but the funding level needed outstrips what 1s 
expected for SMD in the anticipated time 
frame. For the anticipated funding level avail- 
able, NASA can fly a very capable Titan or- 
biter (the objective of this study), but without 
in situ elements. ESA’s capabilities closely 
mirror those of NASA in many important 
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respects, with a few notable exceptions. Cur- 
rently ESA cannot provide RPSs or launch 
vehicles larger than their Ariane 5, and cannot 
launch any RPS from their prime launch site at 
Kourou, French Guiana (although that might 
change—see the ESA discussion in §G1). 
With the L-class limit of 650M Euros cost to 
ESA, it is unlikely ESA could afford a capable 
orbiter mission to Titan with in situ elements, 
even with contributed RPSs, but the ESA 
assessment report in Appendix J indicates that 
they can design and fabricate a Titan mont- 
golfiere aerial vehicle and a lander. The high- 
est value collaboration option with current 
capabilities and policies is to have a capable 
NASA Titan orbiter that delivers and supports 
ESA in situ elements, the primary arrangement 
postulated in the Ground Rules and Statement 
of Work for this study. An ESA montgolfiere 
would necessarily be powered by a US- 
contributed MMRTG, and launch with a NASA 
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launch vehicle from a US launch site would 
accommodate that and any other RPSs the 
mission requires. This arrangement keeps the 
number and complexity of NASA/ESA inter- 
faces to a minimum. 

The Cassini/Huygens mission is an example 
of a more elaborate collaboration arrangement. 
ESA and its Member States provided not only 
the Huygens in situ probe and support hard- 
ware, but also provided science instruments 
and other flight hardware for the Cassini or- 
biter. Science team members were shared 
across NASA/ESA boundaries as well. Items 
potentially available for consideration include 
science instruments and other flight hardware, 
Operations and tracking services, science 
expertise, and even launch vehicles and ser- 
vices. Mission architectures that take advan- 
tage of such arrangements are discussed in 
§3.3. 
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H. NEXT THRUSTER TECHNOLOGY 
FOR TSSM SEP STAGE 


H.1 NEXT lon Thruster 

The NEXT ion thruster exhibits excellent 
performance and life characteristics. An ongo- 
ing life test of a functional model NEXT 
thruster has demonstrated a_ propellant 
throughput of more than 350 kg and the 
thruster continues to run well. The proposed 
technology plan would significantly reduce the 
cost-risk of flying the NEXT ion thrusters on 
the Titan SEP Stage. The following activities 
are recommended for reducing this risk. 

Recommended Cost-Risk Reduction Activi- 

ties for the NEXT Ion Thruster: 

1. Demonstrate repeatable fabrication of 
the ion accelerator system with an ac- 
ceptable yield. Yield problems signifi- 
cantly impacted the fabrication of the 
flight ion thrusters for Dawn. The fabri- 
cation yield for the NEXT ion accelera- 
tor systems 1s currently unknown. This 
activity would identify the process steps 
in sufficient detail necessary to produce 
repeatable hardware. 


2. Make the current life test a “test-to- 
failure,” 1.e., continue the life test until 
the thruster fails. This activity 1s essen- 
tial to determine the behavior of the 
thruster wear-out failure modes during 
the approach to failure. The information 
obtained from this will be used in mod- 
els of the thruster life to quantify the 
thruster’s wear-out failure risk as a 
function of propellant throughput for a 
given mission profile. 


3. Update structural and thermal models. 
Accurate structural and thermal models 
are essential for the flight implementa- 
tion of the thrusters. 


4. Redesign to eliminate molybdenum flux 
at angles >90 degrees from the thruster 
centerline. Eliminating the flux of mo- 
lybdenum at large angles will signifi- 
cantly facilitate the integration of the 
ion thrusters with the SEP stage. 


5. Redesign to incorporate features that 
enable easy installation/removal of hard 
and soft covers. Incorporating these fea- 
tures will significantly reduce the risk 
associated of working with and around 
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the ion thrusters during the spacecraft 
assembly and launch operations. 


6. Fabricate an EM thruster with the above 
modifications and use it in a second life 
test. A life test of a thruster fabricated 
by the flight thruster vendor is essential 
to make sure that any process-specific 
features are understood relative to their 
effect on the thruster life. 


7. Perform cathode heater cycle test to low 
temperatures. No heater qualification 
testing to low temperatures has been 
performed to date. This testing 1s essen- 
tial to make sure the heaters are quali- 
fied for the expected flight environ- 
ment. 


Desirable Cost-Risk Reduction Activities 

for the NEXT Ion Thruster: 

1. Perform long-duration main-discharge- 
cathode and neutralizer-cathode life 
tests. Long duration cathode life testing 
is inexpensive because of the small test 
facilities required and is essential to 
verify the life margins for the cathodes. 
Models of the cathode life are very sen- 
sitive to the temperature of the electron 
emitter surface. Long-duration experi- 
mental data are required to validate and 
improve these models. 


2. Investigate opportunities to reduce the 
amount of touch labor required for as- 
sembly. 


3. Redesign to incorporate features that fa- 
cilitate thruster handling. The intent of 
this activity is to make the thruster eas- 
ier to be picked up and installed. This 
will reduce the risk of thruster damage 
during the spacecraft assembly process. 


4. Redesign to place propellant feed line 
fittings in a convenient location for 
thruster installation. This change will 
reduce the time and risk associated with 
the thruster installation on the space- 
craft. 


H.2 PPU/DCIU 

The NEXT project has designed, fabricated, 
and tested an Engineering Model (EM) PPU. 
This PPU has demonstrated the ability to 
operate the NEXT functional model ion 
thruster over the full throttle range. The ion 
propulsion system architecture identified for 
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the Titan SEP Stage requires that the control 
and telemetry features provided by the Digital 
Control & Interface Unit (DCIU) in the Dawn 
ion propulsion system be incorporated into the 
PPU rather than 1n a separate box. This archi- 
tecture provides significant cost and risk bene- 
fits relative to the Dawn system. The following 
activities are recommended to complete the 
PPU development. 

Recommended Cost-Risk Reduction Activi- 

ties for the NEXT PPU: 

1. Develop DCIU hardware board and 
software consistent with the xenon feed 
system (XFS) and PPU that can be in- 
corporated into the PPU. The DCIU 
board in the PPU controls both the PPU 
operation and the part of the xenon feed 
system that provides propellant flow to 
the thruster being operated. 


2. Redesign the PPU to accommodate the 
DCIU card to make a “smart” PPU. 


3. Redesign beam current telemetry circuit 
to bring accuracy into spec. 


4. Perform the required reliability analyses 
(FMECA, FMEA, EPSA, WCA, SEEA, 
thermal, and structural). 


5. Perform thermal cycling and shock test- 
ing on redesigned EM unit. 


Desirable Cost-Risk Reduction Activities 
for the NEXT PPU: 
1. Redesign to eliminate output relays (to 
reduce mass and cost). 


2. Redesign the PPU to improve manufac- 
turability and reduce mass. 


3. Incorporate self-test diagnostics for the 
PPU and thruster. 


H.3 Xenon Feed System (XFS) 

The NEXT Project has designed, fabricated, 
and tested a xenon feed system for the NEXT 
ion thruster. This XFS incorporates more 
features than are required by the Titan SEP 
Stage. The Titan SEP Stage team has defined 
an alternate technical approach that retains the 
technology validated in NEXT, while simplify- 
ing element of the system. Therefore, the 
following activities are recommended to re- 
duce the cost and risk of implementing a flight 
version of the NEXT XFS. 

Recommended Cost-Risk Reduction Activi- 
ties for the NEXT XES: 
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1. Eliminate thermal throttles from the 
Xenon Flow Controllers (XFC). 


2. Replace the Mott flow control devices 
with viscojets. This change incorporates 
a lesson learned from Dawn, where the 
use of viscojets was found to be a sig- 
nificant improvement relative to the 
Mott flow control devices used on Deep 
Space |. 


3. Simplify and reduce cost of feed system 
cleanliness process. An improved proc- 
ess to meet the required point-of-use 
purity for the xenon propellant is essen- 
tial for reducing the overall cost of the 
xenon feed system. There are good rea- 
sons to believe that the current vacuum- 
bakeout process used to assure the 
cleanliness of the xenon feed system 1s 
unnecessary and adds significant risk to 
the spacecraft processing. This task 
would demonstrate a lower-risk ap- 
proach to achieving the same point-of- 
use purity for the xenon. 


4. Further simplify the xenon feed system 
by tying the neutralizer-cathode and 
discharge-cathode flow branches to- 
gether from the same proportional sole- 
noid valve. This will reduce the number 
of components in the XFC, reducing 
cost and mass with no impact to the per- 
formance of the system for Titan. 


H.4 Thruster-Gimbal 

The NEXT Project has developed a func- 
tional model gimbal for the NEXT thruster. 
This gimbal, however, cannot be tested in a 1- 
g environment without significant ground 
support equipment to off-load the 1-g effects. 
This limitation would result in a significant 
cost and risk impact to the Titan SEP Stage 
integration and test program. Therefore, two 
parallel activities are essential to mitigate this 
risk: 

1. Evaluate the use of the Dawn gimbal 
with the NEXT thruster. The Dawn 
gimbal design is such that it should eas- 
ily accommodate the larger diameter of 
the NEXT thruster, but careful evalua- 
tion is required to identify what 
changes, if any, are necessary to ac- 
commodate the larger mass and higher 
power level of the NEXT thruster. 
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2. Evaluate the changes necessary to de- 
velop a 1-g version of the NEXT gim- 
bal. Note, this activity is already un- 
derway as part of the ongoing NEXT 
Project. This item is included here to 
make sure that this evaluation is com- 
pleted. 
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. IMPACT OF IN SITU ACCOMMODATION 
The study Statement of Work includes the 
requirement: 


The orbiter shall have the capability of de- 
livering and supporting a Titan in situ vehi- 
cle(s) that is furnished by ESA as part of the 
collaborative program. 


In developing both the Flight System and 
mission design for this study a number of areas 
have been affected by this requirement To this 
end, the NASA/ESA study team defined the in 
situ element resource needs and orbiter inter- 
face requirements that will lead to a smooth 
integration and enhanced mission science. 


Science 

The ability to carry one or more in situ ele- 
ments to Titan has major implications on the 
science that can be performed. ESA has been 
an integral part of the TSSM JSDT from its 
inception, and the science goals of the orbiter 
and in situ elements have been closely inte- 
grated as they developed. While the JSDT has 
been guided by the requirement that the 
NASA-only orbiter mission should meet the 
Level 1 science objectives even without the 
ESA contribution, synergy with the investiga- 
tions allowed by in situ platforms has been 
woven into the science planning in a way that 
would maximally enhance the science that 
could be addressed by the mission. 


Mission Design 

Accommodation of in situ delivery has a 
moderate impact on overall mission design. 
The primary impact is accommodation of the 
release of the in situ vehicles following Saturn 
orbit insertion (SOI). Mission design has 
included detailed analysis for targeting and 
release of two elements on consecutive post- 
SOI Titan flybys; a montgolfiere, released on 
the first Titan flyby following Saturn arrival, 
and a lander released on the second flyby. 
These targeted releases introduce a perturba- 
tion in the Saturn Tour Phase of the mission in 
that the orbiter must be placed on a Titan 
impactor path, during which the in situ ele- 
ment releases occur. Following release, the 
orbiter must adjust its trajectory to ensure 
arrival at the optimum point for its Titan grav- 
ity assist and relay geometry. There is a AV 
penalty for this retargeting which is about 
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200 m/s for delivery at the times planned for 
this mission. An additional impact is the in- 
crease 1n mission operations activity required 
during this period, resulting in a somewhat 
higher level of staffing and tracking than 
would otherwise be the case. 


Flight System 
The orbiter Flight System has been de- 
signed with physical accommodation for two 
aeroshells (Figure I-1). A large aeroshell, 
2.6m diameter is accommodated on the +Y 
side of the spacecraft, and a smaller 1.8 m 
aeroshell is attached to the —Y side. Mass 1s 
included in the orbiter structures subsystem to 
account for the mounting hardware that would 
be provided for each aeroshell. A spin/eject 
device would be provided by ESA as part of 
their airborne probe support equipment. 
Accommodation in other subsystems 1n- 
cludes: 
e C&DH provides two high speed serial bus 
(LVDS or RS-422) interfaces for pre- 
release communications 
Telecom accommodates post-release com- 
munications using existing orbiter telecom 
subsystem design (UST and HGA) 
Power provides 28 V electrical power prior 
to separation through dead-facing relays. 






: Probe Support 
y vif Structure (NASA) 


2.6 m Aero- 


1.8 m Aero- shell (ESA) 


shell (ESA) 


Spin/Eject Device 
(ESA) 


i\ 


Conceptual design 


Figure I-1. In situ accommodation envelope. 
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Ground Operations 

Ground operations would be impacted by 
the inclusion of the in situ elements in the 
launch processing flow at KSC, and especially 
important will be the integration of the 
MMRTG necessary for operation of the mont- 
golfiere. Care will be taken to ensure early 
coordination of ATLO activities between all 
mission partners. Incorporation of the NASA- 
provided RPS would be performed as late as 
practical in the flow and would be preceded by 
a rigorous validation of integration procedures 
through the “trailblazer” activities. 


Launch Vehicle 

One potential difference between a mission 
with and without in situ accommodation is the 
launch vehicle. Elimination of the additional 
launch mass represented by the in situ element 
and its accommodation hardware would enable 
the orbiter to move from an Atlas V 551 to an 
Atlas V 521 launch vehicle with no increase in 
flight time. Alternatively, the extra mass mar- 
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gin introduced by the absence of the in situ 
elements could be used to re-optimize the 
mission to shorten cruise duration. 


RPS Provision 

Accommodation of the in situ elements 
brings with it the requirement to provide RPS 
assets to the ESA montgolfiere. Costs of this 


RPS provision must be accounted for in the 
NASA costs. 


Cost Impact of In Situ Accommodation 

Costs associated with accommodation of 
the ESA-provided in situ elements were in- 
cluded in the Baseline mission cost estimates 
generated for each affected WBS element. 
These costs are presented in Table I-1. Sub- 
tracting the costs associated with the accom- 
modation indicates a savings of $119 M (RY) 
between the NASA/ESA Baseline and NASA- 
only missions. This represents the incremental 
cost impact to NASA resulting from accom- 
modation of the ESA in situ elements. 


Table I-1. In situ accommodation cost impact. 


WBS Element MeO EMRY 
01 Project Mgmt 

02 Project Sys Eng'g 

03 Safety & Mission Assur 
04 Science 

05 Payload System 

06 Spacecraft System 

07 Mission Ops Sys 

09 Ground Data System 
10 Project Sys I&T 

11 E/PO 

12 Mission Design 

CBE Cost 

Reserves 

CBE + Reserves 

06A.17 Orbiter RPS 

06C Lander RPS 

06D Balloon RPS 

DSN Aperture 

Launch System 





Accommodation Cost 


NASA-only Mission 
($M RY) 


A 


Total Mission Cost 3,708 
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J. EUROPEAN SPACE AGENCY JN S/TU CONCEPT IMPLEMENTATION 


The European Space Agency (ESA) Assessment report describing the Titan Saturn System 
Mission (TSSM) in situ element concept implementation is publicly released separately by ESA. 
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ESA-SRE(2008)4 


TSSM In Situ ELEMENTS 


ESA Contribution to the 
Titan Saturn System Mission 





Assessment Study Report 


European Space Agency 
Agence spatiale européenne 
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K. MISSION OPERATIONS LESSONS LEARNED STUDY 


This appendix includes a traceability matrix indicating TSSM responses to lessons learned and 
the report on Mission Operations Lessons Learned for the Next Outer Planets Flagship Mission. 


Mission Operations Lessons Learned Applied to TSSM 


Table K-1. Traceability between the lessons learned as described in the report Mission Opera- 
tions Lesson Learned Study for the Next Outer Planets Flagship Mission and specific responses 
taken by TSSM. Although specific references are called out in this table, many of these lessons 
learned are further discussed throughout the report. 


Category 
Mission 
Design / 
Architecture 


Management 
& 


Organization 


Flight System 
Interfaces 


TSSM 
NX) oe) a 
Lesson Learned Section* 


Minimizing the amount of cruise science §4.6 
required of the operation including that 
opportunistic science taken during gravity 

assist maneuvers. However one can not 

discount the benefit of using these 

operations to train the team and test 

systems for eventual prime science 

operations. 


Reduce the complexity of the contention 
resolution process by choosing a single 
Pl’s. Streamline the arbitration process so 
that it need not involve the majority of the 
mission planners. A strong “super PI” or 
Project Scientist could oversee this 
process. 


Co-locate mission planners or have 
representatives with decision making 
capability co-located to help reduce 
communications delays when iterating on 
plans. 


Investigate ways to streamline the §4.11.3 
ITAR/TAA processes for working with 
foreign instrument teams/individuals. 


Evaluate operational complexity and 

incorporate ease-of-use features for each 

primary flight system with special emphasis | §4.4.3 
on G&C and C&DH flight processor 

interfaces as they are typically the most 

complex. 


As part of the next OPF mission design 
effort, formalize a joint operations and flight 
system design process for each proposed 
flight system to evaluate its design in terms 
of operability and quantify affect on total 
mission costs. Note: This process was ad- 
hoc on past missions and subject to the 
availability and capability of the specific 
operations team involved in the early 
stages. 


Consider such features as: coupled 
thrusters, automated momentum 
management, scan or gimbaled platforms 
that can significantly reduce conflicts 
between instrument types (fields and 
particles vs. pointing) or between payload 
and communications system, deterministic 
slew paths, ephemeris based pointing. 


Description of TSSM Reponses to Lessons Learned 


TSSM is focused on Titan and Saturn System science in as much 
as it informs us about Titan. During cruise, there are no planned 
science observations. There are planned and budgeted calibration 
events that will also benefit TSSM by training the team for primary 
science operations. Opportunistic science is a possibility during the 
Saturn Tour Phase, but is not a cost driver in the current 
implementation. 


During the 20 month orbital phase, the spacecraft will collect data 
continuously according to a pre-defined, cyclic observation scheme, 
alternating between already-selected instrument suites. This 
simplification of operations avoids the conflicts experienced by 
earlier missions. Further, the selection of which instruments are in 
operation for each Enceladus flyby has been made apriori. 
Furthermore, the dual-axis, steerable HGA decouples data 
collection from communications. TSSM’s tightly focused payload 
reduces the complexity of “contention resolution” and will result in 
more efficient operations. 


TSSM already has a TAA in place for collaboration with ESA, 
CNES and non-US Science Team Members. This will be 
continually maintained throughout the project lifecycle. 


Ease of use was considered in all aspects of the TSSM concept 
starting with the mission design going all the way through the flight 
and ground elements. The diverse team that developed TSSM has 
considerable experience building and operating ongoing missions 
to Mars, Mercury, Jupiter and Saturn. Lessons learned and relevant 
experience have been applied to the design of flight hardware and 
flight/ground software elements to ensure operability. 


Furthermore, a considerable amount of personnel have been 
scheduled and funded to work MOPs and GDS in Phases A and B. 
The project will ensure close coordination between Project 
Engineering, Spacecraft Engineering and Operations. 


All of these Lessons Learned have been incorporated into design of 
the orbiter: coupled thrusters; 2-axis gimbaled antenna; co- 
alignment of related instruments and complementary alignment of 
nadir and off-nadir instruments. 
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Category 


Lesson Learned 


Flight System | Ensure adequate power margins and 


Interfaces 


Science/ 
Mission 
Operations 


Ground 
System 
Interfaces 


consider predefined payload 
modes/configurations to simplify planning. 
Favor power over mass in use of PMD’s, 
coupled thrusters, proper instrumentation. 


Incorporate a file system and pre-allocated 
(by ground rules) SSR space. Sufficient 
margins for command and SSR memory. 
Use automated file playback software and 
CFDP to minimize SSR management and 
to have automated retransmission for data 
dropouts. Consider CFDP for command 
uploads and potential use for telemetry. 


Strive for commonality in payload 
instrument telemetry and command 
interfaces. 


Incorporate a planning process that is 
efficient enough for Titan orbital operations, 
and modify as necessary for tour 
operations. Consider cost constraining 
planning tools (i.e., market based and 
priority based systems). 


Develop process that minimizes the 
number of planning iterations, bounds time 
allocated to planning each significant 
event, and incorporates the principle of 
“good enough’. 


Develop an integrated planning and 
sequencing tool based on model-based 
engineering and state analysis that would 
be used throughout the project lifecycle. 


Incorporate information management 
systems (i.e., CIMS) for entire team’s 
remote access to planning products, 
telemetry, command sequences, and action 
item tracking. 


Have a PI set priorities. Have ground 
system and planners implement those 
priorities and optimize supporting 
processes as needed. 


Incorporate resource modeling and flight 
constraint models early in the planning 
process for early identification of problems. 
Permit science planners access to models 
of similar fidelity as what MOC uses for end 
validation. Make accessible to distributed 
team. 


Incorporation of flight system faster than 
real-time software models for resource and 
constraints checking (i.e., SoftSim or 
Statesim). 
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NX) oe) a 
Section* 


§4.4.2.9 


§4.4.3.8 


§4.4.3.5, 
Phase A 


§4.6.2 
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Description of TSSM Reponses to Lessons Learned 


TSSM power budget includes more than the 33% margin stated in 
the study ground rules. Because of the way this reserve is 
calculated per JPL Design Principles, this equates to 49% on 
current best estimates. 


During the 20 month orbital phase, the spacecraft will collect data 
continuously according to a pre-defined, cyclic observation scheme, 
alternating between already-selected instrument suites. This 
simplification of operations avoids the conflicts experienced by 
earlier missions. Further, the selection of which instruments are in 
operation for each Enceladus flyby has been made apriori. TSSM’s 
tightly focused payload reduces the complexity of “contention 
resolution” and will result in more efficient operations. 


TSSM uses coupled thrusters and decoupled high gain antenna. 


The TSSM system software utilizes all of the tools recommended 
by this Lesson Learned. The SSR has margins required by JPL 
Design Principles. 


TSSM would use a common telemetry and command dictionary for 
the instruments which would be specified in the AO process. For 
hardware interfaces, TSSM has baselined SpaceWire for a 
common instrument interface to high data-rate instruments and the 
RSB for low data-rate instruments. 


During the 20 month orbital phase, the spacecraft will collect data 
continuously according to a pre-defined, cyclic observation scheme, 
alternating between already-selected instrument suites. This 
simplification of operations avoids the conflicts experienced by 
earlier missions. 


The TSSM observation scheme, developed by the Operations Lead 
and approved by the Titan Joint Science Definition Team, will 
minimize the need for continuous re-planning. 


Evaluation of Model Based Engineering for use during Mission 
Operations is included in list of activities for Pre-Phase A and 
Phase A. 


The Mission Operations System design and implementation 
includes a rich online collaboration system to support remote 
planning and operations support. 


The Project Scientist will set the priorities in working with the 
Project Science Steering Group. The Project System Engineer and 
Science System Engineer are funded in the baseline budget 
through Phase E to ensure that the priorities are implemented 
efficiently. 


MOS includes extra staffing starting in phase A to develop mission 
models for working out operational issues, support planning, and 
practice flying the spacecraft. These tools will evolve to incorporate 
updated models (e.g., ACS and Power models) used in flying 
TSSM. These models will be made available and used by all teams 
to ensure everybody is working with the same model. 


A high fidelity model-based flight software simulation capability (S- 
Sim) is funded in the baseline budget for the mission. 
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TSSM 
NX) oe) a 
Category Lesson Learned Section” Description of TSSM Reponses to Lessons Learned 


Ground Adoption of unattended pass operations for | Phase A_ | Itis the intention of TSSM to use unattended pass operations 
System non command passes. Limit number of approach during non command passes. Automatic radiation of non 


Interfaces command passes. Rely on automated limits critical protocol commands will be studied in Phase A. 
and alarms checking versus manual, by FC 


or ACE. 


Unattended (automatic) radiation of non 
critical commands 





Streamlined process for late knowledge §4.6 This issue has little impact on TSSM because our science 
collection architecture is designed to not require quick turn-around 
or replanning between successive observations. 








updates including ephemeris and time 
shifts. 


Consider incorporating real-time automated Y Me TSSM will implement the best proven operational tools available at 
assessment tools and post event trending the time, leveraging those previously used on past missions in a 







tools (i.¢., MRO). cost effective manner. 


Testing and _| Adopt logical testing steps with software §4.4.6 A high fidelity model-based flight software simulation capability (S- 
Evaluation tools catching problems upstream (with Sim) is funded in the baseline budget for the mission. This software 







faster than real-time software) of more tool will be used to head off problems early in mission software and 
sophisticated (real-time hardware) command sequence development. 
simulations downstream. 


Incorporate software tools, scripts, to aid in | §4.4.6 The simulation environment interfaces and procedures will be 
H/W simulator setup and configuration compatible with those of the hardware testbeds. Checkpointing and 
control using planning system inputs for restart processes are included in the simulation environment. 


starting conditions. Use checkpoint and 
restart process for H/W simulations. 


Automate syncing of S/W sim (and H/W §4.4.6, Automation and configuration control will be included in the 
sim tools) with flight for proper configuration | Phase A | software development environment to maintain synchronization of 








control. Perform periodic audits. software and hardware simulations. Further work on this is deferred 


Incorporate tools for post simulation data to Phase A. 
processing and distribution - reduce labor 
and time requirements. 


For geographically distriouted team §4.5.2.2, | TSSM will implement the best proven practices available at the 
members, provide easy access to data for Brass A time, leveraging those previously used on past missions (é.g., 
each reviewer. (i.e., MRO has web based Cassini, MESSENGER, New Horizons, and MRO) in a cost 
results outside flight ops network) effective manner. The Mission Operations System design and 
implementation includes a rich online collaboration system to 
support remote planning and operations support. Further work on 
this is deferred to Phase A. 


Have good validation of software simulators | §4.4.6 A high fidelity model-based flight software simulation capability (S- 

so they can be used in place of hardware Sim) is funded in the baseline budget for the mission. This software 

simulators. Incorporate fidelity into software tool will be used to work out problems early in command sequence 
troubleshooting will be executed on real-time hardware-in-the-loop 






closely (and quickly) as possible. 


Use real-time simulators by exception (only 
as needed), faster than real-time software 
for all nominal operations. Ensure adequate 
numbers and fidelity of real-time hardware 
simulators during each phase of the 
mission. 


models match hardware simulations as development. Critical events, first-time events and mission 
simulators to ensure mission SUCCESS. 
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K.1.1 Executive Summary 

As an effort to reduce operations costs as- 
sociated with the next Outer Planets Flagship 
Mission (OPFM), Jet Propulsion Laboratory 
(JPL) tasked the Johns Hopkins University 
Applied Physics Laboratory (JHU/APL) to 
lead a study of the Cassini mission operation 
cost drivers and those of other planetary space 
missions, including two missions currently 
operated at APL, MESSENGER and New 
Horizons, and JPL’s Mars Reconnaissance 
Orbiter. 

The study team derived a comprehensive 
list of space mission operations costs drivers 
and through the evaluation of each mission 
and found the following to be the top cost 
drivers: 

a. Miussion architecture: Includes mission 

trajectory, type, duration, number of 
flybys or gravity assist maneuvers. 


b. Management and project organization: 
Considers organization structure, geo- 
graphical boundaries, and organization 
conduct. 


c. Flight system interfaces: 
Systems: Includes number of flight ve- 
hicles, system redundancy, complexity 
of fault protection systems, number of 
engineering calibrations. 


Guidance and control system design: 
sensors, actuators, control modes, point- 


ing constraints and accuracy, momen- 
tum management scheme, number of 
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tunable parameters, articulating mecha- 
nisms. 


Command and data handling: Number 
of fight software applications, stored 


command management or scripting ca- 
pabilities, type of data recorder, data 
storage margin, memory margin for 
commands, number of tunable parame- 
ters, data identification and tracking. 


Payload: Number and type of instru- 
ments, degree to which instrument 
processor interfaces and capability, 
number of instrument mechanisms. 


d. Science operations: Includes science 
mission duration, science team struc- 
ture, number of interfaces between in- 
strument teams, number and density of 
science observations, type of observa- 
tions, level of post launch science op- 
erations development, instrument data 
volume, data latency requirements, 
number of instrument and calibration 
and maintenance operations, data qual- 
ity requirements. 


Each of the missions studied were charac- 
terized for their relative complexity in each of 
the above major categories and other minor 
ones, and compared against the actual (or 
planned, where applicable) staffing levels of 
each mission at key mission phases. The re- 
sults of this analysis are charted in Figure 
K.1-1. 
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Figure K.1-1. Mission ops team size vs. average mission complexity. 
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This plot shows New Horizons, MRO, and 
MESSENGER are relatively near each other 
on the complexity vs. cost grid, while Cassini 
is In a region on its own in terms of both com- 
plexity and cost. A least squares fit of the four 
data points is shown as a blue line, the green 
line an exponential fit. Both CAS and NH are 
above the linear fit while MSGR and MRO are 
both below it indicating they may be the most 
efficient of the four operations. MESSENGER 
falls the furthest below. 

A least squares fit of the MRO, 
MESSENGER, and New Horizons data points 
is shown as the red line. While one would not 
expect a simple linear increase in cost as com- 
plexity rises significantly (complexity across 
systems can have a compounding affect) it can 
serve as a guide for the lower bound of the 
expected cost increase. Conversely, the expo- 
nential fit to actual costs, including Cassini 
(green line) can serve as an upper bound for 
expected operations cost. 

The study’s most valuable end product 1s 
the numerous, tangible recommendations for 
reducing the cost and complexity for future 
space operations, including the next OPF. 
Recommendations are described in detail in 
§K.1.5 and organized by cost driver catego- 
ries: 

e Mission Design/Architecture 
Management and Organization 
Flight Systems Interfaces 
Science Operations 

Ground System Interfaces 


Testing and Validation 


Many are based on successful approaches 
utilized on the missions under study. Applica- 
tion of those recommendations to the devel- 
opment and operations phases will permit 
future operations to be conducted in a signifi- 
cantly more efficient manner. 


K.1.2 Introduction 

In December 2007, NASA’s Planetary Sci- 
ence Division announced its intent to conduct 
Phase-2 studies for the next OPFM. JPL held 
the overall responsibility to conduct the asso- 
ciated OPF Phase-2 studies for Titan and 
Europa destined missions. One of the several 
tasks identified in the Statement of Work from 
NASA was to perform a Mission Operations 
Lessons Learned Study (referred to here on as 
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the LL Study) with special focus on Phase E 
cost drivers and operations. The intent of the 
LL Study was to safely lower Phase E opera- 
tions costs from those traditional to this class 
of mission. Mark Holdridge (APL) led the 
study with a team formed from several institu- 
tions, including APL, JPL, and ARC. Conse- 
quently, a LL Study was kicked-off in late 
February 2008 and given the following task: 


“Capture relevant lessons learned from the 
past and present operational missions, in- 
cluding Cassini, in the area of Phase E cost 
drivers and operations. Document the col- 
lective experience base of both APL and 
JPL from a variety of missions conducted 
by the two Centers that covers a spectrum 
of mission complexity and implementation 
modes such as Cassini, MESSENGER, 
STEREO, New Horizon and MRO . Exam- 
ine the implementation approach of rele- 
vant missions in the areas of GDS, MOS, 
Science Operations Systems, and 
flight/ground functionality and performance 
allocation. Identify the cost drivers and as- 
sess related risk postures. Provide briefing 
to the MOS/GDS/Science Center task of the 
EJSM and TSSM OPF teams in those areas 
addressing cost, performance and risk and 
recommendations for approaches to mini- 
mizing cost. Document results in a written 
report. Provide write-up to the final Mis- 
sion Concept Report” 


The joint JPL/APL/ARC study team con- 
sisted of experienced deep space mission 
planners, operations leads, and analysts 
knowledgeable of APL’s planetary mission 
operations and of JPL’s Cassini and Mars 
Reconnaissance Orbiter (MRO) _ operations 
processes; where additional information was 
needed, the LL study team sought it from the 
mission team. The study proceeded with the 
following subtasks identified to reach the goals 
of the study: 


Study Plan 
1. Develop a set of space mission opera- 
tions cost drivers and organize into ma- 
jor categories and subcategories 
2. For each cost driver category, define 


measurables that can be used to assess 
the degree to which each driver affects 
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each operation. Define any supplemen- 
tal information also needed to character- 
ize each mission. 


3. Interview each operation under study 
(Cassini, MRO, New Horizons, and 
MESSENGER) and obtain metrics and 
supporting information that characterize 
each operation and measure its com- 
plexity or difficulty level related to each 
cost driver and to each other. 


4. Compile MO&GDS staffing levels for 
each mission, pre- and post-launch, by 
similar WBS elements. 

5. Data Analysis and recommendations. 
5.1. Review all mission characteristics 

and compare and contrast each op- 

eration in terms of relative com- 
plexity and associated cost (staff- 
ing) 

Identify those cost drivers that had 

the most affect on each operation. 


DZ: 


5.3. Develop a set of recommendations 
designed to lower total mission op- 
erations (and total mission) costs 


for next OPF mission. 


Despite being included in the task state- 
ment, time and resource limitations precluded 
the team assessing relative risk postures and 
comparisons of each missions risk stance. 
While this alone did not affect identification of 
efficient operations techniques, it prohibited 
qualifying actual mission costs in terms of its 
risk stance. 

It should be noted that many of the indi- 
viduals supporting the LL Study have also 
worked on the missions under study (expedit- 
ing the data collection process) and some were 
serving in systems engineering related capaci- 
ties on the either or both the Titan or Europa 
OPF study teams, thereby facilitating the 
transfer of lessons learned to the respective 
design efforts. 


K.1.3 Mission Operations and Ground Data 
System Cost Drivers 
The LL Study Team formulated a list of ma- 
jor categories of space mission cost drivers 
and expanded each to formulate a complete 
criteria by which operations can be evaluated 
and relative complexities assessed. 
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A summary of the major cost drivers identi- 
fied and associated measurables are included 
below. Each operation was assessed individu- 
ally using these criteria. 


a. Mission architecture: Includes mission 
trajectory, type, duration, number of 
flybys or gravity assist maneuvers. 


b. Management and project organization: 
Considers organization structure, geo- 


graphical boundaries, organization con- 
duct. 


c. Flight system interfaces: 

e Systems: Includes number of flight 
vehicles, system redundancy, com- 
plexity of fault protection systems, 
number of engineering calibrations. 
Also includes operations complexity 
of each spacecraft subsystem. 


e Guidance and Control System De- 
sign: sensors, actuators, control 
modes, pointing constraints and ac- 
curacy, momentum management 
scheme, number of tunable parame- 
ters, articulating mechanisms. 


e Power System Design: power system 
margin, energy management com- 
plexity, power generation (solar vs. 
nuclear). 


e Propulsion System Design: propel- 
lant margins, operations constraints 
limitations, propulsion type (mono, 
bi-prop, hybrid, Ion), couple vs. de- 
coupled thrusters. 


e Thermal System Design: number of 
thermal constraints to be managed by 
operations team, level of onboard 
thermal control automation, special 
data analysis or planning tools re- 
quired. 


e Command and data handling: Num- 
ber of flight software applications, 
stored command management or 
scripting capabilities, type of data re- 
corder (volatile vs. non-volatile, use 
of file system or other onboard data 
management techniques, including 
CFDP), data storage margin, mem- 
ory margin for commands, number 
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of tunable parameters, data identifi- 
cation and tracking. 


e Communications: Downlink band- 
width requirements and overall mar- 
gins, number of supported data rates, 
ability to add new data rates in phase 
E, relay or multi-vehicle communi- 
cations, fixed or gamble antennas, 
radiometric tracking requirements. 


e Payload: Number and type of in- 
struments, degree to which instru- 
ment processor interfaces and capa- 
bility vary, number of instrument 
mechanisms. 


d. Science operations: Includes science 
mission duration, science team struc- 
ture, number of interfaces between in- 
strument teams, number and density of 
science observations, type of observa- 
tions, level of post launch science op- 
erations development, instrument data 
volume, data latency requirements, 
number of instrument and calibration 
and maintenance operations, data qual- 
ity requirements. 


e. Ground systems interfaces: Sizing of 
S/W maintenance and enhancement ef- 


fort, centralized or distributed data 
processing and distribution centers, 
standard vs. specialized data products, 
heritage of ground system, hardware 
simulator number and fidelity, number 
and type of workstations, 


e Mission planning: Level of automa- 
tion and special S/W tools, number 
and type of flight constraints, re- 
source constraints and margin avail- 
ability, level of command block re- 
use, onboard sequencing capabilities 


(use of onboard macros, event driven 


commanding ...), command se- 


quence planning process and number 


of iterations. 


e Mission control: Level of automation 


of real-time flight control operations 
for both assessment and command- 
ing functions, density of DSN sup- 
ports required, number of contingen- 
cies to plan for. 
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e Mission assessment: Level of auto- 
mation of trending and assessment 
tools, data trending and review re- 
quirements. 


f. Testing and validation: Includes ease of 
systems to validate command sequences 
early in sequence development process, 
level of scripting or automation in con- 
figuring and operating test environment 
and assessing test results. Extent to 
which real-time (hardware) simulators 
used vs. faster than real-time (software) 
simulators. 


Separate evaluations of each mission’s 
complexity relative to the above cost drivers 
can be found in the upcoming sections. 


K.1.3.1 MRO Mission Summary and Primary Cost 
Drivers 
K.1.3.1.1 Mission Summary 

The Mars Reconnaissance Orbiter (MRO) 
was launched on August 12, 2005 on an Atlas 
V401 launch vehicle from Cape Canaveral Air 
Force Station and arrived at Mars on March 
10, 2006. MRO carries a rich set of science 
instruments to Mars to survey the global and 
regional aspects of mars in addition to special 
targeted observations. There is also a set of 
engineering instruments providing optical 
navigation, Ka-band telecommunication and 
ultra-high frequency (UHF) relay services. 

After a seven-month interplanetary cruise, 
MRO was captured into a 35.5-hour orbit 
around Mars. On March 23, 2006 MRO began 
its aerobraking phase and reduced its orbital 
time to less than two hours to reach the desired 
ascending node time of 3:00 pm Mars Local 
Time. Due to its orbit geometry and science 
requirements, the MRO aerobraking period 
involved 5 months of highly intensive opera- 
tions period. 

In August 2006 after successfully complet- 
ing the aerobraking phase, a set of maneuvers 
were conducted to finalize the Primary Science 
Orbit (PSO). A set of transition activities were 
carried out, including engineering and science 
instrument calibrations and a weeks worth of 
“science practice” just prior to solar conyunc- 
tion. During the 2-year primary science phase 
MRO will return at least 34 Tb of science data 
and a maximum of over 200 Mb per day. MRO 
will collect most of its science data in a con- 
stant nadir pointing mode, however, high 
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resolution targeted data at angles of up to 
30 deg off-nadir will be collected up to twice 
per orbit. 


K.1.3.1.2 MRO Primary Cost Drivers 


Management and Project Organization 

The MRO team is comprised of six organi- 
zations: JPL (which manages MRO), Lock- 
heed Martin Space Systems, Applied Physics 
Lab, University of Arizona, Malin Space 
Science System, and the Italian Space Agency 
(ASI). Together this comprises a total of 
twelve teams during the post-launch phase. 
The majority of mission operations teams are 
co-located at JPL and at LMSS in Denver, 
Colorado. Science operations teams are lo- 
cated throughout the country and with the 
cooperation of ASI. 

Some orbiter mission operations team 
members, tools and services are shared across 
projects in a multi-mission organization lo- 
cated at both JPL and LMSS. This sharing of 
infrastructure and workforce offsets potential 
cost increases due to distributed operations. 

Orbital operations requirements translated 
into two parallel teams where one worked on 
the three-shift a day aerobraking operations 
and the other worked on the planning, devel- 
opment and testing activities. 


Flight System Interfaces 

The MRO spacecraft is single fault tolerant 
with most orbiter subsystems block redundant 
and cross-strapped. Attitude control is 3-axis 
stabilized with high precision pointing and 
fully gimbaled solar arrays and high gain 
antenna. The flight computer is a RAD 750 
flight processor with ample memory resources 
and high throughput components for a 
throughput margin of ~70%. A series of on- 
board software constraints and compression 
and formatting processes assure high through- 
put rates and isolation of instrument command 
and flight software errors to single instrument 
data streams. The science data collected 1s 
stored in the 160Gb on-board solid state 
recorder (SSR). The SSR is formatted as a 
high speed raw data input buffer and a large 
storage location for formatted data awaiting 
downlink. 

MRO communicates with Earth via the 
DSN at a large variety of rates up to 6 Mbps 
and utilizes either Reed-Solomon or Turbo 
encoding schemes. MRO downlink also util- 
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izes the CCSDS File Delivery Protocol 
(CFDP) to help identify data gaps and facili- 
tate retransmission if needed. With the current 
Deep Space Network (DSN) contact schedule 
of 19 eight-hour tracks per week, the Baseline 
mission plan is for MRO to return 34 Tb of 
raw science data during the two-year primary 
science phase. 

Eight scientific and two engineering inves- 
tigations were selected by NASA. Four sci- 
ence investigations are led by Principal Inves- 
tigators (PI) with PI provided instruments, two 
use facility instruments and have appointed 
team leads, and two are investigations led by 
PIs that make use of engineering systems on 
the orbiter. In addition, two engineering dem- 
onstrations, led by PIs and a UHF relay radio 
system are included as payloads. 

The payloads are: 

Mars Color Imager (MARCI)—PI provided 

Mars Climate Sounder (MCS)—PI pro- 

vided 

e High Resolution Imaging Science Experi- 
ment (HiRISE)—PI provided 

e Compact Reconnaissance Imaging Spec- 
trometer for Mars (CRISM)—PI provided 

e Context Imager, (CTX)—facility instru- 
ment with appointed team lead 

e Shallow (Subsurface) Radar, (SSHARAD)— 

The Italian Space Agency (ASI) provided 

this facility instrument. The SHARAD in- 

vestigation team includes members from 
both ASI and NASA. 

e Gravity Science Investigation—PI led, uses 
orbiter telecom system 

e Atmospheric Structure Facility Investiga- 
tion—PI led using accelerometers and other 
orbiter telemetry during aerobraking. 

e Optical Navigation (Camera)—PI 
operated during cruise phase only 

e Ka-band Telecommunication demonstra- 
tion—PI led, demonstrated in cruise phase, 
partial failure prevents prime mission op- 
erations 

e Electra, UHF communications and naviga- 
tion package—operated by orbiter opera- 
tions teams in support of Mars surface mis- 
sions. 


Ground Systems Interfaces 


The MRO ground system functions are 
provided by the following organizations: 


led, 
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e Deep Space Network—DSN provides the 
data capture and command delivery func- 
tions. Data capture functions include not 
only the traditional telemetry processing 
such as frame sync and packet extraction 
but also the CFDP processing. 

e Multi-mission Ground System Services— 
MGSS provides telemetry display and 
channel processing, sequence generation 
and science data server for raw data distri- 
bution, and navigation software. 

e MRO project—MRO provides facilities at 
JPL and LMSS. These include unique sc1i- 
ence target planning software, spacecraft 
performance and analysis software; and 
multi-mission software adapted to support 
MRO ATLO activities. In addition, MRO 
provides hardware procurement and instal- 
lation, and integration of the software and 
hardware into an operable system. 

e Science teams—Each science team pro- 
vides facilities, software, and hardware for 
their own command generation and stan- 
dard and special data processing. 


Mission Operations 

The MRO mission operations system (in- 
cluding the ground data system) is developed 
and managed by JPL across the distributed 
organizations. During the development phase 
the Mission Operations System provides: 
system engineering, including both MOS and 
GDS system engineering functions and coor- 
dination of the flight teams and data system 
development activities; MOS team develop- 
ment for all the flight and science teams during 
phase E; and data system development func- 
tions in support of flight and science team 
needs 

During the operations phase the organiza- 
tion 1s structured into teams which cover all 
aspects of a flight project. Teams include the 
Flight Engineering Team (at both JPL and 
LMSS), Mission Planning and Sequencing 
Team, Navigation team, Science Operations 
Teams (at JPL and remote sites), and the 
Ground Data System team. Additionally, a 
Chief Engineer 1s appointed to coordinate all 
system engineering operations as well as lead 
anomaly responses. 


Science Operations 


During the Primary Science Phase (PSP), 
the MRO operations teams were presented 
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with two major challenges—unprecedented 
high data rate and data volumes, and complex 
science planning and resource sharing. Each of 
the science instruments had its unique re- 
quirements for global mapping, regional sur- 
vey, and targeted observations. Some instru- 
ments preferred nadir-only observations, while 
others required off-nadir observations (espe- 
cially for stereo viewing). The requirements 
from these instruments presented a significant 
challenge for the design of a complex science 
planning and resource allocation process. In 
addition, because of the high resolution in- 
struments, the process for maintaining required 
navigation accuracy was challenging. 

MRO science operations are conducted in 
two parts. The teams, either individually or in 
cooperation with other teams, select their off 
nadir and coordinated target observations. The 
Payload Operations Support Team at JPL, 
following predefined procedures, integrates 
the science team observation requests to pro- 
duce a combined and conflict free list of tar- 
gets. The target list is uplinked to the orbiter 
for ephemeris based timing and pointing exe- 
cution. Each instrument team provides all of 
its Own command sequences and routes them 
to the orbiter via automated uplink processes. 
The teams use their remaining observation 
time and data resources to build non-targeted, 
nadir based observation sequences that are sent 
to the orbiter as needed. 


Cost Driver/Mitigators Summary 

e Complex resource allocation for pointing 
and data volume is a significant driver miti- 
gated by on-board ephemeris based timing 
and pointing, and by centralized coordina- 
tion and allocation of pointing and data re- 
sources. 

e Extremely large data volumes drive cost by 
allowing large numbers of observations by 
a large and complex payload and by the 
need for high volume data processing and 
distribution systems. 

e The large numbers of observations are 
mitigated by the allocation and coordination 
processes. 

e The data processing and distribution costs 
remain high but are mitigated in part by 
common raw data distribution methods and 
legacy systems for some instruments. 
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K.1.3.2 Cassini Mission Summary and Primary 
Cost Drivers 


K.1.3.2.1 Mission Summary 

The Cassini mission to Saturn, a joint en- 
deavor of NASA, the European Space Agency 
and the Italian Space Agency is a flagship 
mission to orbit the Saturnian system carrying 
a diverse set of 12 science investigations. Also 
onboard Cassini 1s a scientific probe called 
Huygens that was released from the main 
spacecraft to parachute through the atmosphere 
to the surface of Saturn’s largest and most 
interesting moon, Titan, which is shrouded by 
an opaque atmosphere. Titan’s atmosphere 
includes organic compounds leading scientists 
to believe that the moon may be like a frozen 
vault of conditions similar to those on Earth 
before life began. The Cassini orbiter also uses 
imaging radar to map Titan’s surface. 

Launched in 1997, Cassini’s interplanetary 
trajectory took 7 years to reach Saturn, includ- 
ing two gravity assists from Venus and one 
from Earth. The prime mission of 4 years 
included 45 encounters with Titan, 9 with icy 
satellites, 74 Saturn periapses as well ring 
crossings. The extended mission, which will 
be starting in 2009, will provide additional 
flybys of Titan (26), icy satellites (9), and 
Saturn periapsis and ring crossings (59). 
K.1.3.2.2 Cassini Primary Cost Drivers 

It should be recognized that Cassini, as a 
flagship mission, is the most complex mission 
architecture out of the four studied. The in-situ 
ESA Probe accommodation, multiple of flybys 
and ring crossings and duration of the science 
mission 1s significantly more operationally 
demanding than the other missions being 
analyzed in this study. 


Management and Project Organization 

The Cassini management is co-located at 
JPL, with eight remote science team participat- 
ing, including one international one. Details of 
the various remote operations sites are listed in 
the Science Operations section below. Since 
Cassini 1s a directed flagship mission, the 
science investigations were selected via NASA 
AO. There are 12 instrument PIs and interdis- 
ciplinary science investigations. They each 
have specific mission objectives to meet but 
need to work closely together given the inter- 
active nature of the operations. This requires 
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extensive meetings to agree on negotiated 
activities and priorities for each event. 

The operations teams include Spacecraft 
Operations (SCO), Navigation, Science & 
Uplink (SP and ULO) and Mission Support & 
Services (MSS). There is no mission manager; 
the team chiefs carry those responsibilities. 

Finally, having a large budget encouraged 
doing many new things to improve the GDS 
and project development process that usually 
translated into greater costs. The larger budget 
also drove a need to have greater oversight that 
has its own increased cost. 


Flight System Interfaces 

Cassini 1s a three-axis stabilized spacecraft 
outfitted with 12 diverse science investiga- 
tions. The instruments often have multiple 
functions, equipped to thoroughly investigate 
all the important elements of the Saturnian 
system. Cassini’s remote sensing instruments 
provide data for global studies of Saturn’s 
atmospheric temperatures, clouds, and compo- 
sition, as well as studies of Saturn’s rings and 
its many natural satellites. 

The spacecraft communicates through 
body-fixed antennas: one high-gain and two 
low-gain, and is powered by three Radioiso- 
tope Thermoelectric Generators (RTGs) pro- 
viding ~700 W at the end of prime mission. 
The Attitude Control Subsystem (ACS) uses 
three Inertial Reference Units (IRUs) and a 
Stellar Reference Unit (SRU), or star tracker, 
to determine both the spacecraft’s position and 
orientation. Reaction Wheel Assemblies 
(RWAs) are one of the two systems used to 
provide pointing control of the spacecraft in 
flight (with the thrusters of the Propulsion 
Module Subsystem as the other). The thrusters, 
along with a main engine, also perform orbit 
trim maneuvers (OTMs) to keep Cassini fol- 
lowing the chosen trajectory around Saturn. 

The science instruments are all body- 
mounted; a scan platform was deleted as a 
cost-saving measure during spacecraft design 
and integration. Thus the entire spacecraft 
must be rotated for any one instrument to 
achieve a desired pointing attitude, and also to 
point the high gain antenna at Earth for com- 
munications. Data taken by the instruments 1s 
stored on two solid-state recorders (SSR), with 
a total capacity of 4.6 gigabits. The spacecraft 
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utilizes the Deep Space Network to downlink, 
on average, over one gigabit of data daily. 

Several significant design features drive 
Cassini’s operations cost. Some of these are 
unique to the mission and the circumstance of 
the mission, but some are lessons that are 
applicable to future missions, such as the 
Outer Planets Flagship mission. This summary 
will highlight both. 

The spacecraft was not designed for maxi- 
mum operability. One of the key design cost 
drivers on Cassini is the fact that all 12 of the 
instruments and high gain antenna are body 
fixed. While some of the collaborating instru- 
ments are mounted to observe simultaneously 
(for example, the optical remote sensing 
[ORS] instruments are co-boresighted, along 
with the Radar), there are still the fields and 
particle instruments that require different look 
directions and the HGA that needs to point 
toward Earth during daily downlink DSN 
passes. In addition, the ORS observations also 
require scan modes and mosaics by spacecraft 
pointing that conflict with each other. 

Further complicating the already involved 
planning for spacecraft pointing, the reaction 
wheel usage for each science observation 
activity must be analyzed by special tools for 
potential RWA degradation, and steps in the 
planning process have been added for the turn 
profiling evaluation. That analysis feeds back 
into the observation design, which is then 
reworked with the science planning teams as 
necessary in order to maintain a sustainable 
science and engineering performance. 

Another design impact on operations has 
been the uncoupled thrusters. Every time 
thrusters are fired, including the routine RWA 
unloadings, the Navigation team has to model 
and measure the resulting AV in its orbit de- 
termination. Again, special analysis tools and 
steps in operations have been developed to 
accommodate this design implementation. 
Unplanned AV increases the Navigation 
Team’s workload. 

The 2.3 Gb mass memory storage element, 
a solid-state recorder, does not have a file 
system. Science data accounting was labor 
intensive due to the memory architecture 
(which was typical of the architectures of the 
time for spacecraft). While this design feature 
has not significantly increased the size of the 
team, the data management on Cassini compli- 
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cates the operations and adds to the process of 
planning and integrating a sequence. 


Science Operations 

On a typical day in the Cassini tour, the 
spacecraft collects science data for 15 hours by 
orienting the spacecraft at a variety of targets. 
One instrument at a time dictates the pointing 
of the spacecraft, and other instruments may 
“ride along” and collect data at the same time. 
Collaborative data collection is often negoti- 
ated between the science teams. The remaining 
9 hours 1s spent in one block on Earth-point, 
downlinking the data. Control of the spacecraft 
is done, for the most part, from autonomous 
sequences stored onboard the spacecraft. 
Spacecraft sequencing uses a combination of 
centralized commands (for control of the 
system level resources) and instrument com- 
mands to conduct activities and maintain the 
health and safety of the spacecraft. The space- 
craft is flown with sufficient margins to allow 
the instruments to operate fairly independently 
from each other, and with a minimum of real- 
time ground intervention. 

The operation of the Cassini spacecraft 1s 
centered at the JPL in Pasadena, California. 
The Huygens Titan Probe was operated from 
the Huygens Probe Operations Centre in 
Darmstadt, Germany. The Cassini mission 
planning, real-time operations, science plan- 
ning/sequence integration, navigation, and 
spacecraft operations teams, as well as the 
program management, are co-located at JPL. 
The science teams are led using a distributed 
operations structure to allow scientists to 
operate their instruments from their home 
institutions, which are spread across different 
states and even different countries. Cassini 
instruments that serve multiple investigations 
are called facility instruments. Facility instru- 
ments were provided by JPL, NASA Goddard 
Space Flight Center or by ASI. A JPL team 
called the instrument operations (IO) team 
operates the facility instruments, except for 
INMS. Instruments that serve individual inves- 
tigations are provided and operated by a Prin- 
cipal Investigator (the INMS is operated like a 
Principal Investigator instrument). For teams 
not resident at JPL, an Investigation Scientist 
or dedicated member of the Instrument Opera- 
tions team assists in timely production and 
review of sequence products. A list of the 
remote ops team sites: 
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e JPL: RSS, RADAR, Science Planning, 
Mission Planning, Uplink Ops, S/C ops, 
Navigation, IO, Management 

Boulder, CO: ISS, UVIS 

Tuscon, AZ: VIMS 

San Antonio, TX: CAPS 

Iowa City, IA: RPWS 

Ann Arbor, MI: INMS 

Maryland: CIRS, MIMI 

London, UK: MAG 

Germany: CDA, Huygens 


Distributed operations places observing de- 
cisions, including generation of instrument 
internal subsequences, in the hands of the 
science teams. The implementation of distrib- 
uted operations for the Cassini mission 1s 
achieved through computers, computer- 
resident software and communication lines 
provided by JPL to the remote sites, as well as 
science participation in the uplink (mission 
planning, sequence development) and 
downlink (Principal Investigator instrument 
health monitoring) processes. Cassini uses 
virtual teams for mission planning and se- 
quence development. These teams bring to- 
gether people for the development of a given 
product. The product generation for a particu- 
lar sequence block (covering 4 weeks of activ- 
ity, typically) takes ~20 weeks to generate, 
requiring multiple virtual teams to be working 
at any one given time. Also, science data 
accounting was labor intensive due to the 
memory architecture (which was typical of the 
architectures of the time for spacecraft). 

Instrument development for operability 
plays a key role in cost of science operations. 
Some areas that Cassini instruments could 
have improved for better ease of operations: 
1) more complete development of instrument 
flight rules before launch so that the operations 
team can more realistically plan activities 
beforehand, 2) better instrument accommo- 
dation to minimize impacts on the operations 
of the other instruments, e.g., radiator place- 
ment. Areas that Cassini instruments did pro- 
vide for operability include: 1) data compres- 
sion internal to instrument for a _ cleaner 
interface between the spacecraft team and the 
instrument team, 2) some of the instruments 
have internal sequencing memory for storing 
instrument commands for the upcoming se- 
quence to further decouple themselves from 
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spacecraft resource management, and 3) for 
real-time non-interactive instrument com- 
mands, some of the instrument can also bypass 
the sequencing process by using the ASP tool. 


Ground System Interfaces 

Cassini is the earliest of the 4 missions 
studied in this report, with Phase B starting in 
1989, with capabilities and technologies of 
that time. Many of the capabilities now used in 
more recent missions such as MRO, MER, 
MESSENGER and New Horizons were not 
available when Cassini was being designed 
and implemented. Although some features, 
such as web-based tools have been incorpo- 
rated, the Cassini design largely reflects dec- 
ade-old systems and architectures. 

Many of the ground software planning tools 
were immature or unavailable at the start of 
the science planning for the prime mission. 
This resulted in homegrown tool development 
at the instrument sites and across the ops 
teams. System engineering of these types of 
ground software tools were lacking without 
sufficient resources need to be applied to 
Phase C development, so that the tools are not 
integrated and require the responsible teams to 
run them. Streamlining the tools, teams, and 
processes then becomes difficult. This led to 
accommodating remote operations with some 
attempt to standardize the interfaces but still 
enabling the science teams to work with their 
own tools. Allowing the science teams to use 
their own tools turned out to create additional 
problems; during science planning the teams 
using different tools produced differing results 
for the same spacecraft activities these con- 
flicts then required additional analysis and 
reconciliation by the spacecraft and planning 
teams. 

All of these issues (Spacecraft operability, 
ground system, and science operations) are a 
key part of the reasons why the uplink process 
takes 22 weeks prime mission (26 weeks in 
extended mission when new mission plans are 
in place) to develop a 4-week sequence of 
activities. This process requires that at any one 
time there are at least 5 sequence blocks being 
developed at various stages of definition each 
with a dedicated team. Improvements in 
spacecraft operability, more updated and inte- 
grated ground system planning and analysis 
tools, and a more cost-restrained science team 
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will significantly reduce a future outer planets 
mission as compared to Cassini. 


K.1.3.3 New Horizons Mission Summary and 
Primary Cost Drivers 


K.1.3.3.1 Mission Summary 

New Horizons will be the first mission to 
perform a close-up flyby of Pluto, its moons 
including Charon, and potentially a Kuiper 
belt object. Launched on January 19, 2006, the 
New Horizons spacecraft will have a 9.5-year 
journey before reaching its closest approach 
(~12,500 km) to Pluto on July 14, 2015. Dur- 
ing the 9.5-year cruise to Pluto, a single grav- 
ity assist was performed as the spacecraft 
encountered its closest approach of Jupiter 
(~32 Jupiter radii) on February 28 2007, a little 
more than one year after launch. This is the 
only gravity assist required during the entire 
mission. Leading up to the Jupiter Gravity 
Assist (JGA) there were only three trajectory 
correction maneuvers (TCM) required to target 
the Jupiter flyby aimpoint. There 1s not another 
TCM expected until the final months leading 
up to the Pluto/Charon encounter. Nine months 
out of the year the spacecraft is in hibernation 
mode with only a single beacon contact per 
week and a single telemetry contact per month. 
A single gravity assist coupled with a low 
number of TCMs and relatively large flyby 
distances has helped simplify the overall op- 
eration and reduce mission risk. The ability to 
place the spacecraft in hibernation mode 
greatly reduces operational costs. 

Aspects of the mission architecture that 
most affected mission operations costs include: 
e Simple mission design profile minimizes 

number of gravity assists and TCMs, reduc- 

ing operational complexity and risk 

e Spacecraft can be placed into hibernation 
mode during long cruise periods minimiz- 
ing operational staffing levels and DSN 
costs 

e Single opportunity for Pluto encounter 
leaves zero tolerance for errors. Requires 
extensive planning and testing effort to en- 
sure encounter sequence accuracy and ro- 
bustness. 


K.1.3.3.2 Primary Cost Drivers 
Management and Project Organization 
The New Horizons team is comprised of 


three organizations (APL, SWRI, and Kinetix) 
with a total of eight teams during the post- 
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launch phase. A majority of the teams are co- 
located at APL in Laurel, MD, except for the 
payload and SOC teams which are located at 
SWRI in Boulder, CO and the navigation team 
which is located in Arizona. The New Hori- 
zons mission is managed by a single Principal 
Investigator (PI), Alan Stern. Having only one 
PI has facilitated the management of the sci- 
ence operation by providing clear guidance to 
the science teams on science observation 
priorities and science related operational 1s- 
sues. The high level of co-location has facili- 
tated the operation by making it easier to 
access key staff when needed, and minimizing 
travel requirements needed to support reviews 
and meetings. 

e Single PI lead mission. Facilitates man- 
agement of the science operation, provides 
clear guidance on science priorities and 
conflict resolution. 

e Majority of teams are collocated. Allows 
quick access to key staff when needed. Pro- 
vides strong, cohesive _ relationships 
amongst team members. Minimizes travel 
requirements. 


Flight System Interfaces 

The New Horizons spacecraft is of a small, 
agile design with both 3-axis and spin stabi- 
lized control modes. 3-axis control 1s required 
for science operations and the spin-stabilized 
mode is used during the cruise and hibernation 
phases. The spacecraft employs redundancy 
for most components, including G&C sensors 
and actuators, major electronics, flight proces- 
sors and data recorders. There are no reaction 
wheels and all spacecraft trajectory and atti- 
tude control is done via thrusters. The power 
system utilizes a radioisotope thermoelectric 
generator (RTG). The thermal system 1s based 
on a “thermos bottle” design to maintain safe 
operating temperatures with minimal opera- 
tions intervention. The science payload con- 
sists of seven instruments, including Ralph 
(visible and infrared imager), Alice (UV spec- 
trometer), PEPSSI (energetic particle spec- 
trometer), SDC (dust counter), LORRI (long- 
range imager), SWAP (solar winds and plasma 
spectrometer) and REX (radio science experi- 
ment). The spacecraft uses a fixed high-gain 
and medium-gain antenna for communications 
with Earth via the DSN. 
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e Small, agile design with no moving parts 
reduces operational complexity. 

e A wide range of system redundancy cou- 
pled with extensive, well-designed fault 
protection simplifies operations and reduces 
mission risk. 

e Power system RTG and thermos bottle 
design simplifies operations. 

e Passive-spin stabilized design allows opera- 
tion of the spacecraft 1n open-loop control 
mode. Allows for long-term hibernation 
mode and reduces risks for many opera- 
tional activities. 

e Limited resources need to be tightly man- 
aged to execute Pluto encounter (1.e., power 
margin, thruster counts, memory space, and 
bandwidth). Significantly complicates en- 
counter sequence development and execu- 
tion. 


Mission Operations 

Mission operations for New Horizons is 
managed by the APL mission operations 
(MOPS) team in Laurel, MD. MOPS is re- 
sponsible for all spacecraft realtime command, 
control and assessment functions. MOPS 
interfaces with the DSN to schedule and coor- 
dinate realtime contacts with the spacecraft. 
MOPS is also responsible for supporting the 
mission planning process and_ translating 
activities from the master schedule into space- 
craft command sequences. As part of this 
process MOPS is responsible for building and 
maintaining all models, constraints and docu- 
mentation associated with the operation. 
MOPS also performs all software and hard- 
ware simulation activities required to validate 
command sequences. MOPS interfaces with 
the spacecraft and instrument engineering 
teams, the navigation team and program man- 
agement to coordinate long term planning and 
day to day operations. The mission operations 
staff was at its highest levels through launch, 
commissioning and the Jupiter flyby cam- 
paign. During the nine month hibernation 
period each year, MOPS staffing is at a mini- 
mum level. 


Science Operations 

The SWRI team in Boulder, CO lead by PI 
Alan Stern manages Science operations for 
New Horizons. The SWRI team defines sci- 
ence observation details and priorities, pro- 
vides instrument commanding details, and 
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manages instrument engineering issues. For 
the Pluto/Charon encounter the science cam- 
paign will span one year centered +6 months 
around closest approach. Since there is only 
one opportunity to execute the encounter, 
extensive measures are taken to ensure Se- 
quence accuracy and robustness. Due to the 
long duration of the cruise phase, Pluto en- 
counter planning and testing is being done 
early while the most knowledgeable staff 1s 
still available. There is a plan to perform at 
least two Pluto encounter rehearsals prior to 
the actual encounter in 2015. Following the 
encounter it is estimated that it will take six 
months to play back all of the science data. 
There is also an extended mission following 
the retrieval of the Pluto/Charon science data. 
During this extended mission one or more 
Kuiper belt objects may be targeted for flyby 
or distant observation. 


Ground System Interfaces 

The New Horizons ground system is based 
on extensive heritage from the NEAR, 
CONTOUR and MESSENGER programs. The 
core realttme command and telemetry system 
is the EPOCH 2000 system provided by Inte- 
gral Systems Inc. (ISI). The APL software 
group also develops and maintains software to 
provide functionality not provided by the core 
EPOCH system. The New Horizons planning 
and scheduling system is based on the JPL 
suite of planning tools, SEQADAPT and 
SEQGEN. In addition, MOPS uses a contrac- 
tor developed software simulator tool 
(STATESIM) to process and validate com- 
mand sequences. Assessment functions are 
supported by APL developed software tools, 
engineering dump (telemetry decom) and 
Plotter (data plotting). The MOPS team also 
utilizes a high-fidelity hardware in the loop 
simulator (NHOPS) for testing. APL provides 
a secure network allowing team members to 
remotely use the ground system. The Science 
Operations Center (SOC) is located at SWRI 
and has a direct interface to the APL MOC. 
K.1.3.4 MESSENGER Mission Summary and 

Primary Cost Drivers 

K.1.3.4.1 Mission Summary 

The MErcury, Surface, Space ENviron- 
ment, GEochemistry, and Ranging 
(MESSENGER) mission is a Discovery Class 
mission that will become the first spacecraft to 
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orbit Mercury, the inner-most planet in our 

solar system. MESSENGER was launched on 

August 3, 2004 and will cruise through the 

solar system until March 2011, gradually 

altering its path about the Sun to more closely 
match that of Mercury until Mercury Orbit 

Insertion (MOI). Once in Mercury orbit, 

MESSENGER’s prime science mission begins 

and will continue for one Earth year (two 

Mercury solar days). The primary science goal 

of the first Mercury solar day is to obtain 

global mapping measurements from various 
instruments, while the second Mercury day 
will focus on targeted science investigations. 
Aspects of the mission architecture that 
most affected mission operations costs include: 

e Multiple-gravity-assist trajectory with one 
Earth, two Venus, and three Mercury fly- 
bys; science activities are conducted during 
each of these flybys except for Venus-1. 

e Five deterministic deep space maneuvers 
and an orbit insertion burn are required. 

e Once in Mercury orbit, a correction maneu- 
ver will be required approximately every 88 
days to maintain the spacecraft’s orbital po- 
sition. The timing of these maneuvers 1s 
critical and constrained due to the need to 
orient the sunshade to protect the main 
body of the spacecraft from direct sunlight. 

e Spacecraft momentum is controlled pas- 
sively so that propulsive momentum dumps 
can be minimized and are not routinely 
planned. 


K.1.3.4.2 MESSENGER Primary Cost Drivers 


Management and Project Organization 

The Johns Hopkins University Applied 
Physics Laboratory (JHU/APL or APL) de- 
signed, built, and manages MESSENGER. 
APL continues to manage spacecraft opera- 
tions and the science team under the guidance 
of the Principle Investigator (PI), Sean Solo- 
mon of the Carnegie Institute of Washington. 
KinetX, Inc. is part of the project team, and 
provides the mission navigation services and 
products. Applied Coherent Technology Cor- 
poration (ACT) has been contracted for help 
with SOC implementation and development of 
the Planetary Data System (PDS) archive 
products. The Deep Space Network (DSN) 
provides the required ground antennas and 
communication network interfaces. 
MESSENGER averages three 8-hour tracks 
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per week during cruise, with additional time 
for critical activities, and expects to have one 
8-hour track per day during orbital operations 
for two years. The MESSENGER program 
supports the typical set of NASA mission 
reviews, including formal external reviews for 
critical Phase E events, such as flybys and 
orbit insertion. Development of the orbital 
concept of operations (ConOps) and detailed 
planning were deliberately deferred until 

Phase E, including maturation of a key science 

optimization, planning and sequencing utility 

called SciBox. The spacecraft and ground 
system did have full functionality to execute 
the mission at launch, although two flight 
software loads were planned during the Cruise 
period to correct any code deficiencies or add 
desired enhancements. 

Associated cost drivers summary: 

e Single PI lead mission. Facilitates man- 
agement of the science operation, provides 
clear guidance on science priorities and 
conflict resolution. 

e Majority of teams are collocated. Allows 
quick access to key staff when needed. Pro- 
vides strong, cohesive _ relationships 
amongst team members. Minimizes travel 
requirements. 

e SOC co-located at APL along with Mission 
Operations. 

e Development of the orbital concept of 
operations (ConOps) and detailed planning 
were deliberately deferred until Phase E, 
including maturation of a key science opti- 
mization, planning and sequencing utility 
called SciBox. 


Flight System Architecture 

MESSENGER is a single spacecraft mis- 
sion whose critical components are block 
redundant, non-critical components are func- 
tionally redundant, and has nearly-full box- 
level cross-strapping. The spacecraft has three 
basic modes: Operational, Safe Hold, and 
Earth Acquisition. Additionally, the Autonomy 
subsystem has its own set of modes (test, 
cruise, MOI, and orbit) to control which pro- 
tective measures are active for a given point in 
the mission. The Autonomy subsystem pro- 
vides fault protection for the spacecraft 
through the implementation of a rule-based 
engine and response macros. The Guidance 
and Control (G&C) subsystem has internal 
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modes that match those of the spacecraft, in 
addition to containing further subdivisions 
such as the solar arrays having three unique 
control modes. Both the Autonomy and G&C 
subsystems are managed by manipulating on- 
board parameters and user-controlled options. 

The MESSENGER flight system is three- 
axis controlled through the use of reaction 
wheels, two co-aligned star trackers, Sun 
sensors, IMUs, and decoupled 4.4 N and 22 N 
hydrazine thrusters. It also contains a 660 N 
engine and bi-propellant subsystem. 

The Power and Thermal subsystems were 
specially designed for the inner solar system 
(<0.7 AU), including an 8’ x 6’ ceramic-fabric 
sunshade and gallium arsenide solar panels 
that are 2/3 OSR materials. The power gener- 
ated by the solar arrays 1s inversely related to 
the Sun distance. Since the spacecraft was 
specifically designed for operations near or at 
Mercury, periods outside of 0.7 AU required 
special handling such as “flip-flopping” the 
spacecraft at farther Sun distances to allow 
direct sunlight to heat the body, conserving 
power. Throughout the mission, power/thermal 
management is required for all eclipse periods 
to maintain battery discharge current con- 
straints, and during all orbital “hot-planet” 
periherm periods when thermal radiation from 
the planet can damage spacecraft components. 

MESSENGER has two main processors 
with a total of four code images (one is the 
active RAM executable) that house both the 
Command and Data Handling (C&DH) and 
G&C flight software. The autonomy software 
resides in two fault protection processors that 
have a total of four code images. The payload 
consists of nine instruments with seven indi- 
vidual processors and flight code (two images 
per processor) with common prime and redun- 
dant Data Processing Units (DPUs). The 
C&DH subsystem contains a total of 1024 
macros for command sequence execution, 
ephemeris loading, and user-defined on-board 
blocks (OBBs); autonomy contains its own 
separate macro space. 

The Communication subsystem (Comm) 
uses X-band to provide a maximum data rate 
of 104 kbps and an emergency rate of 10 bps 
through a phased array antenna high-rate 
antenna, a fanbeam antenna, and low-gain 
hemi antennas to the DSN. The Comm subsys- 
tem also supports ranging and DDOR activi- 
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ties with the DSN, as well as Radio Science 

(RS) measurements at Mercury. Data return 

can be maximized by optimizing the downlink 

rate through a series of “stepping” functions 
tailored for each DSN ground station and 
sequenced based on the DSN allocation sched- 
ule. 

Associated cost drivers summary: 

e There are multiple spacecraft modes, with 
several subsystem (G&C and Autonomy) 
having their own internal sub-modes that 
control the overall configuration and behav- 
10r. 

e MESSENGER has over 2500 user-defined 
and maintained parameters. For any given 
activity, approximately 100-150 of these 
must be modified. Maintaining knowledge 
of, and the precise values of each of these 
places a heavy burden on the operations 
team. 

e There are some impingement issues with 
the thrusters, as they can interact with the 
solar arrays at certain panel positions, caus- 
ing the team to develop an array manage- 
ment scheme dependent on the type of burn 
and the solar distance at which it is being 
performed. 

e MESSENGER has multiple articulating 
mechanisms, including two single-axis gim- 
baled solar arrays, the MDIS pivot, and 
electronically steered phased array anten- 
nas. 

e Extra care 1s required to control where the 
spacecraft center of mass (Cm) is relative to 
the body, and necessitates performing a 
propellant centering burn after large 
thruster firings to relocate the fuel thus 
shifting the Cm. Alternate techniques are 
being implemented as well, including atti- 
tude alternations during non-contact periods 
to help minimize the total propellant used 
during cruise. 

e Since the spacecraft was specifically de- 
signed for operations near or at Mercury, 
periods outside of 0.7 AU required special 
handling such as “flip-flopping” the space- 
craft at farther Sun distances to allow direct 
sunlight to heat the body, conserving 
power. 

e Throughout the mission, power/thermal 
management is required for all eclipse peri- 
ods to maintain battery discharge current 
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constraints, and during all orbital “hot- 
planet” periherm periods when thermal ra- 
diation from the planet can damage space- 
craft components. 

e The payload consists of nine instruments 
with seven individual processors and flight 
code (two images per processor) with 
common prime and redundant Data Proc- 
essing Units (DPUs). 

e Science and housekeeping data is stored on 
a 1 GB standard Solid State Recorder (SSR) 
that utilizes an on-board file system and the 
CCSDS File Delivery Protocol (CFDP) for 
data playback and management. 


Mission Operations 
Mission operations for MESSENGER 1s 

managed by the APL mission operations 

(MOPS) team in Laurel, MD. MOPS is re- 

sponsible for all spacecraft realtime command, 

control and assessment functions. MOPS 
interfaces with the DSN to schedule and coor- 
dinate realtime contacts with the spacecraft. 

MOPS is also responsible for supporting the 

mission planning process and _ translating 

activities from the master schedule into space- 
craft command sequences. As part of this 
process MOPS is responsible for building and 
maintaining all models, constraints and docu- 
mentation associated with the operation. 

MOPS also performs all software and hard- 

ware simulation activities required to validate 

command sequences. MOPS interfaces with 
the spacecraft and instrument engineering 
teams, the navigation team and program man- 
agement to coordinate long term planning and 
day-to-day operations. 

Associated cost drivers summary: 

e Team has extensive operations heritage 
(planning, sequencing and testing proc- 
esses) from NEAR and CONTOUR mis- 
sions. Strong familiarity with APL built 
spacecraft and ground systems. 

e All new and critical activities and products 
are tested on a hardware-in-the-loop simu- 
lator, with a faster-than-realtime software 
simulator used for all routine command se- 
quences. 

e Many team members support multiple 
functional areas, reducing staff size. 


Science Operations 


The payload consists of a wide-angle and 
narrow-angle imager, an atmospheric and 
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surface composition spectrometer, a magne- 
tometer, a gamma-ray and neutron spectrom- 
eter, an energetic particle and plasma spec- 
trometer, an X-ray spectrometer, a_ laser 
altimeter, and RS. A _ primarily co-located 
science team manages the instruments with 
science goals and observations coordinated 

through a single PI, discipline groups, a 

weekly coordination meeting, the Payload 

Operations Manager (POM), and a unified 

Science Operations Center (SOC) located at 

APL. A typical cruise sequence period is two 

weeks long and requires six planning weeks, 

with one week long sequences planned for 
orbit. All science operations are coupled to the 
spacecraft sequencing, and must balance 

shared power, pointing, and data resources. A 

typical two-week cruise period produces 

~2 Gb of data, a core flyby period of five 
hours produces ~7 Gb of data, and the total 

mission is expected to generate between 20 

and 90 GB depending on total duration and 

DSN coverage. 

Associated cost drivers summary: 

e Science teams work cooperatively and are 
managed by a single PI to prioritize science 
observations. 

e For large coordinated events, such as flybys 
or MOI, a Critical Event Planner (CEP) 
oversees a phased production of the inte- 
grated command sequence. 

e A typical cruise sequence period is two 
weeks long and requires six planning 
weeks, with one week long sequences 
planned for orbit. 

e All science operations are coupled to the 
spacecraft sequencing, and must balance 
shared power, pointing, and data resources. 


Ground System 

The MESSENGER ground system is based 
on extensive heritage from the NEAR and 
CONTOUR programs. The core realtime 
command and telemetry system is the EPOCH 
2000 system provided by Integral Systems Inc. 
(ISI). The APL software group also develops 
and maintains software to provide func- 
tionality not provided by the core EPOCH 
system. The MESSENGER planning and 
scheduling system is based on the JPL suite of 
planning tools, SEQADAPT and SEQGEN. In 
addition, MOPS uses a contractor developed 
software simulator tool (STATESIM) to proc- 
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ess and validate command sequences. The 
APL developed software tools engineering 
dump (telemetry decom) and Plotter (data 
plotting) provide semi-autonomous (requires 
human oversight) assessment functions. The 
MOPS team also utilizes a high fidelity hard- 
ware-in-the-loop simulator for testing. APL 
provides a secure network allowing team 
members to remotely use the ground system. 

A combination of manual and software 
verification tools are used to verify all of the 
command inputs, including those from the 
science teams. All new and critical activities 
and products are tested on the hardware-in-the- 
loop simulator, with the faster-than-realtime 
software simulator used for all routine com- 
mand sequences. For large coordinated events, 
such as flybys or MOI, a Critical Event Plan- 
ner (CEP) oversees a phased production of the 
integrated command sequence. Two phases (A 
and B) represent full builds and testing of this 
sequence with Phase-A culminating with a 
successful hardware simulation, and Phase-B 
with execution on the spacecraft. Oversight of 
this crucial sequence transitions from the CEP 
to the MOPS Lead at the start of Phase-B. The 
final tool set for orbital science operations was 
deliberately deferred into Phase E and is cur- 
rently under development. All spacecraft 
telemetry is archived at APL, and all science 
data is pushed over to the MESSENGER SOC 
located at APL for processing and PDS popu- 
lation. 

Associated cost drivers summary: 


e The MESSENGER ground system is a 
combination of COTS and GOTS products, 
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such as the SeqAdapt and SeqGen AMOS 
tools and the EOPCH T&C system, 
wrapped with APL in-house generated 
glue-ware and utilities. 


e Extensive ground system heritage from 
previous mission for both realtime opera- 
tions and mission planning and sequencing. 
Reduces costs and risks associated with 
new development and teams needing to 
learn and test a new system. 


K.1.3.5 Relative Cost Driver Comparisons 

The study team numerically scored each of 
the four mission’s complexity by evaluating 
those attributes that most affected operational 
complexity. The results for each mission are 
listed in Table K.1-1. As can be seen by “total 
weighted average score”, the Cassini mission 
ranked the most complex overall. The Cassini 
mission ranks highest in complexity in every 
category. MESSENGER and MRO are nearly 
tied for second (well within the error bounds 
of the estimates) with New Horizons opera- 
tions rated the least complex overall. The 
drivers for obtaining the relative scoring for 
each mission are included in each mission’s 
costs drivers as described in the preceding 
report sections. 

As each cost driver category can not be 
treated equally (1.e., thermal control operations 
are not as difficult in general as G&C). To help 
correct for this in computing the average 
scores, a weighting was applied as shown in 
Table K.1-1. Individual flight system inter- 
faces were scored and the weighted scores 
shown in the roll up line. This line was then 
weighted relative to the other major categories 


Table K.1-1. Relative mission complexity. 


Level of Difficulty Weighting 
4 = Highest; 1 = Lowest Factor 


Mission Architecture 2 


System 


ee 
Science Operations DG GG 
rs es es ee ee ee eee ee eee 
Ground System Interfaces Te 
Total Average Score a eS ee © 
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Figure K.1-2. Relative mission complexity. 


and then averaged. The Flight System Inter- 
faces were given a weight of 4, followed by a 
3 for science operations, 2s for mission archi- 
tecture and organization, and finally a 1 for 
ground system interfaces. While one can argue 
about the individual weights, the important 
point is the application of the weights tended 
to amplify the average score separations rather 
than alter the relative complexity order. These 
same scores are plotting in Figure K.1-2. 

It should be noted that while this study fo- 
cused on what made the missions complex and 
hence costly to operate, all missions studied 
included a number of ingenious operations 
features that enabled the operations or made 
them more efficient. The studies recommenda- 
tions and conclusions (reference §K.1.5) are 
largely drawn from comparing what worked 
and what did not work for these for missions. 


K.1.4 MO & GDS Staffing and Comparisons 

The cost of Phase E operations were as- 
sessed in terms of total FTE at 3 points in each 
mission: 1) launch operations which typically 
represent a peak in operations staffing levels, 
2) launch plus one year which typically repre- 
sent cruise operations, and 3) prime science 
phases which are representative of the final 
mission staffing. It should be noted science 
operations costs data proved to be problematic 
to collect for each mission due to program- 
matic and contractual barriers in reporting 
costs to APL and JPL. This made 1s impossible 


to compare “apples to apples” for science 
operations staffing levels at this time. 

The cost of Phase B and C/D preparations 
are reported and compared as a sum for each 
phase so that the relative cost for each mission 
to reach the same level of maturity could be 
compared. What follows are descriptions and 
data for each missions staffing levels in the 
four primary operations areas, including mis- 
sion operations, ground data systems, naviga- 
tion (post launch only), and engineering sup- 
port. 

Side-by-side comparisons of the four mis- 
sions for pre and post launch staffing levels are 
shown in §K.1.3.4. 


K.1.4.1 MRO Mission Operations and GDS Staffing 

The MRO development started while the 
transition from the faster-better-cheaper phi- 
losophy to more of a traditional development 
had just begun. Mission success is number one 
priority. During the development phase many 
development activities sprung forth due to the 
new philosophy to achieve success in the 
mission as a top priority. 


K.1.4.1.1 MRO Development Phase Staffing 

In Phase A/B, MRO spent 99 work-months 
(WM) in the area of MOS development and 
six WM in the GDS development. In Phase 
C/D, MRO spent 580 WM in the area of MOS 
development and 372 WM in the area of GDS 
development. 


Subject to NASA/ESA approval. 
K-20 


M a arn J d y FINAL REPORT 


Titan Saturn System Mission 


APPENDIX K—-MISSION OPERATIONS LESSONS LEARNED STUDY 


30 JANUARY 2009 
TASK ORDER #NMO0710851 


Table K.1-2. MRO Phase E, MO&GDS staffing. 


12/1/2005 
(Cruise) 


Categories 
Management Staff 
-MOSIGDS SystemEng ——~S=~=<“—~*~*~YS~—OSC“‘“‘#!TS;CSPT~~~C«d(LSCC~<‘iSSC‘“‘“(![OCAO 
MOS Development&OpsS™=—“—sSsSS~“C;SC™~SCSCC SSCS CSCS 
| NavigationTeam sd 


Navigation Team 


UPA 
Tole Cale) 
2.0 


SIMIAN: 7/11/2007 


(MOI) 


88 
Mission Planning and Sequencing Team 


Payload Operations Support Team 


End-to-end Data Accountability Team 


Others 


[Others 888 
GDS Development & Ops 
| Total StaffMonths | || 


MOS development is defined to include 
mission management, mission operations 
system engineering, flight team development, 
flight operations process and interface devel- 
opment, science operations process and inter- 
face development, flight system scenario 
testing, training, and flight operations readi- 
ness tests. The GDS development is defined to 
include project unique software development, 
multi-mission software adaptation, integration 
and test, and hardware procurements. 


K.1.4.1.2 MRO Phase E Staffing 

Table K.1-2 shows the FTE associated with 
a few unique project milestones during MRO’s 
operations phase. 

The Flight Engineering Team number in the 
above table represents the total staffing at 
LMSS. This number includes LMSS manage- 
ment and administrative personnel, system 
coordinator, subsystem engineers, orbiter 
testbed operators, and real time operators. JPL 
provides supports for this team, including in 
the areas of system coordinators, ACS engi- 
neers and realtime operators. The number 
labeled with “others” represents the additional 
supports to the FET as described above in 
addition to the phase leads support. Phase lead 
is the lead engineer for a MRO phase as the 
MRO goes through launch, cruise, MOI, aero- 
braking, and primary science and relay phases. 
A comparison of MRO staffing levels to other 
missions for similar functions is included in 
§K.1.3.4. 


K.1.4.2 Cassini Mission Operations and GDS 
Staffing 
By any measure Cassini is a large and com- 
plex mission, and also predates all of the other 
missions studied in this report by many years. 
At the time it was on the leading edge of new 








operating and development paradigms, and 
using the then new technologies such as shared 
file systems like AFS, and the WWW. As such, 
the level of effort consumed during develop- 
ment was very significant. This large effort 
was fueled by several factors that are described 
earlier in §K.1.3.2.2. 


K.1.4.2.1 Cassini Development Phase Staffing 

The labor shown in Table K.1-3 is broken 
into development phase (B and C/D) staffing. 
The development phase shows the _ total 
Ground system labor during development 
phases. The Phase E staffing presents 3 repre- 
sentative snapshots of the staffing to support 
cross mission comparison. This is done to 
minimize the potentially overwhelming impact 
of mission duration and provide a duration 
independent means to compare Cassini opera- 
tions staffing to other missions. The develop- 
ment staffing for Cassini breaks out as follows: 

This MOS development staffing includes 
the following mission operations and ground 
system related activities: 

a) MOS Met and MOS Engineering. 


b) Distributed operations interface engi- 
neering 

c) Operations planning, engineering, train- 
ing, and execution 

d) Software development and testing in 
support of operations. This includes the 
small amount adaptation to the existing 


Table K.1-3. Cassini development phase 
staffing. 


Phase 
Phase B C/D Total 


MOS Development 4651 4723 
System I&T and ATLO 1789 1837 
Total Staff Months ESS SSS) 
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ground system software. This also in- 
cludes new development in support of 
entirely new flight software, new plan- 
ning and sequencing tools, new distrib- 
uted file system and data distribution 
system, and distributed science opera- 
tions centers. 


MOS development does not include most of 
the science processing and instrument accom- 
modation related development, which is book 
kept separately as part of the science costs. 

The System Integration and Test develop- 
ment efforts include system I&T and ATLO 
related staff. This includes all of the spacecraft 
and ground system support utilized in the 
course of planning and performing ATLO. 


K.1.4.2.2 Cassini Phase E Staffing 
Cassini Phase E efforts included a signifi- 

cant amount of post launch development to 
accommodate the evolving planning tools 
needed to support the tour activities and to 
address the improved understanding of the 
spacecraft and better ways of operating the 
mission that came with experience. 

Table K.1-4 presents the average monthly 
staffing FTEs at three points in the mission, 
shortly after launch, one year into the cruise, 
and during primary science operations. 

The labor categories above include the fol- 
lowing efforts: 

e Project Management: Project management 
and related support staff. 

e Engineering Support: This includes all of 
the spacecraft subsystem engineers and 
planning engineers required to fly the mis- 
sion. In addition this would include the en- 
gineers involved in some of the tool devel- 
opment that didn’t fall under the GDS tool 
development umbrella. 


Table K.1-4. Cassini Phase E staffing at 
launch, cruise and primary science. 
Primary 


Launch + Launch + Science 
2months | 12 months Ops 
Boies | | 
Management 


Engineering 


Ground Systems 


| CSSubtotal | = 200, | 157 | 116 
+ Science Support 
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e Mission Operations: Includes the flight 
control team, the sequence team, data man- 
agement team, DSN schedulers, science 
planners, and other people directly support- 
ing mission operations but not tied to the 
spacecraft engineering team or ground sys- 
tem engineering team. 

e Ground Systems: Primarily this is the set of 
people involved in maintaining the infra- 
structure for all project members, both 
hardware and software, including the com- 
munications infrastructure and the distrib- 
uted science operations interfaces. 

e Navigation: This includes the navigation 
operations and tool development performed 
during cruise to prepare for the tour. Once 
in the tour phase this staffing is used pri- 
marily to accommodate the constant ma- 
neuvering required (at least twice monthly 
maneuvers) to safely make all of the 
planned flybys and science observations. A 
factor that impacts navigation labor is the 
use of uncoupled thrusters on the spacecraft 
that complicate Orbit Determination and 
Trajectory analysis and requires additional 
labor to accommodate. Navigation also in- 
cludes the mission design and planning 
work used in support of the flyby selection 
and design. 


K.1.4.3 New Horizons and MESSENGER Mission 
Operations and GDS Staffing 

MESSENGER and New Horizons missions 
followed the same basic approach to staffing 
their respective operations as both are operated 
from the same MOC at APL. Figure K.1-3 
shows the integrated total staff months for 
Phases B and CD separately for the two mis- 
sions. Below is a description of what work is 
performed in each of the work categories 
represented. 


K.1.4.3.1 New Horizons and MESSENGER 


Phase-B Staffing 


Mission Operations Team 
During this phase, a majority of the mission 
operations work is the responsibility of the 
Mission Operations Manager (MOM). Primary 
responsibilities of the MOM during this time 
period include: 
e Refine Mission Operations Plan and derive 
operations related requirements 
e Support development of the MOC-SOC and 
MOC-Ground Station ICDs 
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Figure K.1-3. New Horizons and MESSENGER Phase B&CD, MO&GDS staffing. 


e Participate in spacecraft and ground system 
design trades 

e Develop preliminary ground station plan 
and update MOC requirements 

e Configure the Mission Operations Devel- 
opment Plan 

e Develop Mission Operations PDR Pre- 
sentation (request help as needed) 

e Specify requirements for ground software 
tools 


MOC Software Development Effort 
During this phase, the ground software lead 

is Overseeing ground system planning efforts. 

Tasks required during this phase include: 

e Development of a Ground System Software 
Requirements document 

e Development of a Ground System Concept 
of Operations document 

e Leading the Software Requirements Re- 
view 

e Provision of inputs to hardware procure- 
ment planning 

e Documentation of the system level Soft- 
ware Development plan 


e Identification of required ICDs, review 
hardware procurements, perform trade stud- 
ies 

e Development of integration test plans to 
support MOC and flight to MOC system 
testing 

e Development of and presentation of the 
preliminary ground software design at the 
ground system PDR and mission level PDR 


K.1.4.3.2 New Horizons and MESSENGER 
Phase-C/D Staffing Summary 
Phase-C/D Mission Operations Effort 
Primary responsibilities of the MOM and 
operations team during this time period in- 
clude: 


Detailed Design Phase 

e Continue to refine MOPS plan, schedule, 
staffing and devise test plan 

e Develop and document MOPS interfaces 
with SOC, Ground Station, Navigation & 
Mission Design 

e Continue coordination efforts with ground 
system and ground station representatives 
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e Begin spacecraft and instrument knowledge 
capture to support User’s Guide, command 
sequence and test plan development 

e Review and support C&T database and 
display page development and maintenance 

e Develop MOPS test plan and test verifica- 
tion matrix 

e Develop MOPS CDR presentation and 
support Critical Design Review 

e Continue to refine all program required 
MOPS documentation as needed 

e Complete subsystem and instrument knowl- 
edge capture 

e Complete MOPS inputs/reviews to C&T 
database 

e Monitor and help test ground system deliv- 
erles 

e Develop Mission Operations Review pres- 
entation and support review 

e Complete documentation of MOPS inter- 
faces 

e Continue development of real-time proce- 
dures, command sequences, flight con- 
straints and MOPS tools 

e Complete MOPS test development, execu- 
tion & requirements verification 

e Train and certify flight controllers and 
mission analysts 

e Support Launch & Early Operations and 
Flight Readiness reviews 


Phase-C/D Ground Software Development Effort 

e Ground software team finalizes detailed 
design of the ground system for each com- 
puter software component (CSC) based on 
earlier defined system requirements 

e Software build review schedule is refined, 
identifying contents for each build 

e Develop and present the ground software 
design at the ground system CDR and mis- 
sion level CDR 

e Software build reviews are held for each 
scheduled build delivery 

e Implementation and unit testing is per- 
formed for each software build 
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e Source code is configured, unit tests are 
executed and reviewed for each build 

e Formal acceptance testing is performed for 
each software build delivery 

e Configuration management process initi- 
ated for requested changes 

e Software executable deployment and re- 
lease notes documentation 

e Implementation and comprehensive testing 
is performed for each software build 


K.1.4.3.3 New Horizons and MESSENGER 
Phase-E Staffing Summary 

Figures K.1-4 and K.1-5 show the relative 
FTEs for New Horizons and MESSENGER 
Phase E flight operations for each major cate- 
gory of work at launch, launch plus | year, and 
prime science operations. Both mission opera- 
tions were on the same staffing scale and both 
started off with more than what they presently 
have or intend to have during prime science 
phases. It should also be noted that while the 
operations staffing is generally organized into 
two physically separate teams, some sharing of 
team members during peak periods of opera- 
tions has begun. This has served to help level 
the number of total staff numbers. Below 1s a 
description of what tasks are included in each 
category plotted. 
Engineering Support 

Once control authority of the spacecraft 
transitions to the operations team at launch, 
varying levels of support is required from the 
spacecraft and subsystem engineers that de- 
signed and are the experts in their respective 
subsystems. Typical subsystem engineers 
include mission design, G&C, power, thermal, 
autonomy, C&DH/FSW, propulsion, and RF. 
These people are responsible for detailed 
training of the operations personnel and over- 
sight of their subsystems, including assess- 
ment, anomaly resolution, and technical juris- 
diction over all flight activities involving their 
subsystem or related components. 
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Figure K.1-4. New Horizons Phase E, MO&GDS staffing. 
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Figure K.1-5. MESSENGER Phase E, MO&GDS staffing. 
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Mission Operations 

This work category captures those staff as- 
sociated with the mission operations (MOPS) 
team. Typically this team 1s led by the Mission 
Operations Manager (MOM) and Deputy 
Mission Operations Manager (DMOM). There 
are mission analysts, or off-line staff responsi- 
ble for the planning and day-to-day execution 
of specific spacecraft operations that act as the 
liaisons to the subsystem and instrument tech- 
nical leads and other operational support ele- 
ments, including navigation, DSN, and the 
ground system interfaces. Planning and execu- 
tion of spacecraft events includes designing 
how an activity is to be performed, interacting 
as necessary with the appropriate technical 
leads, conducting reviews, testing, overseeing 
the eventual flight execution, and documenting 
the results as necessary. Mission analysts 
perform mission planning and sequencing 
tasks, DSN schedule coordination, spacecraft 
assessment, data distribution, science interfac- 
ing, and initial anomaly detection/resolution 
and recovery activities. This category further 
includes realtime flight controllers (FCs), or 
those staff that directly interface with the 
spacecraft through the telemetry and command 
system and with the DSN via network and 
voice interfaces, as well as the flight controller 
lead that is responsible for the management 
and scheduling of the FCs. 


Ground System 

The ground system work category for 
Phase E covers all of the staff associated with 
providing software fixes, and re-test as needed, 
to the baselined system in place at launch. 
These people ensure software fixes are docu- 
mented and closed out in a controlled problem 
reporting system. Ground personnel provide 
the IT security plan as required by NASA 
IONET, and maintain monitoring applications 
and logs as required. This work element ad- 
dresses all of the workstation system admuini- 
stration that includes setting up new equip- 
ment, maintaining the ground system to APL 
Space Department standards, managing user 


accounts, and establishing automated data 
back-ups. People within this element also 
provide communications system admiunistra- 
tion post-launch, including voice box and 
network setup and maintenance. Note, much of 
this support is shared across multiple missions, 
and the numbers shown are representative of 
only the mission specific services provided. 


Navigation 

The commercial organization KinetX, Inc. 
provides navigation support to the New Hori- 
zons mission. They are responsible for orbit 
determination, maneuver design, and trajectory 
reconstruction throughout the mission. They 
also provide launch support, pointing predicts, 
ephemeris files, and other navigational prod- 
ucts to various project elements. The people 
under this work category work closely with 
mission design and G&C staff captured in 
other elements as described above. 


K.1.4.4 Staffing Level Comparisons and Relative 
Complexity 
Development Phase (Phases B and 
C/D) Staffing Comparison 
Mission Operations and Ground Data Sys- 
tem staffing levels were collected for each of 
the 4 mission studies. Pre-launch Phase B and 
CD staffing was summed over each project’s 
phase boundaries. The resulting integrated 
staff-months are shown in Table K.1-5. For 
Phase B, MESSENGER expended the least 
amount of staff, and MRO the most. For Phase 
C/D, MESSENGER, MRO, and New Horizons 
were “in family” and Cassini was significantly 
greater, than the others missions and clearly 
“out of family” for the development phases. 
Science operations costs were not compared 
due to the difficulty of passing the required 
data through the programmatic and contractual 
barriers and due to differences in reporting 
costs to APL and JPL. This made 1s impossible 
to compare “apples to apples” for his category 
at this time. As noted earlier, science opera- 
tions by the science teams is not accounted 
here. To compare science operations costs, 


K.1.4.4.1 


Table K.1-5. Integrated MO&GDS staff months for pre-launch preparations. 


| Phase B 
MSGR ~~ NH 


MRO 


Phase C/D 


Cassini MSGR NH | MRO Cassini 






Mission Operations p88 | 10.8 | 99.0 


| 60.0 
MOC SIW Devel. 422 | 218 |. 60 |.120 | 408.8 arr 372.0 | 1688.0 


NH and MSGR Engr 134.1 
Staff Totals | | 326 | 105.0 | 72.0 | 820.6 783 952.0 | 4651.0 | 


277.1 277.1 080.0 2963.0 
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coordination at the PI or NASA HQ level 
would be required. 


K.1.4.4.2 Mission Operation Post-Launch 
(Phase E) Staffing Comparison 

Staffing levels for post launch operations 
were gathered at 3 key points in each mission, 
including launch, launch plus one year, and 
prime science operations. The staffing levels 
are plotted in Figure K.1-6. These include 
Mission Operations, Engineering, Ground 
Data Systems, and Navigation efforts com- 
bined. For the same reasons as discussed for 
the pre-launch staffing, these numbers do not 
include instrument support, science planning, 
or SOC development and operations. 

Staffing during prime science operations for 
both MESSENGER and New Horizons are 
obviously at planned levels (yet to begin) 
whereas for MRO and Cassini they are actuals. 
Each mission except MRO had its greatest 
effort at launch. It was problematic to separate 
out the MRO engineering staff that supported 
ATLO versus that which supported the flight 
operation. Hence it is safe to assume MRO 
also had a larger team at launch than the rest of 
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its mission phases yet it is not evident in Fig- 
ure K.1-6. While Cassini’s staffing levels are 
higher than the other 3 missions, they could be 
explained by the Cassini’s overall mission 
complexity being a 3.8 vs. 2.6/2.7 for the next 
most complex missions MESSENGER and 
MRO (Reference Table K.1-1). 


K.1.4.4.3 Mission Operation Post Launch 
(Phase E) Staffing vs. Complexity 
Comparison 

To better compare and contrast each opera- 
tion’s complexity and associated staffing, an 
average staff was computed using the staffing 
levels shown in Figure K.1-6. That average 
staff was then plotted for each mission against 
its respective complexity as determined by the 
study team (see §K.1.4.4.1). The results are 
shown in Figure K.1-7. 

This plot shows New Horizons, MRO, and 
MESSENGER are relatively near each other 
on the grid and Cassini is in its own in terms 
of both complexity and cost. A least squares fit 
of the 4 data points 1s shown as a blue line. 
The green line is an exponential fit of the same 
data. Both CAS and NH are above the linear 
fit while MSGR and MRO are both below it 
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Figure K.1-6. Phase E operations staffing snapshots. 
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Mission Operations Staff vs Complexity 
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Figure K.1-7. Phase E operations staff vs. mission complexity. 


indicating they may be the most efficient of 
the four operations. MESSENGER falls the 
furthest below, also falling below the exponen- 
tial line indicating it may be the most efficient 
of the set. This would not be too surprising 
given it is the only Discovery mission in the 
set and hence cost capped. It was regularly 
stated by those that worked this mission when 
explaining the pressures experienced that 
MESSENGER is a “Flagship mission on a 
Discovery budget.” 

A least squares fit of the MRO, 
MESSENGER, and New Horizons points 1s 
shown with the red line. Extending this line at 
its slope to Cassini complexity levels does 
suggest Cassini and other missions of similar 
complexity would be expected to cost more, 
but less than current Cassini levels. Recom- 
mendations for reducing mission complexity 
and operations cost are summarized next in 
§K.1.5, Recommendations for Reducing Flag- 
ship Phase E Costs. These recommendations, 
if incorporated into the next OPF mission 
should result in significant cost savings for 
that overall mission operation. 


K.1.5 Recommendations for Reducing Flagship 
Phase E Costs 
This section captures the primary recom- 
mendations for reducing mission operating 
costs and total mission costs for future deep 
space missions based on the experiences of 


Cassini, MRO, MESSENGER, and New Hori- 
zons mission operations. While not all recom- 
mendations are within the control of the Pro- 
ject, they are included to inspire future mission 
implementation of lower cost mission opera- 
tions. Also, some of the recommendations 
could also help to reduce development costs 
and cost risk as well. 


Mission Design/Architecture 

While there are a number of primary cost 
drivers stemming from mission architecture 
decisions (mission duration, complexity of the 
trajectory, complexity of the science mission), 
these are typically not negotiable unless sci- 
ence requirements can somehow be reduced or 
less demanding trajectories found. Hence the 
most practical way to save cost is to minimize 
the amount of activity during cruise, including 
use of hibernation-type modes and foregoing 
opportunistic science taken during gravity 
assist maneuvers and otherwise along the way 
to the primary destination. However, one 
should not discount the benefit of using these 
opportunities to train the operations team and 
test systems for eventual prime science opera- 
tions. 


Management and Organization 
e Reduce the complexity of the contention 


resolution process by choosing a single PI. 
Streamline the arbitration process so that it 
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need not involve the majority of the mission 
planners. A strong “super PI” or Project 
Scientist could oversee this process. 

e Co-locate mission planners or have repre- 
sentatives with decision making capability 
co-located to help reduce communications 
delays when iterating on plans. 

e Investigate ways to streamline the ITAR/ 
TAA processes for working with foreign 
instrument teams/individuals. 

e Improve the process for communication 
within the project by providing a central 
document repository that 1s readily accessed 
by all project members, subject to ITAR re- 
strictions 


Flight Systems Interfaces 
Evaluate operational complexity and incor- 

porate ease-of-use features for each primary 
flight system with special emphasis on G&C 
and C&DH flight processor interfaces (as they 
are typically the most complex). While en- 
hancing the operability of these interfaces may 
add to development and test scope, there are 
many features that can be incorporated that 
save considerably more money over the course 
of the mission than the upfront costs. 

e As part of the next OPF mission design 
effort, formalize a joint operations and 
flight system design process for each pro- 
posed flight system to evaluate its design in 
terms of operability and quantify affect on 
total mission costs. Senior flight operations 
personnel could be temporarily assigned to 
augment the OPF operations team to assist 
in the assessment function. Note: This 
process was ad-hoc on past missions and 
subject to the availability and capability of 
the specific operations team involved in the 
early stages. 

e Consider such features as: coupled thrust- 
ers, automated momentum management, 
scan or gimbaled platforms that can signifi- 
cantly reduce conflicts between instrument 
types (fields and particles vs. pointing) or 
between payload and communications sys- 
tem, deterministic slew paths, ephemeris 
based pointing. 

e Ensure adequate power margins and con- 
sider predefined payload modes/con- 
figurations to simplify planning. Favor 
power over mass in use of PMDs, coupled 
thrusters, proper instrumentation. 


Incorporate a file system and pre-allocated 
(by ground rules) SSR space. Sufficient 
margins for command and SSR memory. 
Use automated file playback software and 
CFDP to minimize SSR management and to 
have automated retransmission for data 
dropouts. Consider CFDP for command up- 
loads and potential use for telemetry. 

Strive for commonality in payload instru- 
ment telemetry and command interfaces. 


Science Operations 


Incorporate a planning process that 1s effi- 
cient enough for Europa/Titan orbital op- 
erations, and modify as necessary for tour 
operations. Consider cost constraining 
planning tools (1.e., market based and prior- 
ity based systems). 

Develop process that minimizes the number 
of planning iterations, bounds time allo- 
cated to planning each significant event, 
and incorporates the principle of “good 
enough.” 


Develop an integrated planning and se- 
quencing tool based on model-based engi- 
neering and state analysis that would be 
used throughout the project lifecycle. 


Ground System Interfaces 


Incorporate information management sys- 
tems (1.e., CIMS) for entire team’s remote 
access to planning products, telemetry, 
command sequences, and action item track- 
ing. 

Have a PI set priorities. Have ground sys- 
tem and planners implement those priorities 
and optimize supporting processes as 
needed. 

Incorporate resource modeling and flight 
constraints models in early in planning 
process for early identification of problems. 
Permit science planners access to models of 
similar fidelity as what MOC uses for end 
validation. Make accessible to distributed 
team. 

Incorporation of flight system faster than 
real-time software models for resource and 
constraints checking (1e., SoftSim or 
Statesim). 

Adoption of unattended pass operations for 
non-command passes. Limit number of 
command passes. Rely on automated limits 
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and alarms checking versus manual, by FC 
or ACE. 

e Unattended (automatic) radiation of non 
critical commands (1.e., SOHO or ACE) 

e Streamlined/automated real-time process 
for late knowledge updates, including 
ephemeris and time shifts. 

e Consider incorporating real-time automated 
assessment tools and post event trending 
tools (1.e., MRO). 


Testing and Validation 

e Adopt logical testing steps with software 
tools catching problems upstream (with 
faster than real-time software) of more so- 
phisticated (real-time hardware) simula- 
tions. 

e Incorporate software tools, scripts, to aid in 
H/W simulator setup and configuration con- 
trol using planning system inputs for start- 
ing conditions. Use checkpoint and restart 
process for H/W simulations. 

e Automate syncing of S/W sim (and H/W 
sim tools) with flight for proper configura- 
tion control. Perform periodic audits. 

e Incorporate tools for post simulation data 
processing and distribution—reduce labor 
and time requirements. 

e For geographically distributed team mem- 
bers, provide easy access to data for each 
reviewer. (1.e., MRO has web based results 
outside flight ops network) 

e Have good validation of software simula- 
tors so they can be used in place of hard- 
ware simulators. Incorporate fidelity into 
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software models match hardware simula- 
tions as closely (and quickly) as possible. 

e Use real-time simulators by exception (only 
as needed), faster than real-time software 
for all nominal operations. Ensure adequate 
numbers and fidelity of real-time hardware 
simulators during each phase of the mis- 
sion. 
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L. SUPPORT TO TSSM BY CASSINI 
EXTENDED EXTENDED MISSION 
(CASSINI SOLSTICE MISSION) 


Our knowledge and understanding of the 
Saturn system have increased significantly as a 
result of data obtained by the Cassini-Huygens 
spacecraft during its successful prime mission 
and ongoing equinox mission. Prior to Cassin1- 
Huygens, it was already known that Titan, 
Saturn’s largest satellite, has a dense 
atmosphere of nitrogen with a few percent of 
methane. The Cassini mission has revealed a 
surface structure with mountains, rivers, lakes 
of hydrocarbons, dunes, impact craters and 
cryo-volcanic features. It is a complex system 
with interactions between the interior, the 
surface and the atmosphere where the 
geological processes that have shaped Titan’s 
surface are similar to those existing on Earth- 
like planets with ices playing the role of 
silicates and methane and ethane that of water. 
Such a world cries out for a dedicated mission 
with an orbiter and in situ elements in order to 
study Titan as a global system and to 
investigate the evolution of organic chemistry 
leading to the formation of  prebiotic 
molecules. Two major themes have emerged 
for a potential Cassini extended, extended 
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mission named Cassini Solstice Mu§ssion 
(CSM): seasonal variations in the Saturn’s 
system and preparation of a dedicated mission 
to Titan. 


L.1 Observing Seasonal-Temporal Change 

Titan’s year is approximately 30 Earth 
years. Extending the Cassini mission allows 
Cassini to study seasonal processes. Cassini 
arrived in the Saturn system during the deep 
northern winter and our prime mission and 
equinox mission takes us only to spring 
(Figure L.1-1). With a potential seven year 
extended extended mission that would capture 
summer solstice, observations on the seasonal 
variations in Saturn’s atmosphere, Titan’s 
atmosphere, Titan’s surface, and the long term 
variability of Enceladus’ plume are possible. 
TSSM would arrive at a season complimentary 
to that of Cassini. 


L.1.1 Titan Atmospheric Seasonal Variations 

The formation and development of Titan’s 
clouds is likely to depend on solar heating. 
During the four year nominal Cassini mission, 
the south polar cloud system vanished with 
smaller and sporadic cloud appearances, mid- 
latitude sporadic clouds were observed in the 
southern hemisphere and a giant cloud system 


Cassini Equinox Mission 
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Figure L.1-1. Saturn’s year, with Cassini’s Prime, Equinox, and proposed seven year extended, 
extended missions. TSSM would arrive in a time period that is complementary to Voyager and 


Cassini missions. 
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extending to 50° latitude has always been 
present on the north pole. The extension of the 
mission up to summer solstice would allow 
scientists to monitor the evolution of this 
system. For example, models (Rannou et al. 
2006) predict that southern mid-latitude clouds 
should vanish. 

The wind directions and velocities are also 
expected to change seasonally. The Cassini 
mission can monitor the wind directions and 
velocities in the upper atmosphere. The CSM 
should be able to observe the formation and 
breakup of the winter polar vortex. 

As Titan goes from south to north of 
Saturn’s solar-wind-warped magnetodisk from 
one solstice to the next, it will be important to 
observe Titan’s plasma interaction and may 
allow the measurement of an induced magnetic 
field. 

Lorenz et al. (2008d) recently proposed that 
the exchange of angular momentum between 
the atmosphere and the icy crust was 
responsible for the non-synchronous spin rate 
(Stiles et al. 2008). During the CSM, the 
predicted inversion in the wind directions 
should allow us to see a much larger deviation 
to the spin rate because the present effect 1s 
compensated by the long-term precession. If 
this observation is confirmed, it would tell us 
that the icy crust is decoupled from the interior 
and it would prove that an ocean is present at 
depth. If it is not confirmed, it does not rule 
out the presence of an ocean and a future 
mission to Titan will still be necessary in order 
to confirm or infirm the presence of such an 
ocean which has important implications in 
astrobiology. 


L.1.2 Surface Seasonal Variations 

The discovery of river beds carving the 
bright equatorial highlands suggest that 
precipitation must happen at some point during 
Titan’s year as it is the case in many areas on 
Earth where there is a rainy season. Such 
precipitation has not yet been observed during 
the nominal mission and are expected during 
the CSM. 

Lakes and seas have been discovered in the 
northern hemisphere by the radar instrument 
(Stofan et al. 2007). Only one major lake 
(Ontario Lacus) has been observed in the 
Southern hemisphere by optical instruments 
(Brown et al. 2008). A major question to be 
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Kraken Mare 


Figure L.1-2. False color map of a mosaic of 
radar observations over the North Pole. One 
large sea is Kraken Mare where a lander 
could be delivered. 


answered by the CSM 1s the fate of 
hydrocarbon lakes and seas. Is there a relation 
between the presence of the polar hood and the 
existence of numerous hydrocarbon lakes in 
the northern hemisphere (Figure L.1-2)? Do 
most of them dry out during the northern 
summer? Are they located in topographic lows 
where a subsurface hydrocarbon reservoir can 
be seen? 


L.1.3 Enceladus Plume Evolution 

The discovery of plumes at Enceladus’ 
south pole is a revolutionary discovery of the 
Cassini mission. Whether the activity of the 
plume is continuous or over various time 
periods is a question that can be addressed by 
the CSM. The variability of Enceladus’ plumes 
will be investigated during that period of time. 


L.1.4 Seasonal Variations in the Saturnian 
System 

Several processes operating in the Saturnian 
system may show linkage between seasonal 
variations and solar heating or variations 
related to the solar cycle (Figure L.1-3). For 
example, spoke formation mechanisms will be 
monitored. The microscale properties of the 
ring structure will be observed at the 
seasonally maximum opening angle of the 
rings near Solstice. It will allow us to 
understand time-variability of ring phenomena 
on decadal timescales. The activity of Saturn’s 
magnetosphere most likely correlates with the 
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Figure L.1-3. Solar Cycle Variations with 
Cassini's Prime, Equinox, and proposed 7-year 
extended, extended missions, as well as 


Voyager I and 2 flybys. 


11 years solar cycle. The CSM will allow 
observations of the variations in Saturn’s 
magnetosphere and a better understanding the 
processes driving its evolution over a solar 
cycle. 


L.2 Setting the Stage for the Next Flagship 
Mission to Titan 

Any future Titan surface mission would 
benefit from increased high-resolution surface 
imaging. At the end of Cassini’s Prime and 
Equinox Missions, about 70 Titan flybys will 
have been obtained and roughly 30% of the 
surface will be imaged at high resolution by 
the radar. A seven year extended, extended 
mission with an additional 50 Titan flybys 
could bring that number up to 50%. Figure 
L.2-1 and Figure L.2-2. This would assist in 
identifying landing sites and/or targets of 
extreme interest. Evidence for surface changes 
will be carefully examined. If no change is 
detectable with Cassini instrumentation, 
requirements for enhanced instrumentation or 
observation campaigns may be _ proposed, 
given that we have solid reasons to expect 
surface change with the passing seasons. 


L.2.1_ Defining the Landing Sites 

Determining the types, distribution, sizes, 
and ages of surface units will continue during 
the CSM. More specifically, the optical 
instruments will be able to observe the 
northern hemisphere which was in the winter 
night during the nominal mission. As it has 
been proven for the lake in the Southern 
hemisphere, the Visual and Infrared Mapping 
Spectrometer (VIMS) can provide unique 
information on the nature of the lake (confirm 
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their liquid state) and on the composition 
(Brown et al. 2008). 

Looking at the same lake over a long period 
going from winter solstice to summer solstice 
will allow understanding of the evolution of 
this late on seasonal timescales. Depending on 
the error ellipse, several seas and lakes could 
be targeted. Monitoring their evolution up to 
summer solstice will address questions such as 
the rate of evaporation of the lakes and their 
change in surface area. Comparing lakes and 
seas with the optical instrument is expected to 
show chemical differences that would be most 
useful to know before deciding on a surface 
target. The TSSM lander is planned to be 
released close to Titan’s next winter solstice. 


L.2.2 Preparing for Exploration by a Montgolfiere 

Any future Titan aerial in situ mission 
would benefit from extending atmospheric 
data collection through the summer solstice. 
Understanding the global circulation, the 
winds as the seasons change, and the temporal 
variability and location of the clouds would 
help in preparing the design of the mission 
envisioned for the mongolfiere. Any inference 
of rain as Cassini observes through the 
changing seasons would assist in_ further 
defining the environmental requirements on 
the montgolfiere. 


L.2.3 Preparing the Instruments and Their 
Requirements 

The Cassini nominal mission has raised 
many unanswered questions and has provided 
clear indications of what measurements must 
be made to answer those questions. For 
example, the optical instruments have shown 
their great capability in the infrared 
wavelengths. However, this capability was not 
foreseen before the mission and very few 
opportunities of observing Titan at closest 
approach (high spatial resolution) have been 
possible during its nominal mission. Only two 
high inclination flybys have been obtained 
(T20 and T38). The CSM will allow for some 
equatorial flybys during which optical 
instruments will operate at closest approach 
and will provide information on the integration 
times that are necessary in order to fully take 
advantage of a camera installed on _ the 
montgolfiere. Additional information on the 
magnetic field, including flybys below the 
ionosphere, will also allow scientists to better 
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Figure L.2-1. Titan groundtracks from the 
Prime and Equinox Missions. Top panel 
color coded by altitude (red <2500 km, 
orange <5000 km, yellow <10,000 km, light 
blue <50,000 km, green <100,000 km, dark 
blue >100,000 km). The bottom panel color 
coded by phase (red 0-30 degrees, orange 
30-60 degrees, yellow 60-90 degrees, light 
blue 90-120 degrees, green 120-150 
degrees, dark blue 150-180 degrees). 


determine the desired characteristics of the 
magnetometers the orbiter, montgolfiere and 
lander. 


L.2.4 Training the Next Generation of People in 
Charge of the Next Flagship 

The nominal plan for CSM has it 
continuing to 2017, only three years before the 
Baseline launch date of TSSM. This will 
provide TSSM with the benefit of personnel 
that have fresh operations experience with a 
Saturnian mission. This will also allow for 
experienced operations personnel to be 
injected early in the development of TSSM. 
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Figure L.2-2. Titan groundtracks from a 
representative extended, extended mission. Top 
panel color coded by altitude (red <2500 km, 
orange <5000 km, yellow <10,000 km, light 
blue <50,000 km, green <100,000 km, dark 
blue >100,000 km]. The bottom panel color 
coded by phase (red 0-30 degrees, orange 30- 
60 degrees, yellow 60-90 degrees, light blue 
90-120 degrees, green 120-150 degrees, dark 
blue 150-180 degrees). 


Personnel with experience in the design of the 
Cassini Equinox and Solstice missions are 
already participating in the TSSM study and 
will be available to participate in the TSSM 
development starting in Phase A. 

The CSM will provide an international 
science, operations and development capability 
that could smoothly transition to TSSM, a 
mission that promises to cover the full range of 
planetary science’ disciplines including 
Geology, Geophysics, Atmospheres, 
Astrobiology, Chemistry, and Magnetospheres. 


Subject to NASA/ESA approval. 


L-4 


Titan Saturn System Mission 


APPENDIX M——LETTERS OF SUPPORT AND COMMITMENT TASK ORDER #NMO0710851 


y soldi FINAL REPORT 30 JANUARY 2009 


LETTERS OF SUPPORT AND COMMITMENT 


NASA-Glenn......... ee ee ee M-3 
Centre National d'Etudes Spatiales (CNES)..........cccccsccscsssssssssssssssessecsessssssessesseseeseesseseesseseeseeseeees M-4 
NASA Astrobiology Institute (NAI) Cooperative Agreement Notice (CAN) Cycle 5 Award Letter ....... M-5 
NASA ASTODIOIOGY INSHMUTE (INA) -ccss.25 iecartnc ct.sncevtatelevbbash cura todnt betes teaser ite Ridemnunisasaavecdute dace M-7 


Subject to NASA/ESA approval. 
M-1 


i aPReRAe FINAL REPORT 30 JANUARY 2009 
Titan Saturn system mission MPPENDIX M——-LETTERS OF SUPPORT AND COMMITMENT TASK ORDER #NMO710851 


This page 1s intentionally left blank. 


Subject to NASA/ESA approval. 
M-2 





dud 


Titan Saturn System Mission 


Reply to Attn of: 





FINAL REPORT 30 JANUARY 2009 
APPENDIX M——LETTERS OF SUPPORT AND COMMITMENT TASK ORDER #NMO0710851 


National Aeronautics and 
Space Administration 


John H. Glenn Research Center 
Lewis Field 
Cleveland, OH 44135-3191 





September 24, 2008 


MA 


Mr. Kim R. Reh 

Titan Saturn System Mission Study Manager 
Jet Propulsion Laboratory 

4800 Oak Grove Drive 

MS 301-325F 

Pasadena, CA 91109 


Subject: NASA Glenn Research Center Support to the Titan Saturn System Mission 
(TSSM) 


NASA Glenn Research Center (GRC) was pleased to participate in the Titan Saturn 
System Mission study. The baseline concept features a Solar Electric Propulsion (SEP) 
Stage that will implement GRC-developed NEXT thrusters. 


We would be honored to partner in the development of the TSSM. GRC is ready to 
support the electric propulsion system, as well as overall power and propulsion systems 
for the science spacecraft and SEP Stage. As TSSM progresses and resources become 
available, you can be confident that GRC will provide the expertise necessary to achieve 
successful mission confirmation. We look forward to working on the TSSM team. 


A Mat 


Sandra T. Reehorst, Chief 
Advanced Flight Projects Office 


cc: 
M/R. W. Moorehead 
MASS. T. Reehorst 
MAS/S. W. Benson 
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The balloon is a subsystem of the Montgolfiére in situ element, which is an ESA responsibility. 


ecnes 


CENTRE NATIONAL D'ETUDES SPATIALES 


Direction de la Prospective, de la Stratégie, 
des Programmes, de la Valorisation 
et des Relations Internationales 


Head, Space Science and Exploration Office 


Affaire suivie par : francis.rocard@cnes. fr 
Pr. David SOUTHWOOD 
Directeur du Programme Scientifique 
European Space Agency 
8-10 rue Mario Nikis 
75738 PARIS cedex 15 


Paris, July 16, 2008 
DSP/EU - 2008.0017168 


Subject: CNES support to study for the Titan Montgolfiere (TSSM mission) 


Dear Pr Southwood, 


Following the selection of the TANDEM proposal, led by Dr. Athena Coustenis from LESIA (CNRS 
and Observatoire de Paris), as a Cosmic Vision mission candidate, ESA and NASA have carried on 
the study of a joint mission to the Saturn and Titan system (TSSM). 


One element of the mission is a balloon to fly in the Titan atmosphere. In our letter dated June 23, 
2007, and signed by my predecessor Richard Bonneville, CNES has announced its intention to provide 
the balloon envelope and the inflation subsystem. This message is to confirm that should the TSSM 
proposal be selected jointly by ESA and NASA, CNES would provide these two elements. 


To this aim, CNES intends to support the feasibility study of the montgolfiere balloon, including the 
critical points identified since April 2008 in the frame of the CNES-JPL working group on the 
montgolfiere design. This group has indeed identified a common design based on a double wall 
Montgolfiere balloon without an additional He balloon. The feasibility phase covers the development 
of the balloon fabrication technique, the fabrication of prototypes of balloon systems, the fabrication 
and demonstration of the packing technique for the cruise phase, the engineering work for the flight 
physics analysis and the demonstration of the deployment feasibility. 


Best regards, 
_ : 
T. Cup 
Fabienne CASOLI 


Strategy and Programmes Directorate 
Head, Space Science and Exploration Office 





Siége : 2 place Maurice Quentin - 75039 Paris cedex 01 - tél. : 33 (0)1 44 76 7500 - www.cnes.fr 

Direction des lanceurs : Rond-Point de I'Espace - Courcouronnes - 91023 Evry cedex - tél. : 33 (0)1 60 87 71 11 
Centre spatial de Toulouse : 18 avenue Edouard Belin ~ 31401 Toulouse cedex 9 - tél. : 33 (0)5 61 27 31 31 
Centre spatial guyanais : BP 726 —- 97387 Kourou cedex - tél. : 33 (0}5 94 33 51 11 


RCS Paris B 775 665 912 Siret 775 665 912 000 82 code APE 731 Z N° d'ldentification TVA. FR 49 775 665 912 
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National Aeronautics and Space Administration 


Headquarters 
Washington, DC 20546-0001 





October 2, 2008 


Reply to Attn of: , 
| Science Mission Directorate 


Dr. Mark Allen 
~ Science Division 
NASA Jet Propulsion Laboratory 
4800 Oak Grove Dr. 
Pasadena, CA 91109 


Dear Dr. Allen, 


We have completed the review and evaluation of proposals submitted in response to the 
NASA Astrobiology Institute (NAI) Cooperative Agreement Cycle-5 (NNHO8ZDA002C), 
We are pleased to inform you that your proposal entitled “Titan as a Prebiotic Chemical 
System” (NASA proposal number 08-NAI5-0030) has been selected for funding. _ 


Thirty-seven complete proposals were received in response to the announcement. Each 
proposal was evaluated by a review panel of peer scientists from academic and government 
institutions. The process included mail-in reviews and an in-person Review Panel meeting. 

The meeting included both multidisciplinary sub-panel review and focused discipline-based 
breakout sessions. The Director of the NAI developed a selection recommendation based on 
these evaluations. This recommendation was presented to the Selecting Official (the Director 
of the Planetary Science Division of the Science Mission Directorate at NASA Headquarters) 
who made the selection decision. The consensus evaluation for your proposal is attached. 

The Education & Public Outreach elements of each proposal were evaluated by a separate 
review panel in a comparable process. The final E/PO evaluation is also attached. 


Because of limitations on the funds available, you may be required to provide a revised 
budget profile and statement of work. We will be in touch shortly with information about the 
final award level, and whether a revised budget and statement of work will be required. In 
either case, to initiate the award you will have to submit the final budget, research summary, 
and a signed cover-page (originating from your institution’s Grants/Business Office) to the 
NASA Ames Grants Office. | 


A total of 10 teams have been selected in this highly competitive process. We congratulate 
you and your colleagues on your deserved success. Since its inception ten years ago, the 
NASA Astrobiology Institute and its members have made significant scientific contributions 
to the field of astrobiology. The Institute has also made progress in forging an 
interdisciplinary astrobiology community. As the Institute enters its second decade, we look 
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forward to drawing on your experience, knowledge, and commitment to advancing the field 


of astrobiology. 


Sincerely, 


Sf Boho 


James L. Green 

Director, Planetary Science Division 
Science Mission Directorate, NASA HQ 
Washington, DC 

(202) 358-1588 


il fle 


Carl B. Pilcher 

Director, NASA Astrobiology Institute 
NASA Ames Research Center 

Moffett Field, CA 

(650) 604-0022 
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National Aeronautics and 
Space Administration 


Ames Research Center 
Moffett Field, CA 94035-1000 





September 22, 2008 
Professor Jonathan Lunine 
Co-chair, Titan Saturn System Mission Study 
Lunar and Planetary Laboratory 
University of Arizona 
1629 E University Blvd. 
Tucson AZ 85721 


Dear Jonathan, 


In its December 12, 2001, letter to Dr. Michael Belton, Chair of the National Research 
Council (NRC) Steering Committee developing the decadal strategy for Solar System 
Exploration, the NASA Astrobiology Institute (NAI) Executive Council (EC) included 
Titan as a target in its list of highest-priority missions for astrobiology. The EC stated 
that Titan was in the same highest-priority category as Europa with no further 
prioritization stated or implied. Although Cassini data had not yet been obtained, the 
expectation was that its receipt would support Titan staying in that highest-priority 
category. Roughly three years subsequent to that letter the Cassini Orbiter began 
Operations around Saturn and the Huygens probe was delivered through the atmosphere 
and to the surface of Titan. The data returned by the Cassini-Huygens mission 
strengthens the notion that Titan 1s of high astrobiological interest. The composition of 
Titan’s atmosphere and the presence of organic, liquid lakes on the surface (recently 
confirmed by VIMS spectra) make it a “...priority target for future exploration 
missions....”.! 


As we understand the current concept for the Titan Saturn System Mission (TSSM), the 
mission design provides an excellent match for and even exceeds the measurement 
objectives identified for targets of high astrobiological potential. In particular, in addition 
to remote sensing, it would carry out in situ measurements of organic and other molecules 
in Titan’s atmosphere and on its surface. The mission would also make flybys of 
Enceladus, characterizing in more detail the organic material emitted from its plumes and 
making further observations to constrain whether the source region of the plumes might 
contain liquid water. 


The study commissioned by the NRC’s Committee on the Origin and Evolution of Life 
entitled “The Limits of Organic Life in Planetary Systems” states: “Thus the 
environment of Titan meets the absolute requirements for life. Titan is not at 
thermodynamic equilibrium. It has abundant carbon-containing molecules and heteroatoms 
and a fluid environment. Titan’s temperature is low enough to permit a wide range of 


' Raulin, F., Organic lakes on Titan, Nature 454, 587-589 (31 July 2008). 
* The Limits of Organic Life in Planetary Systems. National Academies Press, 2007. 
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bonding, covalent and noncovalent. Titan undoubtedly offers other resources believed to 
be useful for catalysis necessary for life, including metals and surfaces." Clearly, 
exploring this hypothesis about Titan would provide key astrobiological information as 
well as points of reference in understanding its differences from the Earth. 


In view of these considerations the NAI Executive Council reaffirms Titan to be in the list 
of highest priority astrobiological targets in the solar system, alongside Europa, and for a 


mission to Titan and the Saturn System to be in its highest-priority mission category. 


Sincerely, 


Carl Pilcher, Director of the NAI 
for the NAI Executive Council 
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N. COMPLIANCE MATRIX 


Details not available for public release. 
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